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Buckling  of  field  splices  of  east  centre  rib,  chords  7  and  8,  cantilever  arm 226 

Curve  of  splice  between    chords    8-R    and    9-R    cantilever    arm    observed    about 

August  20 227 

Increased  curvature  in  chord  8-R 230 

Bend  in  chord  A-9-L  anchor  arm 231 

Bend  in  cross  strut  at  foot  of  P-4  post 236 

Lacing  of  chord  A-9-L  strained 237 

Loose  rivet  in  second  tie  angle  from  cover  plate  over  splice   8    and   9   and    west 

centre  rib ,    237 

B§nd  at  splice  of  chords  9-L  and  10-L  anchor  arm 247 

Ribs  did  not  match  at  foot  of  chord  10-L  anchor  arm  and  had  to  be  jacked  over.  247 

Slight  error  in  punching  on  main  diagonal,  Montreal  side 249 

Record  cf  shop  errors  found  on  field  by  Mr.  McLure  during  erection  (McLure)..  249 
Batten  plates  on  dummy  chords  A-O-O-R  and  L  at   connection    to    top   of    poet 

P-l-R-L  interfered  with  chords  and  had  to  be  cut  off 250 

At  connection  of  diagonal  A-T-4  with    to^    chord   of    truss    floor    beam    A-F-B-8 

anchor  arm,  7  holes  on  each  side  of  diagonal  did  not  match  fl#or  beams 250 

In  connection  between  S-V-5-L  on  top  of  hanger  A-U-T-6-Z-L    anchor    arm,    two 

horizontal  rows  of  holes  did  not  match 250 

Slight  dish  on  top  centre  post  section  C-P-l-R  and  L 250 

Top  cover  plates  over  centre  posts  C-P-R  and  L  connecting  top  laterals  on  canti- 
lever arm  did  not  fit  connecting  angles  in  post  sections 251 

Warp  in  base  plate  of  each  shoe 251 

In  bottom  transverse  strut  belonging  to  truss  4-B-F-B-9  of  cantilever  arm,  end  of 

connection  plates  had  to  be  chipped 251 

On  end  post  of  cantilever  arm,  plate  lapping  over  chord  extended  too  far  and 

had  to  be  chipped 251 

In  tops  of  end  posts  on  cantilever  arm,  outstanding  legs  of  four  vertical  stiffener 

D  ngles  had  to  be  chipped  to.admit  connecting  link 251 

Crack  in  finished  plate  for  bottom  strut  of  truss  floor  beam  r-B-8  at  foot  of  post 

P-4,  south  anchor  arm 252 

Outstanding  leg  of  third  lattice  angle  from  top  bend  on  transverse  diagonal  671-T- 

71,  soutn  cantilever  arm  cracked 252 

Bend  of  plates  between  centre  post  and  S-P-5 252 

Deformation  in  compression  members  in  advance  of  erection 253 

Bend  in  splice  between  chords  7  and  8,  cantilever  arm 255 

Failure  to  line  at  splice  between  chords  8  and  9-L 255 

Several  errors  in  lining  on  anchor  and  cantilever  arms 255 

Douglas,  Robert  C— 

Bridge  Engineer,  Department  of  Railways  and  Canals 832 

Went  over  specifications  with  Mr.  Hoare 332 

Not  officially  referred  to  him C^'Cii^'0'\c^  ^' 
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Paob. 
Douglas,  Bohert  C— Con. 

Approval  not  given  on  advice  from  him ^ 

Specification  for  tenders  and  not  for  construction j33 

Instructed  to  examine  8ul>«tructuro 333 

Ck>ni»idered  Quebec  Bridge  merely  as  a  subsidised  bridge 333 

Amendments  of  Mr.  Cooper  to  specification  of  1898 334 

Report  dated  July  9,  1903,  upon  proposed  amendment 334 

Objection  to  changes 335 

Original  contract  governed 335 

Too  important  to  be  left  to  judgment  of  Mr.  Cooper 335 

Consulting  engineers 386 

Correspondence  with  Mr.  Hoare  and    Mr.    Wolfal,    Chief    Engineer,    American 

Bridge  Co 386 

Personal  letter  from  Mr.  Hoare,  June  15,  1903 ..•■  337 

Amendments  agreed  upon  by  Mr.  Cooper  and  Mr.  Sohreiber  without  consultation 

with  Mr.  Douglas 337 

Examination  of  detailed  plans 337 

Order  in  Council,  August  15,  1903.  approving  chansre  in  live  loading 338 

Notes  made  in  1903  with- regard  to  large  span  bridges  (Exhibit  67) 340 

Method  of  examining  plans 341 

Plans  correct  and  well  drawn 341 

Mr.  Schreiber  takes  the  responsibility 342 

Appointment  of  resident  engineer  not  proposed 342 

Only  visited  bridge  during  work  on  substructure 343 

Regular  procedure  in  regard  to  subsidy  bridges  followed 343 

Edwards,  E,  L.— 

Inspector  materials  at  mills  and  shops  for  Quebec  Bridge  Co.   (testimony) 138 

Appointed  May  19C4,  by  Mr.  Cooper  with  consent  of  Mr.  Hoare 138 

Instructions  given  verbally •  •  188 

Si>ecifications  used  in  inspection  were  Quebec  Bridge  Company's,   Mr.  Cooper's 

of  1904,  and  certain  extra  tests * 139 

These  specifications  received  from  Phoenix  Bridge  Company 139 

Special  tests  of  eye  bars  incorporated  by  Mr.  Cooper  in  article  (proceedings  Am. 

Soc.  Civil  Engineers,  1906,  Vol.  XXXII..  No.  1.  page  14). 

Reports  of  tests  of  material  (Exhibit  28) 140 

Record  and  experience 140 

Little  unfabricated  material  needed  to  be  rejected  by  him . . .  ^ 141 

Inspection  of  fabrication  continuous  at  shop 142 

Some  members  sent  back  from  finishing  department 142 

Chief  complaint  from  field  referred  to  painting 142 

Method  of  checking  shipments 142 

Number  of  tapes  rejected 143 

Unusual  pains  takc'n  with  loading 143 

Instructions  from  Mr.  Hoare  and  Mr.  Cooper  re  standard  of  inspection 144 

Change  in  eye  bar  specifications 144 

Edwards,  E.  L,  (Reference  to)— 

Description  of  duties  (Hoare) 59 

Esmond,  Michael,  boatman  (testimony)— 

Between  l(H;h  and.  11th  panel  of  caisson  time  of  accident 90 

description  of  collapse 91 

Main  traveller  fell  straight  out 91 

Erection  Appliances  (Deans) 320 

Special  i^atures  in  connection  with  (Deans) 321 

Erection  plans — 

Prepared  by  Phcenix  Bridge  Co.  and  perhaos  submitted  to  Mr.  Cooper  (Hoare).  61 

Supplied  to  Quebec  Bridge  Co.  by  Phoenix  Bridge  Co.  (Hoare) 61 

Eye  Bars— 

Article  by  Mr.  Cooper  on  special  tests   (Proc.  Am.   Soc.  Civil  Engineers,   1906, 

Vol.  XXXII.,  No.  1,  page  14). 

Change  in  low  limit  from  60,000  to  62,C00  pounds  (Edwards) 144 

False  Work-A 

Special  features  of  (Deans) 320 

Field  Organization  (Deans) 321 

Failure — 

Belief  that  it  took  place  in  bottom  chord  (McLure) 274 

Likely  first  in  chord  9-L  or  9-R  (MicLure) 274 

Gingras,  Ami4 — 

Message  boy  (testimony) 167 

Near  ofiftce  at  time  of  accident 167 

Had  heard  bridge  was  going  to  fall .^ 167 


Had  neeu  nothing  dangerous... 
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Haley,  D,  B.— 

Bridge  worker  (testimony) ' 1<>5 

On  end  of  jib  of  traveller  over  4th  panel,  cantilever  arm,  time  of  accident 105 

Suggestion  that  cantilever  arm  fell  off  and  anchor  arm  fell  afterwards  .j 106 

Bulge  at  splice  9,  cantilever  arm 107 

Condition  of  joints,  cover  plates,  &o 110 

Measured  variatione  with  Mr.  Ward  and  Mr.  Cook HI 

(Recalled) •. , 119 

Mr.  Tenser  afraid  of  bridge 125 

Ordinary  care  used  in  erection  and  appliances  good ._, 126 

Mr.  Tenser  not  in  supreme  charge 126 

Tenser  moved  traveller  againet  his  own  judgment 127 

Report  of  conversation  between  Tenser  and  Birks  re  traveller 127 

Removal  of  traveller  slow  owing  to  shortage  of  men  and  bad  weather 127 

Reasons  for  shortage  of  men 128 

Strike  on  work  August  8 128 

No  question  of  safety  involved 128 

Statement  by  Tenser  that  his  life  was  in  danger  as  well  as  others 129 

Hall,  Ingwall,  bridge  erector  (testimony)— 

Working  on  top  of  main  traveller  time  of  accident 99 

Traveller  being  taken  down , 100 

Main  traveller  resting  on  bottom  chords  of  bridge 101 

Description  of  accident 101 

Bridge  fell  as  if  tipping  on  an  axle 102 

Saw  no  defects  personafiy , 102 

Springiness  of  bridge  the  last  day 103 

Hoare,  Edward  A. — 

Chief  Engineer,  Oue^bsc  Bridge  Co.  (testimoi^y) 49 

Appointed  by  directors  Quebec  Bridge  Co 49 

Employed  on  first  surveys  in  1898 49 

Agreement,  1900,  for  services  until  completion  of  work 49 

Record  and  experience 50 

Powers  and  duties  as  Chief  Engineer,  Quebec  Bridge  Co 51 

Tenders  received  for  building  bridge 52 

Change  in  specifications  from  1,600  to  1,800  ft.  span 53 

Understanding  that  limited  modifications  in  specifications  would  be  made  after 

contract  signed 54 

Amendments  to  specifications  prepared  by  Mr.  Cooper 55 

Conferences  with  Mr.  Cooper 56 

Specifications  as  amended  oy  Mr.  Cooper  final 56" 

Contract  June  19, 1903,  between  the  two  companies  d^ned  his  powers  (Exhibit  16).  57 

Apiwintment  of  Mr.  McLure 58 

Mr.  McLure's  duties  (Exhibit  22) 58,59 

Duties  of  inspectors  of  mill  and  shop  work 59 

Importance  of  inspection  in  storage  yard , 60 

Metal  inspected  both  at  yard  and  bridge 60 

Dimensions  of  members  checked  by  Mr.  Birks  and  Mr.  McLure  on  cars 60 

Mr.  Kinloch  responsible  to  Mr.  Hoare ^  60 

Mr.  Kinloch's  duties  chiefly  detail  work j..  61 

Relations  between  Mr.  Kinloch  and  Mr.  McLure 61 

Powers  and  duties  of  Mr.  Kinloch 62 

Authority  to  stop  work  not  conferred  on  him  by  contract 63 

(Recalled) 64 

Authority  to  stop  work,  previous  statement  qualified 64 

Field  diary  kept  by  Mr.  McLure 64 

Personal  visits  to  bridge 64 

Proportion  of  hie  time  devoted  to  Quebec  Bridge 64 

Metnod  of  making  inspections 65 

Final  and  most  important  inspection  on  bridge  itself 66 

Respective  authority  of  Mr.  Cooper  and  Mr.    Hoare    and    Phoenix    Bridge    Co/s 

engineers 66 

Modifications  in  specifications,  effect  on  cost 66 

Final  responsibility  for  original  specifications  rested  with  him , 67 

Mr.  C!ooper  absolute  authority  on  modifications 67 

Preparation  and  approval  of  plane  of  bridge 68 

Specifications  based  on  standards 68 

Mr.  Cooper's  decision  re  inspection  of  material  final 69 

Phoenix  Bridge  Co.  primarily  responsible  for  erection 69 

Erection  plans  submitted  to  Mr.  Cooper 70 

Quebec  Bridge  Co.  took  ground  that  responsibility  for  erection  methods  lay  with 

Phoenix  Bridge  Co 70 

Reasons  for  appointing  Mr.  McLure 72 

No  claim  to  be  expert  on  bridge  construction  as  specialty 73 
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Hoare,  Edward  A,— Con, 

No  recommendation  m«de  for  appointment  of    bridge    specialist    to    remain    on 

ground ,   73 

Phoenix  Co.  authorized  to  use  Mr.  Cooper  in  any  way 73 

Mr.  Cooper's  visits  to  bridge *   73 

*    Quebec  Co.  relied  for  protection  on  engineer  resident  in  New  York 73 

Personal  interview©  with  Mr.  Cooper 73 

(BecaUed) 78 

Considered  reply  to  question  of  need  of  specially  qualified  resident  engineer 78 

(Recalled) 117 

Considered  reply  to  question  re  personal  visits  to  bridge 117 

Record  and  experience 118 

(Recalled) 184 

Certified  copies  of  plans  of  bridges  put  in  as  Exhibit  33-A,  33-B,  33-C  and  33-D..  184 

(ReoaUed) 244 

Agreement  between  Province  of  Quebec  and  Quebeo  Bridge  Co.  filed  and  marked 
Exhibit  36;  agreement  between  city  of  Quebec  and  Quebec  Bridge  Co.  filed  and 

marked  Exhibit  37 244 

(Recalled) 266 

Files  monthly  progress  estimates  and  diagrams   (Exhibit  42) 266 

(Recalled) 275 

Defect  in  chord  9,  anchor  arm,  and  8  and  9,  cantilever  arm,  called  to  his  atten- 
tion August  27 275 

System  of  daily  reports t 275 

Telephonic  communication  with  bridge 276 

Office  and  field  diaries 276 

Movements  in  regard  to  bridge  ivork  from  August  20  to  August  29 277 

Positive  he  was  there  on  28th 277 

Mr.  McLure's  absence  through  illnees 277 

Deflections  in  ribs  of  chord  9-A-L  reported  by  Mr.  McLure  to  Mr.  Hoare  and 

Mr.  Cooper,  and  by  Mr.  Birks  to  Phcenixville 278 

Mr.  MoLupe  instructed  to  go  to  New  York  but  before  going  to  examine  bridge..  278 

Went  to  bridge  morning  of  Aug.  28,  and  met  Messrs.  McLure,  Kinloch  and  Birks.  278 

Everything  reported  '  in  perfect  condition ' 278 

Xatticing  on  chord  A-9-L  slightly  strained 278 

Mr.  Yenser's  reasons  for  moving  traveller  'too  many  men  out' 278 

Mr.  Yenser  seemed  to  be  quite  at  ease 279 

Mr.  Birks'  estimate  of  effect  on  A-9-L  of  moving  small  traveller 279 

Mr.  McLure  told  to  hurry  off  to  New  York  and  Phcenixville 279 

Made- CO  personal  examination  of  parts  under  dii«oussion 279 

Total  stress  on  chord  A-9-L  about  11  or  12  million  pounds 280 

Mr.  Birks  did  not  consider  it  dangerous 280 

Repair  of  splioe  between  chords  7  and  8,  on  west  truss,  south  cantilever  arm 280 

Still  undecided  when  brid^pe  collapsed 281 

Dish  in  top  section  of  mam  centre  post 281 

Seldom  corresponded  with  Mr.  Cooper 281 

What  Mr.  Yenser  actually  said 282 

Further  conversation  with  Mj.  Birks 282 

Slight  distortions  at  splice  between  chords  8  and  9  reported  by  Mr.  Birks a  282 

Mr.  Birks  reports  nothing  visibly  wrong  with  latticing 282 

Mr.  Kinloch  sent  to  storage  yard  to  get  information  about  previous  repair  of 

chord  A-9-L 283 

Returned  to  Quebeo  about  4  p.m 283 

Mr.  Birks  thought  bends  were  in  chord  A-9-L  before  it  went  into  bridge 283 

Birks  sjaid,  'I  do  not  think  it  a  serious  affair' 284 

Movements  on  the  29th 284 

Did  not  visit  the  bridge  and  did  not  telephone 284 

Expecting  to  hear  from  Phcenixville  or  New  York 284 

Telegram  from  Mr.  Deans 284 

Daily  information  by  telephone  from  bridge 285 

Ten  hcurs  elapse  between  discovery  of  deflection  and  reception  of  report 286 

Would  have  required  more  information   before  taking  action  on  an  immediate 

report 286 

Opinion  en  movement  of  traveller 287 

Gave  no  definite  instructions  regarding  the  matter 287 

Believed  that  to  iron  was  to  be  erected 287 

Not  consulted  when  iron  was  added  to  panel 288 

Repairs  to  chord  A-9-L  examined  by  Messrs.  Hudson,  Hoare.  Kinloch  and  Szlapka 

in  July,  1905 ....... 289 

Chord  was  straight  and  in  good  condition  then 289 

Made  ro  personal  calculations  as  to  increase  of  strain  by  moving  traveller 289 

Gave  no  further  instructions  after  asking  Mr.  Birks  to  make  second  examination 

of  chord  A-9-L  on  28th 290 

No  inspection  of  chord  9-R-A 290 

Plans  sent  in  with  tenders 290 

/Recalled) •    ;    .• 317 

Statement  in  explanation  of  previous  evidence 317 
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Paqi. 
Uoare,  Edward  A.  (References  to)— 

Final  instructions  from,  expected  by  Mr.  Deans  (Deans) 18 

Responsibility  of  (Deans) 18 

Appointment  as  Chief  Engineer  (Barthe) 4 

Appointment  of  Mr.  McLure  (with  Mr.  Coaper)  (McLure) 34 

Verbal  instructions  to  Mr.  M)cLure 35 

Reliance  on  Mr.  Cooper's  decision  (McLure) 36 

Hudson,  Mr.  (References  to)— 

Assistant  Engineer  probably  on  bridge  when  9-L  repaired  (Deans) 156 

Examined  repairs  to  chord  A-9-L  in  storage  vard,  July,  1905  (Hoare) 289 

Huot,  Joseph  A,— 

Timekeaper,  Phoenix  Bridge  Co.  (testimony) 74 

Position  of  men  on  bridge  on  day  of  accident 74 

(List  filed  as  Exhibit  24) 74 

On  anchor  arm  when  bridge  collapsed 74 

Ran  up  collapsing  span  to  approach  span 74 

Attention  first  attracted  by  breaking  of  compressor  pipe  line 76 

Position  of  riveters 77 

(Recalled) 80 

Description  of  markings  on  Exhibit  24 80 

Inspection — 

Phoenix  Company'e  inspector  of  material  at  works  (Deans) 8 

Quebec  Bridge  Company's  inspectors  at  works,  Mr.    Edwards  and    Mr.    Meeser 

(Deans) • 9 

Method  of  marking  inspected  material   (Deans) 9,  19,  41 

Inspection  after  leaving  works  (Deans) 20 

No  ^stematio  inspection  of  material  just  before  erection • 21 

Mr.  McLure  at  first  assisted  shop  inspectors  (McLure) 84 

Mr.  Einloch'e  system  of  (Kinloch) 41 

No  report  reached  Mr.  Kinlooh  of  what  pieces  passed  inspectors  at  Phoenixville 

(Kinloch) 41 

Mr.  Kinloch  inspected  on  blue  print  instruotions  (Exhibit  60)   (Kinloch 42 

General  oversight  of  structure  by  Mr.  Kinloch  (Kinloch) 45 

Of  material  at  mills  and  Phoenixville  (Hoare) 59 

Method  of  Mr.  Hoare  when  visiting  bridge 65 

Final  and  most  important  took  place  on  bridge  itself  (Hoare) 66 

Mr.  Cooper's  decision  re  inspection  final  (Hoare) 69 

Duties  and  powers  of  Quebec  Bridge  Company's  inspectors  (Hoare) 71 

Reasons  for  appointment  of  Mr.  McLure  (Hoare) 72 

Mr.  Edwards,  inspector  of  material  at  shops,  appointed  bv  Mr.  Cooper  (Edwards).  188 
Reportd  on  workmanship  at  mills  and  shops  written  to  Mr.  Hoare,  verbal  to  Mr. 

Cooper   (Edwards) 189 

Little  unfabricated  material  needed  to  be  rejected  (Edwards) 141 

Of  fabrication  continuous  at  shops 142 

Method  of  checking  shipments 142 

Tapes  rejected  for  shop  use 143 

Method  of  taking  long  measurements  at  shop  (Meeser) 145 

No  trouble  in  eaScrcing  carrying  out  of-  specifications  re  manufacture  (Meeser).  147 
Close  inspection  of  erected  members  duty  of  Quebeo  Bridge  Company's  inspectors 

(Milliken) 180 

Reliance  en  Quebec  Co.'e  inspectors  (Milliken) 181 

Insirument  work — 

Description  of  methods  during  construction  (Cud worth) 31 

MetJiod  of  taking  observations  (McLure) 38 

Johnson,  James — 

Foreman  of  bull  gang  (testimony) 96 

On  ground,  15  feet  west  of  second  panel  point,  anchor  span,  time  of  accident 97 

Stringers  on  chord  third  panel  back  from  pier  on  anchor  span  seemed  to  part....  97 

Saw  no  defects 99 

Johnson,  E.  7.—  V 

Inspecting  engineer  of  subsidized  railways  (testimony) ^   330 

Vis  ted  bridge  about  once  a  month  to  make  progress  estimates 330 

Determined  quantity  rather  than  quality  of  work 381 

Kinloch,  E,  B.— 

Workmanship  and  General  Erection  Inspector   (testimony) 40 

Appointed  by  Mr.  Hoare  and  reported  to  him  verbally 40 

Twice  employed  on  Quebec  bridge 40 

On  the  work  during  erection  of  approach  and  anchor  spans 40 

Description  of  routine  work 41 

Duties  on  storage  yard  only  occasional 41 

No  report  from  Phoenixville  inspectors  of  pieces  passed  by  them 41 
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No  riveting  until  Ions  after  erection 42 

Temporary  boltings  cnecked  for  sufficiency 42 

Praiotioally  all  chord  joints  bolted 42 

No  actual  authority  over  workmen,  but  recommendations  generally  adopted 43 

Some  things  he  suggested  not  done 43 

(Further  explanation  at  page) 226 

Record  of  experience 44 

No  authority  to  order  work  stopped 45 

^Recalled) 212 

What  he  actually  observed  when  bridge  fell 212 

Entering  office  when  he  heard  noise 212 

Portal  inclined  slightly  and  trembling 212 

End  post  on  Quebeo  side  trembling 213 

Centre  post  peaks  settled  straight  down 213 

Noticed  no  bulging  either  way 213 

Rails  pulled  outward  along  bridge 213 

Saw  no  indication  of  ^rhere  initial  fracture  occurred 213 

Defects  in  material  and  workmanship  during  construction.     (See  '  Defects '  for 

detailed  index) ^ 214 

Method  of  riveting 219 

Examination  of  structure  prior  to  collapse.    (See  Defects) 226 

Observed  bend  in  splice  between  chords  8  and  9,  cantilever  arm,  about  Auj?.  20. . . .  227 

Lining  of  centre  ribs 229 

Seemed  to  have  increased  a  day  or  two  later 230 

Kept  close  watch  of  chords  8,  9  and  10 231 

Discovered  bend  in  chord  A-9-L.  anchor  arm,    Aug!  29 231 

Called  attention  of  Birks  and  Yenser  to  it 232 

Measurements  made  by  Kinloch  and  McLure 232 

It  was  decided  not  to  move  out  traveller  pending  instructions 232 

Measured  chords  8  end  9  in  cantilever  arm 232 

MoLure  went  to  Quebec  to  see  Hoare 232 

No  visible  defects  in  chord  9,  Quebec  side,  anchor  arm 232 

Thorough  examination  made  of  whole  bridge 232 

Next  morning  foreman  had  orders  to  move  traveller 233 

Traveller  moved  out 233 

Two  sections  bottom  chord,  suspended  span  ready  for  bolting  15  or  20  minutes 

before  collapse ^ .   . , 233 

McLure  goes  to  New  York  to  explain  matter  to  Mr.  Cooper "234 

Mr.  Hoare  visits  bridge  Wednesday,  28th 234 

Last  inspection  made  of  chords  about  4  p.m.,  Thursday,  29th 234 

Thought  there  was  sbmething  seriously  wrong  with  chords 235 

Mr.  McLure  and  Mr.  Birks    make  calculations  as  to  effect  of  moving  traveller....  238 

Mr.  Yenser  not  satisfied  with  results  of  calculations 238 

Conversation  of  men  on  bridge  about  chords  in  anchor  arm 239 

Visits  of  Mr.  Johnson,  Government  Inspeictor 239 

Disagrees  with  Mr.  Haley  as  to  description  of  bends  in  chord  8-R,  as  shown  ori 

Exhibit  27-B 240 

Inspections  by  Mr.  Hoare 240 

Detailed  working  plans  fnd  appliances  ampl3 2U 

Prepared  by  men  who  thoroughly  understood  bridge  erection 241 

'     .  Instructions  as  to  when  riveting  should  be  done 242 

No  lack  of  riveters 243 

Identification  of  members  after  collapse 243 

Assisted  in  taking  photographs  marked  Exhibit  34,  and  himself  took  photographs 

marked  Exhibit  35 243 

(Recalled) 244 

Explanation  of  evidence  of  Delphis  Lajeunesse 244 

Condition  of  riveting  in  main  diagonals 246 

Bend  at  splice  of  chords  10-L  and  9,  anchor  arm 247 

Bibs  did  not  match  at  foot  of  chord  10-L,  anchor  arm,  and  had  to  be  jackeid  over.  247 

Mr.  Scheidl  visits  work 247 

Beauvaia' evidence;  reference  to 249 

Failure  of  rivets  after  driving 249 

(Recalled) .• 265 

Inspection  of  members  on  car 26^ 

(B«ecalled)— 

In  A-4-L  chord.  8  feet  from  field  splice  with  A-3-L  are  two    plates    between 

two  outside  west  ribs 301 

Three  oak  blocks  with  small  plate  between  two  east  ribs  8  feet  back  from  field 

splice  A-8-L  and  A-4-L ^ 301 

Supposed  blocks  were  used  for  spacing  the  webs 301 

Method  of  determining  when  ioints  were  tight 302 

Movement  of  erection  stringers  before  collapse 303 

Switch  connections  between  tracks  on  bridge 304 
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Ktnloch,  E.  B.— Con. 
(Rocalled)— 

Statement  (Ex.  61)  as  to  riveting  (Milliken)  believes  to  be  correct 816 

iCe-examiuation 403 

420 

452 

Ktnloch,  E,  B,  (References  to>— 

Directions  fop  riveting  (Milliken) 29 

Duties  at  storage  yard  (McLure) 37 

On  the  work  very  often  (Beanvaid) 197 

'  Standing  there  all  the  time '  (Lebieirge) 207 

Relatione  with  Mr.  McLure  (Hoare) 61 

No  power  to  order  departure  from  blue  print  directions  (Hoare) 62 

Duties  and  powers  (Hoare) 62 

Sent  to  storage  yard  to  get  information  about  repair  of  chord  A-9-L  (Hoare) 2S3 

Kcenan,  Mr.  (Reference  to)-A 

Mill  inspector  at  Harrislurg  (Hoare) 59 

Leharge,  Oscar — 

Erector  (testimony) 205 

Working  on  top  main  traveller 205 

Had  h-eard  of  bent  chords  but  had  seen  none 205 

Did  not  remember  that  horizontal  strut  on  9th  panel  point  was  riveted 206 

Yenser  hed  gocd  ideas  but  sometimes  got  excited 207 

Careful  in  raising  iron,  &c 207 

Mr.  Kinlcch  '  standing  there  all  tlfe  time'..., 207 

Description  of  his  fall  with  bridge 207 

Lajeunesse,  Eugene — 

Bridge  worker  (testimony) 92 

At  the  main  post,  panels  4  and  5,  anchor  arm,  time  of  accident 93 

Saw  bend  in  9  chord,  cantilever  arm,  Quebec  side 93 

Description  of  accident 93 

Saw  no  crack  in  plate  at  shoe  of  centre  post 95 

Lcfebvre,  Ddsiri — 

Crane  operator  storoge  yard  (testimony) 136 

Told  by  Angus  Blue,  an  Indian,  that  large    lower   chord    on    Quebec    Me    was 

strained 136 

Saw  no  other  defects 137 

L(j€bvre,  Joseph — 

Day  laborer  (testimony) 88 

Thirty  feet  west  of  bridge  and  100  feet  from  anichor  pier  time  of  accident 89 

Heard  loud  noise  near  anchor  pier 89 

Saw  no  defects 89 

Levels-- 

Taken  once  each  observation,  Mr.  McLure  and  Mr.  Cudworth  working  toRether 

(McLure) 88 


Loading — 

Unusua_  , _ 

Drawings  made  for  loading  large  members  (Meeser) 143 


Unusual  precautions  taken  (Edwards) 143 

-^ r  la  '         '^'        ^ 


Lachapelle,  Theodore— 

Erector  (testimony) 134 

Saw  nothing  wrong  about  shoe  on  pier  or  in  other  parts  of  structure 135 

Lafrance,  Baoul— 

General  assistant  (testimony) 16S 

Saw  crack  in  a  plate  on  lower  part  of  a  pier 168 

(Photograph  showing  shoe  indicated,  marked  Exhibit  29) 169 

Mark  placed  en  back  of  photo,  to  locate  crack 170 

Witness  ordered  to  proceed  to  bridge  and  locate  crack 170 

(Recalled) 211 

Unable  to  find  plate  previously  described  as  being  cracked 211 

Lafrance,  Baoul  (Reference  to) — 

Reference  to  his  evidence  re  cracked  plate  (McLure) 253 

Laieunesse,  Delphis — 

Erector  (testimony) 184 

Working  at  point  marked  '  L '  on  Exhibit  36  on  day  of  accident 185 

Description  of  collapse 186 

Saw  bend  in  chord  9,  cantilever  arm 187 

Report  that  Mr.  Worley  said  it  was  put  in  crooked 389 

Observed  bulge  getting  larger 189 

Had  worked  at  post  9-10,  lower  chord,  anchor  arm 190 

100  riv.  ts  to  be  put  in  there 190 
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Lajeunetse,  Delphis—Con. 

Joint  near  panel  i^int  9  all  riveted  ap 191 

Mr.  Tenser  told  him  to  put  bolts  where  chord  10,  anchor  arm,  joined  centre  post, 

Montreal  side,  bnt  they  were  not  pat  in  by  witness 192 

Did  not  see  any  cracked  plates 193 

Lmjeunesse,  Delphis  (Beference  to) — 

Explanation  of  his  evidence  (Kinloch) 244 

Maferiol— 

Sources  of  (Deans) 8 

Inspection  ol  (Deans) 8 

Aasnmed  to  be  perfect  leavinff  Phcenixville  (Milliken) 27 

None  rejected  at  bridge  (MoLure) *  36 

Inspeetion  of,  at  bridge  to  see  not  damaged  in  transit  (Kinloch) 41 

Inspection  of*  at  mills  and  Phoenixville  (Hoare),  (Edwards) 58,  138 

Mr.  Cooper's  deoieion  re  inspection  final 69 

On  bridge  at  time  of  accident  ( Wickiaer) 81 

Reports  of  teste  at  milk  and  8hoi>e  (Edwards),  (Ex.  28) 141 

Inspection  of  fabrication  at  shops  continnons 142 

Sent  forward  bnt  not  erected  before  accident  (Clark) 152 

Returned  from  bridge  to  yard  (Clark) 153 

None  on  bridge  not  erected  at  time  of  accident  except  working  plant  (Milliken).  176 

Fabricated  material  received  in  good  condition  from  shop  (Kinloch) 218 

Inspection  of  members  by  McLnre  (McLnre) 254 

Inspection  of  material  before  being  placed  in  bridge  (McLure) 264 

Masonry — 

Lines  and  levels  of,  aocepted  before  commencing  superstructure  (Cudworth) 32 

Contract  for,  awarded  (Barthe) 4 

Methods— 

Adopted  in  designing  and  erection  (Deans) 319 

McCumber,^  Dominique— 

Erector  (testimony) 130 

Inside  webs  in  lower  chord,  sixth  joint  out,  cantilever  arm,  turning 130 

Saw  no  other  defects 131 

Milliken,  A  B.— 

Superintendent  of  Erection,  Phoenixville  Bridge  Co.  (testimony) 22 

Duties  defined 22 

Responsibility  to  Mr.  Deans 22 

Other  bridges  under  erection  at  same  time  as  Quebeo  Bridge 23 

Needles  cantilever  bridge.  660  feet  span 23 

Personal  supervision  work  on  Quebeo  Bridge 24 

Checking  erection  plans 25 

UnusuaT  precautions  taken 26 

Mr.  Tenser's  system  of  work 26 

Mr.  Tenser's  reports  to  Phcenixville , 26 

Personal  examination  of  bridge 30 

(EecaUed) 172 

Last  visit  to  bridge  Monday,  August  26 172 

First  information  about  defects  m  letter  from  Mr.  Tenser,  August  88 172 

Telephone  conversation  with  Mr.  Tenser 172 

His  attention  had  not  been  drawn  to  chords  in  question  previously 173 

Ribs  of  chords  not  lining  up  when  bottom  cover  plate  rempved  not  unusual 173 

Straightening  of  chords,  play  permitted  in  side  sections,  jio 174 

No  exceptional  difficulties  with  any  of  joints 175 

Joints  in  anchor  arm  had  come  into  proper  position  before  riveting 175 

No  material,  not  erected,  on  bridge  at  time  of  accident  exoent  working  plant 176 

Main  members  of  anchor  arm  which  were  not  riveted  time  of  accident 177 

No  reason  for  chords  9,  5  and  10,  anchor  arm,  not  being  riveted 177 

Permanent  metal  floor  of  portion  anchor  arm  not  complete 178 

Comment  on  Clark's  evidence  re  repaired  chord  9-L 178 

Would  have  looked  to  Mr.  Birks  for  advice  re  condition  of  member  showing  de- 
flection described 180 

Mr.  Birks'  position  as  to  origin  of  deflection  shown  in  sketch 180 

Close  inspection  of  erected  members  duty  of  Quebec  Bridge  Co.'s  inspectors 181 

Reliance  on  Quebeo  Bridge  Co.'s  inspectors 181 

Brection  programme  for  uie  season 181 

Mr.  Tenser  not  endeavouring  to  live  up  to  any  time  scheme 181 

Sufficient  men  to  carry  on  work  safely,  but  more  being  secured  to  hapten  work. .  182 

Numbers  of  men  brought  to  Quebec  from  United  States  points  did  no  work 182 

Tenser  had  full  control  of  Phoenix  force  on  bridge 183 

Some  minor  members  in  railroad  wreck  in  1905 184 

164 — ^voL  ii — ^B 
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Paoi. 
Milliken,   A,   B.— Con. 

(Recalled) 315 

Statement  ehowing  condition  of  field  riveting  np  to  August  29,  anchor  and  can- 
tilever arms  (Ex.  61) 815 

(RecaUed) 316 

Statement  indicating  position  of  locomotive  and  cars,  traveller  and  material  to 

be  erected  on  cantilever  s^n  on  August  29  to  be  compiled 816 

Damage  to  shell  in  wreck  on  Delaware  and  Hudson  Railway 816 

No  effect  on  structure 316 

Meeser,  /.  W,  Inspector  of  fabrication  for  Quebec  Bridge  Co.  at  shops  (testimony)— 

Method  of  taking  long  measurements Ii5 

Drawings  were  correct 145 

Drawings  for  loading  large  members 146 

No  trouDle  in  having  si>ecifications  lived  up  to 146 

Assembling  and  riveting  good 147 

Employees  of  Phoenix  Co.  instructed  to  make  bridge  'master  job' 147 

Care  in  handling  plates  while  cooling 147 

(Recalled) 304 

Explanation  of  blocks  and  plates  found  between  ribs 804 

Satisiied  that  every  chord  member  shipped  from  shop  was  straight 305 

Examination  of  chords  at  Belair 305 

Order  of  the  several  operations  in  producing  a  chord  in  shop 305 

Meredith,  Riveting  Foreman  (Reference  to) — 

Said  chord  10  no  worse  than  others  10  minutes  before  accident  (Beauvais) 199 

McLure,  Norman  B.— 

Inspecting  ii^ngineer,  Quebec  Bridge  Co.,  and  Mr.  Cooper  (testimony) 34 

Appointment  by  Mr.  Cooper  and  Mr.  Hoare 34 

Instructions  from  Mr.  Cooper  (read) .^  34 

Verbal  instructions  from  Mr.  Hoare 35 

Reports  to  Mr.  Cooper  regularly  made ' 35 

Responsibility  to  Mr.  Cooper  and  Mr.  Hoare  jointly 35 

Monthly  returns  of  material  erected  made  to  Mr.  Hoare 85 

Mr.  Hoare  relied  on  Mr.  Cooper's  decision 86 

Description  of  monthly  routine  of  work 36 

Ko  material  rejected  at  bridge 36 

Mr.  Kinloch's  duties  at  storage  yards 86 

Record  diaries 36 

No  detailed  reports  on  riveting 36 

Method  of  taking  observations 37 

Record  and  experience , 39 

Power  of  dismissal  in  Mr.  Cooper  or  Mr.  Hoare 39 

Paid  by  Quebec  Bridge  Co 39 

(Recalled) 46 

Duty  to  report  first  to  Mr.  Cooper  in  emergency..., 46 

Would  report  to  Mr.  Hoare  at  same  time 46 

Harmonious  relations  among  those  on  bridge 47 

(Recalled) 249 

Record  of  shop  errors  found  in  field  during  erection.    (See  '  Defects  ') 249 

Confirms  evidence  of  Einloch 249 

Shop  work  exceedingly  satisfactory 252 

Errors  in  dimensions  and  riveting  very  few 252 

Never  saw  any  cracked  plates  near  base  of  centre  post 252 

Deformation  m  compression  members  in  advance  of  erection  not  more  than  half 

an  inch 254 

Watched  for  subsequent  deformations  but  did  not  find  any 254 

Bends  in  chord  sections  observed ^  255 

Jacking  ribs  into  position 256 

Attention  called  by  Kinloch  to  bends  in  chords  A-9-L,  anchor  arm,  and  8  and  9-R, 

cantilever  arm 257 

Absent  on  account  of  illness  from  August  17  to  23 258 

Measurements  taken  of  bent  chords 256 

Decided  to  report  to  Mr.  Cooper  and  Phoenixville 258 

Yenser  did  not  propose  to  add  more  load  until  advised 259 

Discussed  the  matter  with  Mr.  Hoare 259 

Mr.  Hoare  approved  Mr.  McLure's  trip  to  New  York  and  Phoenixville,  and  in- 
structed him  to  examine  all  connections  in  bridge  that  could  possibly  have 

any  relation  to  members  under  observation 259 

Examination  made  by  Mr.  McLure  and  Mr.  Kinloch  and  no  further  indications 

of  trouble  found , 260 

Mr.  Yenser  changed  his  decision 260 

Traveller  moved  out 260 

Nobody  had  any  idea  bridge  was  in  danger 261 

Went  to  Mr.  Cooper's  oflloe  in  New  York  and  explained  matter  to  him 261 
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McLure,  Norman  B, — Con. 

Instructed  to  ffo  to  Pli<»n\xyille 261 

Mr.  Cooper  telegraphed  to  Phoenix  Bridge  Co.  not  to  add  more  weight  to  bridge. .  262 
Tele^Tttm  from  Birks  saying  no  poeitive  evidence  chord  had  bnckled  since  erec- 
tion   263 

Conversation  with  Mr.  Deana 263 

Discussion  suspended  pending  arrival  of  Birks'  letter 263 

Mr.  Cooper  instrnctea    him    to    tell    Mr.    Deans    chord    mnst   be    repaired    or 

strengthened 264 

Saw  Mr.  Cooi>er  on  return  journey  and  he  said:  'Well,  its  that  chord' 264 

Inspection  of  material  before  being  placed  in  bridge 26t 

Inspection  of  chord  A-9-L , 265 

Instructions  of  Phoenix  Bridge  Co.  in  regard  to  erection 266 

Kemoval  of  false  work 268 

Relation  between  movement  of  cantilever  forward  and  closing  of  joints  in  chords.  268 
Mr.  Birks  gave  impression  that  it  did  not  make  much  difference  whether  traveller 

was  moved  or  not « 269 

Calculationa  of  increased  stress  due  to  movement  forward  of  cantilever  arm....  269 

Failure  entirely  in  steel  work 270 

Opinion  as  to  the  free  or  fixed-endedness  of  columns « 271 

Surveys  of  wreck 271 

Plans  of  wreck 272 

Observations  on  wreck 278 

Nothing  to  indicate  straining  of  tension  members 278 

Transverse  bracing,  lateral  and  floor  systems,  in  pretty  bad  condition 278 

Greatest  damage  in  main  compression  members 278 

Almost  complete  destruction  of  certain  parts  of  vertical  posts 273 

Evidence  of  destruction  of  bottom  chords  in  numerous  places 278 

Believed  failure  took  place  in  bottom  chord 274 

(Recalled) 291 

Sketch  showing  present  location  of  all  lower  chord  members  in  anchor  arm  and 

deecription  of  lower  chord  members  and  floor  beams  put  in  (Exhibit  54) 291 

Memo,  showing  deflection  of  cantilever  arm  under  wind  November  12  and  16,  1906, 

(Exhibit  55) 292 

(Recalled) 315 

Statement  (Exhibit  61)  believed  to  be  correct 316 

McLure,  N.  B.  ((References  to)— 

Appointment  of  (Hoare) 58 

Duties  defined  (Hoare) 58 

Relations  with  Mr.  Emloch  (Hoare) 61 

Erection  plans,  &c.,  used  in  insi>eotion  (Hoare). 61 

Reasons  for  appointment  of  (Hoare) 72 

Nadeau,  Donai-^ 

Painter  (testimony) 171 

Stopped  work  at  three  on  day  of  accident  aqcount  of  wind 171 

Joe.  Biron  and  others  said  something  wrong  day  before  collapse 171 

NerdJps,  Cantilever  Bridge— 

660  feet  span  (Milliken) 24 

Nance,  J.  J, — 

Hoisting  engine  operator  (testimony) 156 

Working  on  top  of  little  traveller  time  of  accident 156 

Went  to  bottom  with  engine 157 

Visited  chord  9,  cantilever  arm,  with  CJook  and  Haley  August  27 157 

Saw  nothing  defective  in  bridge 158 

Tackle  good  and  methods  best  he  ever  saw 158 

Had  confidence  in  foreman 158 

Noticed  no  unusual  spring  day  of  accident 158 

Phcenix  Bridge  Company— 

Organization  of  Company  re  Quebec  Bridge— 

(Deans) 8 

(Milliken) 28 

Inspection  of  materials  (Deans) 8 

Sources  of  materials  (Deans) 8 

Contract  between  Phoenix  Bridge  Co.  and  Phoenix  Iron  Company  (Deans) 8 

Shipment  of  material  (Deans) ^   8 

Storage  of  materials  (Deans) 9 

Field  organization  (Deans) , 10,  321 

Instructions  to  field  force,  blue  print  books  (Exhibit  60)  (Deans) 11,  13,  14 

Harmony  among  field  force  (Deans) 11,  19 

Relatione  with  Mr.  Cooper  (Deans) 14 

System  of  reporting  progress  of  work  (Milliken) 14,26 

Fewer  to  dismiss  Mr.  denser,  Mr.  Cudworth  or  Mr.  Birks  (Deans) 15 
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Pass. 
Phcenix  Bridge  Company — Con. 

Submission  of  erection  plans  to  Mr.  Cooper   (Deans) 16 

Erection  blue  prints  did  not  alter  plan6»  &c,,  approved  bj  Mr.  Cooper  (Deans) . .  17 

Duties  of  Mr.  Milliken,  Superintendent  of  Erection  (MilUken) 22 

Other  bridges  erected  during  work  on  Quebec  bridge  (Milliken) 23 

Erection  Quebec  Bridge  commenced  1905  (Milliken) 24 

Contract  with  Quebec  Bridge  C^.  19th  June,  1903  (Hoare) 53 

Employees  instructed  to  mcike  bridge  master  job  (Meeker) 147 

Finally  responsible  re  erection  (Hoare) 69 

Yeneer  had  full  control  of  field  force  (Milliken) 183 

(See  also  appendix  4,  Report  of  Commission.) 

Plans— 

FkT  building  bridge,  preparation  and  approval  (Hoare) 52 

For  erection  followed  and  worked  well  (Wickizer) 82 

Certified  copies  of  plans  of  bridge  filed  as  Exhibits  33-A,  83-B,  83-C,  33-D  (Hoare).  186 

Plans  of  wreck  deposited  by  Mr.  McLure 272 

Plans  sent  in  with  tenders  (Hoare) 290 

Priliminary  Study  (Deans) 319 

Power— Electric  (Deans) 320 

Progress  Estimates— 

Monthly  return  made  to  Mr.  Hoare  by  Mr.  McLure  'McLure) 35 

Prepared  hj  Mr.  Hoare  (Hoare) 65 

Visits  to  bridge,  re  (E.  V.  Johnson) 330 

Quebec  Bridge  Co,— 

Collection  of  statutes  and  by-laws  of  company  filed  as  Exhibit  1   (Barthe) 4 

Initial  steps  towards  eonstruction   of   bridge    (Barthe) '. 4 

Approval  of  tenders  and  awarding  of  contracts  (Barthe) 4 

Appointment  of  Mr.  Hoare  as  Chief  Engineer  (Barthe) 4 

Approval  of  specifications  before  letting  of  contract  (iiarthe) 6 

Mr.  MoLure,  Inspecting  Engineer,  paid  by  (McLure) 39 

Exhibits  and  notes  on  them  explaining  initial  steps,   submitted  by  Mr.  Barthe 

after  agreement  among  counsel  (Exhibits  2  to  20) 47 

Contract  19th  June,  1903,  with  Phcenix  Bridpe  Co 57 

Relied  for  protection  on  engineer  permanently  resident  in  New  Work  (Hoare)....  73 

Not  unduly  urging  Phoenix  Co.  to  hasten  completion  of  bridge  (Deans) 181 

Contract  Nov.  12,  1900  (Exhibit  12) 48,  324 

Contract  Dec.  19.  1900  (Exhibits  13  and  14) 48 

Contract  Oct.  19,  1903  (Exhibit  64) 327 

juist  of  shareholders  (Barthe) 427 

^See  also  appendix  3,  Report  of  Commission.) 

Records- 
Wind  taken  care  of  by  Mr.  Cudworth  (Hoare) 67 

Mr.  McLure's  field  diary  (Hoare) 118 

Records  and  Experiences  of  Engineers,  <f*c. — 

Birks,  A.  H.,  Resident  Engineer  of  Erection,  Phoenix  Bridge  Co.   (Deans) 19 

Cudworth,  F.  E.,  Resident  Engineer  in  charge  instrument  work,  Phcenix  Bridge 

Co.  (Cudworth) 33 

Kinloch,  E.  R.,  Inspector  Workmanship  and  General,  Quebec  Bridge  Co.  (Kin- 

looh) 44 

Yenser,  B.  A.,  General  Foreman,  Phoenix  Bridge  Co.   (Deans) 18 
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DOMimOIsr   OF  CANADA 


ROYAL   COMMISSION 

QUEBEC    BEIDGE     INQUIEY 


MINUTES  OF  PROCEEDINGS 


Quebec,  P.Q.,  September  9,  1907. 

The  Royal  Commission  appointed  to  conduct  an  investigation  into  the  cause  of 
the  collapse  of  the  Quebec  bridge  in  the  course  of  construction  over  the  St.  Law- 
rence river,  near  the  city  of  Quebec,  and  into  all  matters  incidental  thereto,  met  this 
day  in  the  Criminal  Assize  Courtroom  in  the  Courthouse. 

Present: — ^Henry  Holgate,  Esquire,  C.E.,  Chairman; 
John  G.  G.  Kerry,  Esquire,  C.E.,  and 
John  Galbraith,  Esquire,  Professor  of  Engineering, 

Oommissioners. 

The  following  counsel  appeared  before  the  commission: — 

John  Hampton  Barnes,  Esquire,  Philadelphia,  U.SA.,  and  G.  G.  Stuart,  K.C., 

Quebec,  representing  the  Phoenix  Bridge  Company. 

Ferdinand  Roy,  Esquire,  representing  the  Quebec  Bridge  Company,  and 

W.  H.  Davidson,  Esquire,  representing  the  International  Association  of  Bridge 

Workers  and  the  Bridge  and  Structural  Iron  Workers'  Union. 

In  opening  the  inquiry  Mr.  Holgate  said : — 

As  preliminary  to  the  oi)ening  of  proceedings  in  connection  with  the  investiga- 
tion into  the  collapse  of  the  Quebec  bridge,  it  is  nece38ary  to  read  the  commission 
the  authority  under  which  this  Royal  Commission  sits,  so  that  I  shall  read  the  whole 
document.    It  is  as  follows: — 

164 — ^vol.  ii — ^1 
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QBEY. 
(Seal) 

CANADA. 

Edward  the  Seventh,  by  the  Orace  of  Ood,  of  the  United  Kin^om  of  Great  Britain 
and  Ireland,  and  of  the  British  Dominions  hey  and  the  Seas,  King,  Defender  of 
the  Faith,  Emperor  of  India. 

To  all  to  whom  these  Presents  shall  come,  or  whom  the  same  may  in  anywise  con- 
cern, 

GREBTma: 

Whereas,  in  and  by  an  order  of  Our  Governor  General  in  Council,  bearing  date 
the  thirty-first  day  of  August,  in  the  year  of  Our  Lord  One  thousand  nine  hundred 
and  seven,  provision  has  been  made  for  an  investigation  by  Our  Commissioners  there- 
in and  hereinafter  named  into  the  cause  of  the  collapse  of  the  Quebec  Bridge,  in  the 
course  of  construction  over  the  St.  Lawrence  Kiver,  near  the  City  of  Quebec,  in  the 
Province  of  Quebec,  on  the  twenty-ninth  August,  1907,  and  into  all  matters  inci- 
dental thereto. 

Now  know  ye,  that  by  and  with  the  advice  of  Our  Privy  Council  for  Canada,  We 
do  by  these  Presents  nominate,  constitute  and  appoint: 

Henry  Holgate,  of  the  City  of  Montreal,  in  the  Province  of  Quebec,  Civil 
Engineer,  John  G.  G.  Kerry,  of  Campbellford,  in  the  Province  of  Ontario,  Civil 
Engineer,  and  John  Galbraith,  of  the  City  of  Toronto,  in  the  Province  of  Ontario, 
Dean  of  the  Faculty  of  Applied  Science  and  Engineering  and  Professor  of  Engineer- 
ing in  the  University  of  Toronto,  to  be  Our  Commissioners  to  conduct  such  inquiry. 

To  have,  hold,  exercise  and  enjoy  the  said  office,  place  and  trust  unto  the  said 
Henry  Holgate,  John  G.  G.  Kerry  and  John  Galbraith,  together  with  the  rights, 
powers,  privileges  and  emoluments  unto  the  said  office,  place  and  trust,  of  right  and 
by  law  appertaining,  during  pleasure. 

And  we  do  hereby,  under  the  authority  of  the  Inquiries  Act,  Chapter  104  of  the 
Revised  Statutes,  1906,  confer  upon  Our  said  Commissioners,  the  power  of  summon- 
ing before  them  any  witnesses,  and  of  requiring  them  to  give  evidence  on  oath,  or  on 
solemn  affirmation  if  they  are  persons  entitled  to  affirm  in  civil  matters,  and  orally 
or  in  writing,  and  to  produce  such  documents  and  things  as  Our  said  Commissioners 
shall  deem  requisite  to  the  full  investigation  of  the  matters  into  which  they  are  hereby 
api>ointed  to  examine. 

And  We  do  hereby  require  and  direct  Our  said  Commissioners  to  report  to  Our 
Governor  General  in  Council  the  result  of  their  investigation,  together  with  the 
evidence  taken  before  them,  and  any  opinion  they  may  see  fit  to  express  thereon. 

In  testimony  whereof,  We  have  caused  these.  Our  letters  to  be  made  patent  and 
the  Great  Seal  of  Canada  to  be  hereunto  affixed.  Witness,  Our  Right  Trusty  and 
Right  Well-beloved  Cousin,  The  Right  Honourable  Sir  Albert  Henry  George,  Earl 
Grey,  Viscount  Howick,  Baron  Grey  of  Howick  in  the  County  of  Northumberland, 
in  the  Peerage  of  the  United  Kingdom  and  a  Baronet;  Knight  Grand  Cross  of  Our 
Most  Distinguished  Order  of  Saint  Michael  and  Saint  Gteorge,  &c.,  &c..  Governor 
General  and  Commander  in  Chief  of  our  Dominion  of  Canada. 

At  Our  Government  House,  in  Our  City  of  Ottawa  this  thirty-first  day  of  August 
in  the  Year  of  Our  Lord,  One  thousand  nine  hundred  and  seven,  and  in  the  seventh 
Year  of  Our  Reign. 

By  Command. 

F.  COLSON, 

Acting  Under-Secretary  of  State. 

E.  L.  NEWCOMBE, 
Deputy  of  the  Minister  of  Justice,  Canada. 
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Mr.  HoLGATE  continued: — This  is  essentially  a  commission  of  inquiry,  and  our 
sole  purpose  is  to  make  the  inquiry  thorough.  We  must  rely  to  a  very  large  extent  on 
the  co-operation  of  everyone  having  definite  knowledge  as  to  actual  occurrences  and  we 
would  like  to  keep  as  close  to  that  as  possihle.  My  fellow  commissioners  and  myself 
would  like  all  who  have  knowledge  of  the  matter  to  give  evidence.  We  may  perhaps 
not  he  able  to  find  everyone  who  could  give  evidence,  but  we  would  be  very  glad  to 
have  information  that  will  lead  us  in  that  direction  from  whatever  source  it  may  be 
had.  In  the  course  of  the  examination  of  vntnesses  we  would  like  to  conduct  the 
examination  directly  ourselves;  but  will  be  very  glad  of  any  suggestions  that  anyone 
in  the  room  may  have  to  offer,  especially  the  legal  gentlemen,  so  that  during  the  course 
of  the  examination,  if  we  are  not  successful  in  covering  the  point,  which,  in  the 
opinion  of  others,  should  be  covered,  we  want  no  hesitation  on  the  part  of  these  gentle- 
men in  drawing  our  attention  to  that  and  we  would  be  very  glad  to  pursue  that 
investigation  as  far  as  necessary. 

Mr.  John  Hampton  Barnes. — Mr.  Chairman,  before  you  commence  proceedings, 
T  wish  to  state  that  I  am  general  counsel  of  the  Phoenix  Bridge  Company  in  Phila- 
delphia, and  I  am  here  at  the  beginning  of  this  inquiry,  not  purposing  to  remain  here 
as  occupying  any  legal  professional  relation  particularly  to  this  inquiry.  So  far  as 
the  legal  relations  of  the  company  are  concerned  in  this  proceeding,  they  are  repre- 
sented by  Mr.  Stuart,  I  am  here,  sir,  and  I  am  moved  to  say  what  I  am  about  to 
say  by  a  remark  you  have  just  made,  for  the  purpose  of  stating  to  the  commission  on 
b^alf  of  the  Bridge  Company  that  it  tenders  its  fullest  and  heartiest  co-operation  to 
the  commission  in  the  inquiry  which  is  about  to  be  made.  It  is  our  desire  that  the 
fullest  investigation  should  be  made  and  it  is  our  purpose  to  forward  that  investigation 
to  the  utmost  point.  Next  to  the  public  interests,  our  interests  are  as  great  as  any 
which  can  be  involved  in  this  inquiry.  We  will  therefore,  sir,  be  ready  at  all  times  to 
furnish  to  the  commission  on  its  request  documents,  records  and  plans  which  are  not 
available  by  the  exercise  of  your  subpoena  in  this  jurisdiction,  and  which  are  in  our 
control  and  possession  outside  of  this  jurisdiction.  We  shall  be  subject  to  your  direc- 
tions in  the  production  of  the  o£Scers  and  representatives,  agents  and  employees  of 
the  company  who  have  knowledge  of  the  facts  which  you  are  directed  by  your  com- 
mission to  inquire  into.  I  feel,  sir,  that  I  need  add  no  more  to  express  the  purpose 
my  remarks  are  intended  to  cover. 

Mr.  HoLOATE. — Thank  you  very  much,  Mr.  Barnes;  I  quite  felt  that  that  dis- 
position would  exist  on  the  part  of  the  Phoenix  Bridge  Company.  I  am  sure  that  we 
will  find  that,  from  expressions  we  have  heard,  we  will  find  them  ready  to  give  us  that 
assistance.    It  will  facilitate  our  work  and  expedite  it. 

Mr.  W.  H.  Davidson  (Quebec). — I  appear  here  at  the  request  of  the  International 
Association  of  Bridge  Workers,  and  the  Bridge  and  Structural  Iron  Workers'  Union  on 
bdialf  of  the  victims  and  shall  be  very  glad  indeed  to  take  advantage  of  the  invitation 
which  you  have  extended  to  the  members  of  the  bar  here,  to  assist  you  in  every  way 
possible  in  this  inquiry,  and  I  just  wish  to  add  that  I  heard  with  a  great  deal  of 
pleasure  the  words  that  have  just  fallen  from  the  lips  of  the  learned  counsel  of  the 
Phoenix  Bridge  Company  (Mr.  Barnes). 

Mr.  Holgate. — ^If  you  can,  in  that  capacity,  assist  in  bringing  before  us  clear 
evidence  of  fact  it  would  certainly  assist  us  very  much. 

Mr.  Davidson. — ^I  can  only  state,  sir,  that  any  facts  which  are  in  toy  possession, 
win  be,  with  a  great  deal  of  pleasure,  placed  at  your  disi>osal. 

Mr.  HoLQATE. — ^Thank  you.  You  might  submit  to  us  the  names  of  such  witnesses 
as  you  think  might  be  valuable  in  that  respect. 

Mr.  Davidson. — Certainly,  sir. 
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Mr.  Ulrio  Barthe,  sworn. 

Mr.  HoLGATE. — You  are  secretary  of  the  Quebec  Bridge  Company?  What  is  the 
proper  name  of  the  company? 

Mr.  Babthe. — I  am  secretary  of  the  Quebec  Bridge  and  Kailway  Company. 

Mr.  HoLGATB. — ^It  is  incorporated  by  a  certain  Act? 

Mr.  Barthe. — I  have  prepared  here  a  kind  of  collection  of  all  the  statutes  and 
by-laws  of  the  company,  which  will  be  more  handy  for  the  commissioners.  (State- 
ment put  in  and  marked  Exhibit  1.) 

Mr.  HoLGATE. — ^What  do  you  call  this — not  by-laws? 

Mr.  Barthe. — ^By-laws,  statutes,  and  the  general  Railway  Act  which  applies  to 
the  company. 

Mr.  HoLGATE.— What  steps  led  to  the  commencement  of  the  construction  of  this 
Quebec  bridge,  Mr.  Barthe  ? 

Mr.  Barthe. — ^Do  you  mean  from  the  inception? 

Mr.  HoLGATE. — ^Yes,  from  its  inception,  in  regard  to  its  construction,  I  mean. 

Mr.  Barthe. — It  was  after  the  company  was  reorganized  in  1897,  and  after  getting 
subsidies  from  the  two  governments  at  Ottawa  and  Quebec  and  the  city  of  Quebec, 
and  after  having  got  $200,000  subscribed  in  stock,  that  tenders  were  called  for  the 
construction  of  the  bridge  in  the  year  1899. 

Mr.  HoLGATE. — ^Who  were  asked  for  these  tenders 

Mr.  Barthe. — The  Quebec  Bridge  Company,  which  was  its  name  at  the  time, 
called  for  tenders. 

Mr.  HoLGATE. — ^And  you  received  tenders? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — What  was  the  next  step? 

Mr.  Barthe. — Then,  after  the  tenders  were  reported  on  by  the  consulting 
engineer,  Mr.  Theodore  Cooper,  of  New  York,  the  contract  was  awarded,  for  the 
foundations,  to  Mr.  M.  P.  Davis,  and  for  the  superstructure,  to  the  Phoenix  Bridge 
Company. 

Mr.  Holgate. — ^Were  all  the  tenders  submitted  to  Mr.  Cooper? 

Mr.  Barthe. — ^Yes,  sir. 

Mr.  Holgate. — Were  they  submitted  to  anybody  else? 

Mr.  Barthe. — I  do  not  know. 

Mr.  Holgate. — Theti,  was  it  upon  Mr.  Cooper's  recommendation  that  the  tender 
was  accepted? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — Which  tender  was  accepted? 

Mr.  Barthe. — As  I  said,  for  the  foundation,  that  of  Mr.  M.  P.  Davis,  and  for  the 
superstructure,  that  of  the  Phoenix  Bridge  Company. 

Mr.  Holgate. — ^I  would  like  to  know  just  the  organization  of  the  Quebec  Bridge 
Company;   <?ive  us  your  officers  and  what  their  duties  are? 

Mr.  Barthe. — I  was  not  prepared  to  answer  precisely  that  question  this  after- 
noon, but  I  put  in  the  book  there  (referring  to  Exhibit  1)  the  list  of  the  present 
officers  as  far  as  the  head  office  is  concerned,  not  concerning  the  engineers. 

Mr.  Holgate. — ^Is  the  engineer  appointed  by  the  board? 

Mr.  Barthe. — ^Yes.' 

Mr.  Holgate. — ^Who  is  the  engineer? 

Mr.  Barthe. — ^Mr.  Hoare. 

Mr.  Holgate. — ^What  is  Mr.  Hoare's  title? 

Mr.  Barthe. — He  was  always  styled  Chief  Engineer;  he  was  in  fact  the  Chief 
Engineer. 

Mr.  Holgate. — His  appointment  then  was  by  resolution  of  the  board. 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — ^I  would  like  to  have  a  copy  of  that. 
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Mr.  Barthe. — It  goes  from  the  inception  of  the  company,  from  the  beginning  of 
the  company,  before  my  time. 

Mr.  HoLOATE. — Mr.  Hoare,  you  say,  was  appointed  by  the  board  of  directors,  so 
that  it  would  be  by  resolution  of  the  board? 

Mr.  Barthe. — ^It  should  be. 

Mr.  HoLGATE. — That  is  what  we  would  like  to  have  so  as  to  get  his  official  appoint- 
ment. I  would  like  you  to  certify  that  the  copy  of  that  resolution  is  correct.  And, 
we  would  like  to  have  Mr.  Hoare's  duties  defined,  as  understood  by  the  board,  if  they 
were  defined;    will  you  let  us  have  that  to-morrow? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — ^Were  thertf  other  engineers  appointed  by  the  board  besides  Mr. 
Hoare? 

Mr.  Barthe. — ^Mr.  Theodore  Cooper  was  appointed  consulting  engineer. 

Mr.  Holgate. — Is  he  responsible  to  the  board? 

Mr.  Barthe. — ^Yes — well,  he  was  appointed  by  the  board. 

Mr.  Holgate. — ^Is  Mr.  Hoare  responsible  only  to  the  board? 

Mr.  Barthe. — These  are  not  questions  which  I  would  like  to  answer. 

Mr.  Holgate. — ^What  are  the  relations  between  Mr.  Cooper  and  Mr.  Hoare? 

Mr.  Barthe. — Mr.  Cooper  was  appointed  as  consulting  engineer.  As  to  the  exact 
distribution  I  cannot  speak  myself.  It  is  a  question  of  engineering.  Mr.  Hoare  was 
.ipi)ointed  engineer  to  look  after  the  whole  work  till  completion. 

Professor  GALBRAfTH. — There  was  no  resolution  giving  either  of  these  officials 
precedence  in  any  way  over  the  other  as  far  as  you  know? 

Mr.  Barthe. — ^I  do  not  know  any. 

Mr.  Holgate. — ^If  there  is  anything  of  that  nature  existing,  Mr.  Barthe,  would 
you  look  it  up,  and  give  us  the  corresponding  information  both  in  regard  to  Mr.  Hoare 
and  Mr.  Cooper  so  as  to  show  their  relative  positions? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — ^Was  there  a  contract  existing  with  Mr.  Cooper? 

Mr.  Barthe. — There  were  letters  exchanged  which  constitute  a  contract  which 
was  approvo<l  by  the  board. 

Mr.  Holgate. — Were  they  not  brought  into  one  document  and  made  a  contract  of? 

Mr.  Barthe. — "No, 

Mr.  Holgate. — ^You  might  make  a  note  also  of  that  and  let  us  have  the  letters. 

Mr.  Barthe. — ^Yes. 

Mr.  H0IX3ATE. — ^Then,  Mr.  Cooper,  you  said,  recommended  the  tender  of  the 
Phoenix  Bridge  Company  and  also  die  tender  of  Mr.  Davis.    What  followed? 

Mr.  Barthe. — ^The  work  was  started. 

Mr.  Holgate. — Excuse  me;  what  followed  that?  Was  a  contract  drawn  with  the 
Phcenix  Bridge  Company? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — I  would  like  to  see  the  contract. 

Mr.  Barthe. — ^I  have  here  a  copy  of  the  contract  certified  by  myself.  I  might 
have  produced  the  original  but  we  want  to  keep  it  back  after  this  is  compared  (copy 
of  contract  submitted). 

Prof.  Galrraith.— That  is  a  certified  copy? 

Mr.  Barthe. — ^Here  are  the  specifications  (copy  of  specifications  submitted). 

Mr.  Holgate. — That  is  not  certified.    We  will  not  accept  that. 

Mr.  Barthe. — I  will  get  another  copy. 

Mr.  Holgate. — I  would  like  if  you  would  bring  up  the  original  contract. 

Mr.  Barthe.— Well,  I  will  bring  it. 

Mr.  Holgate. — Are  there  specifications  attached  to  the  contract? 

Mr.  Barthe. — They  were  not  attached  but  they  are  referred  to. 

Mr.  Holgate. — For  the  purpose  of  identification  we  must  have  also  the  original 
specifications — the  specifications  that  formed  part  of  the  contract. 

Mr.  Barthe. — That  is  in  the  Engineer's  department.  ^  j 
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Mr.  HoLGATE. — ^Were  not  the  specifications  attached  to  the  contract  itself? 

Mr.  Barthe. — There  were  no  specifications  attached  to  the  contract. 

Prof.  Galbratth. — They  were  referred  to  in  the  contract? 

Mr.  Barthe. — ^Yes. 

Prof.  Galbratth. — ^In  that  sense  they  were  part  of  the  contract? 

Mr.  Barthe. — ^Yes,  these  are  the  si)ecification8  approved  by  the  government 
engineer. 

Mr.  HoLGATE. — ^You  have  a  copy  of  the  specifications  approved  by  the  government 
engineer? 

Mr,  Bartue. — ^We  have  that,  but  it  is  not  in  my  department.  I  have  to  take 
these  from  the  engineer's  office. 

Mr.  HoLGATE. — ^Well,  who  has  the  official  copy  of  the  specifications? 

Mr.  Barthe. — It  ought  to  be  in  Mr.  Hoare's  office.    He  was  governed  by  them. 

Mr.  Holgate. — ^And  it  is  signed  by  the  parties  to  the  contract? 

Mr.  Barthe. — ^I  could  not  say.    I  have  not  seen  them. 

(Mr.  Stuart  handed  in  a  memorandum  to  the  commission.) 

Prof.  (TALBRAirn. — ^In  this  last  sentence  you  suggested  that  prior  to  the  contract 
the  plans  were  submitted  to  Mr.  Cooper? 

Mr. '  Stuart. — ^My  instructions  are  that  the  specifications  were  prepared  and  the 
tenders  called  for  on  the  specifications  before  the  contract  was  let  by  the  Bridge 
Company;  that  they  were  approved  before  the  contract  was  let  at  all. 

Mr.  Barthe. — Yes,  that  is  so. 

Mr.  Stuart. — The  succession  of  events  is  that  the  Bridge  Company  prepared 
specifications,  upon  them  they  called  for  tenders,  tenders  were  sent  in  and  these 
tenders  were  submitted  to  the  engineers  of  the  Quebec  Bridge  Company  and  approved 
by  the  engineers,  Mr.  Cooper  and  Mr.  Hoare,  I  presume,  and  by  the  Gbvemor  in 
Council,  before  any  contract  was  let. 

Mr.  Barthe. — ^I  wish  that  my  deposition  should  be  corrected  in  that  sense.  I  was 
not  as  secretary — as  I  told  you  it  was  a  question  of  engineering,  and  I  had  not  much 
to  do  with  it,  but  T  remember  now  that  the  specifications  were  prepared,  the  tenders 
were  called  for  on  specifications  prepared  by  the  Quebec  Bridge  Company,  specifica- 
tions were  approved  by  the  Governor  in  Council. 

Prof.  Galbratth. — Any  of  these  statements  made  there  that  you  think  you  can 
swear  to — « pointing  to  memorandum  submitted  by  Mr.  Stuart)  ? 

Mr.  Barthe. — I  do  not  know  about  this. 

Prof.  Galbratth. — You  might  indicate  those  you  can  swear  to  ? 

Mr.  Barthe. — ^And  prior  to  a  contract  being  awarded  the  plans  were  submitted 
to  Mr.  Cooper,  and  tenders  were — that  is,  a  contract  was  awarded  on  his  report. 

Mr.  Holgate. — ^What  about  the  order  in  council  naming  Mr.  Coojwr  engineer  on 
behalf  of  the  government? 

Mr.  Barthe. — I  could  not  speak  now  without  looking  for  it. 

Prof.  Galbratth. — Then  we  understand  that  Mr.  Barthe  says  that  the  tenders 
were  called  for  on  specifications  prepared  by  the  Quebec  Bridge  Company?  That  is 
one  statement  you  made  ? 

Mr.  Barthe. — Yes. 

Prof.  Galbratth. — Then  another  statement  is  that  the  specifications  were 
approved  by  the  Governor  in  Council? 

Mr.  Barthe. — That  is  the  second  one. 

Prof.  Galbratth. — That  is  another  of  your  statements.  And  lastly,  that  prior  to 
liie  contract  the  plans  were  submitted  to  Mr.  Cooper? 

Mr.  Barthe.— Yes. 

Prof.  Galbraith. — Now,  what  are  we  to  understand  by  this  other  question,  Mr. 
Stuart? 

Mr.  Holgate. — The  specifications  prepared  by  the  Quebec  Bridge  and  Railway 
Company  ? 
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Mr.  Stuart. — ^Yes,  that  is  the  specifications  ui)on  which  the  tenders  were  made. 
I  think  that  ought  to  he  produced.  Of  course  that  is  the  first  step,  and  the  founda- 
tion of  the  whole  thing. 

Prof.  Galbbatih. — ^We  will  ask  you  then  to  produce  the  specifications  prepared 
by  the  Quebec  Bridge  Company.    That  is  satisfactory,  is  it? 

Mr.  Stuabt. — ^Yes. 

Mr.  HoLGATE. — ^As  well  as  of  course  the  specifications  under  which  the  contract 
was  made;  also  a  copy  of  Mr.  Cooper's  report. 

Mr.  Davidson. — I  would  like  the  commissioners  to  ask  Mr.  Barthe  if  he  knows 
that  to  be  an  actual  fact  as  stated  in  that  note? 

Mr.  Baethe. — ^What  I  have  said,  yes. 

Prof.  GALBBArrH. — ^He  has  said  so. 

Mr.  Davidson. — And  were  there  any  plans  drawn,  were  there  no  plans  made  what- 
ever?   There  is  nothing  mentioned  about  plans? 

Prof.  GALBRArrH. — ^We  have  not  come  to  that  yet,  it  is  simply  specifications. 

Mr.  Davidson. — Oh,  you  have  not  come  to  plans  yet. 

Prof.  Galbraith. — I  think  that  with  reference  to  your  question  referring  to 
plans,  in  the  course  of  the  investigation  we  shall  find  it  necessary  to  get  into  our 
possession  at  least  all  the  plans  that  seem  pertinent  to  the  investigation,  so  I  do  not 
think  it  is  worth  while  entering  on  that  in  the  testimony  of  this  witness. 

Mr.  Davidson. — ^Very  well,  sir. 

Mr.  Holgate. — ^Mr.  Barthe,  when  you  make  up  that  information  you  might  include 
a  bopy  of  the  circular  letter  that  was  issued  inviting  tenders  for  the  construction  of 
the  bridge. 

Mr.  Barthe. — ^I  will  do  my  best  to  get  it. 

Prof.  Galbraffh. — ^We  simply  wish  a  sworn  statement  in  concise  and  clear 
language  of  the  relations  of  the  different  parties  to  the  contract  and  to  the  whole 
work,  as  short  and  clear  as  it  can  be  made,  the  object  being  to  have,  I  assume,  a 
record  which  cannot  be  disputed  as  to  the  main  relations  between  the  parties. 

Mr.  Holgate. — Certainly.  • 

Mr.  Roy. — ^I  am  inquiring  whether  there  would  be  sufficient  time  to  have  this  by 
to-morrow  because  the  president  of  the  company,  Mr.  Parent,  to  my  personal  know- 
ledge— and  I  think  Mr.  Barthe  knows  this  as  well — ^has  had  dealing  with  the  engineers 
tiirectly  himself. 

Mr.  Holgate. — ^We  will  have  the  president  of  the  company  himself  if  necessary. 

Mr.  Roy, — ^About  that  statement,  perhaps  some  facts  occurred  to  Mr.  Parent's 
knowledge,  and  not  to  Mr.  Barthe's,  so  that  it  would  not  be  completed  by  to-morrow. 

Mr.  Stuart. — ^I  would  suggest  that  if  Mr.  Barthe  prepares  a  statement  of  facts 
we  could  go  over  it  all  and  satisfy  ourselves  after  he  has  prepared  it,  and  see  if  we 
can  agree  on  a  basis. 

Mr.  Holgate. — ^Why  can  you  not  do  that? 

Prof.  Galbraffh. — ^We  can  put  you  all  on  oath. 

Mr.  Stuaict. — If  you  like.  I  understood  you  to  suggest  that  Mr.  Barthe  should 
prepare  a  statement;  if  he  does  that  and  submits  it  to  Mr.  Roy  and  myself,  we  would 
see  whether  we  have  anything  to  suggest  or  not. 

Mr.  Holgate. — ^It  is  simply  a  matter  of  history. 

Mr.  Stuart. — ^That  is  all  and  it  is  all  important  to  make  that  history  absolutely 
accurate. 

Mr.  Roy. — ^My  object  was  to  make  the  statement  as  complete  as  possible  and  that 
is  why  I  thought  that  there  should  be  a  little  delay. 

Mr.  Holgate. — ^Is  there  any  reason  why  we  could  not  have  that  here  to-morrow 
morning  at  10  o'clock? 

Mr.  Barthe. — ^I  think  myself  it  is  rather  short. 

Mr.  Stuart. — We  will  try  to  have  it  to-morrow  morning. 


The  Witness  retired. 
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John  Sterling  Deans,  sworn. 

Mr.  HoLOATE. — ^What  is  your  official  position? 

Mr.  Deans. — Chief  Engineer  of  the  Phoenix  Bridge  Company. 
.  Mr.  HoLQATE. — ^In  connection  with  the  construction  of  the  Quebec  Bridge,  would 
you  let  us  have  concisely  a  description  of  your  organization? 

Mr.  Deans. — Of  the  organization  of  the  Phoenix  Bridge  Company? 

Mr.  HoLQATE. — Of  the  organization  of  the  Phoenix  Bridge  Company  with  respect 
to  the  Quebec  Bridge,  with  the  names  of  those  who  have  had  to  do  with  the  work  and 
their  various  duties  or  responsibilities,  both  in  the  preparation  of  preliminary  work 
and  designing,  shop  work  and  erection? 

Mr.  Deans. — ^As  chief  engineer  I  have  general  supervision  of  the  work  of  the 
Phoenix  Bridge  Company.  Mr.  P.  L.  Szlapka  is  the  designing  engineer  of  the  company 
having  charge  of  all  the  general  designing  which  included  the  Quebec  Bridge.  Imme- 
diately under  Mr.  Szlapka  is  Mr.  Charles  Scheidal,  engineer  in  charge  detailing 
structure,  and  under  Mr.  Scheidal  four  or  five  assistant  engineers  and  about  20  to  25 
draughtsmen.  That  is  the  organization  of  the  engineering  office  force.  When  you 
speak  of  shop  work,  it  is  a  little  hard  to  grive  that  organization.  I  do  not  know  exactly 
how  you  mean  that. 

Mr.  HoLGATE. — ^You  confine  yourself  there  to  such  men  as  acted  as  inspectors  of 
work  in  the  shop? 

Mr.  Deans. — Of  course  the  shop  work  was  constructed  in  accordance  with  plans 
and  before  it  was  shipped  it  was  all  passed  upon  by  inspectors  of  the  Quebec  Bridge 
and  Railway  Company.    Is  that  as  much  as  you  want  about  the  shop?  • 

Prof.  Galbraith. — Have  you  inspectors  of  your  own  also? 

Mr.  Deans. — The  Phoenix  Bridge  Company  have  an  inspector  in  our  own  shops. 

Mr.  HoLQATE. — ^And  he  would  naturally  inspect  this  material? 

Mr.  Deans. — Inspect  this  material,  and  Mr.  E.  T.  Morris 

Prof.  Kerry. — Do  I  understand  that  the  Phoenix  Bridge  Company  itself  con^ 
structed  this  material? 

Mr.  Deans. — The  Phoenix  Iron  Company  of  PhoenixviUe  made  all  the  shapes  and 
all  the  smaller  plates  from  their  own  oi)en  hearth  steel.  They  bought  the  weightier 
plates  from  outside  mills  in  Harrisburg  and  Pittsburg,  but  all  of  that  material  was 
fabricated  into  the  complete  members  by  the  Phoenix  Iron  Company  in  Phoenixville. 

Prof.  Kerry. — There  is  a  contract  existing  between  the  Iron  Company  and  the 
Bridge  Company? 

Mr.  Deans. — Yes,  there  is  a  contract  existing  between  the  Iron  Company  and 
the  Bridge  Company. 

Prof.  Kerry. — Would  that  be  with  regard  to  the  Quebec  bridge  in  particular  or 
to  all  work  in  general? 

Mr.  Deans. — It  is  a  general  contract  extending  over  a  number  of  years  beginning 
in  1884. 

Prof.  Kerry. — So  that  the  terms  of  it  would  not  be  pertinent  to  this  inquiry  at 
aU? 

Mr.  Deans. — Would  not  be  pertinent  to  this  inquiry  esi)ecially. 

Prof.  Kerry. — ^The  eyebars  were  made  where,  Mr.  Deans? 

Mr.  Deans. — The  eyebars,  the  material  of  the  eyebars,  was  made  in  Harrisbiirg, 
Pa.,  and  they  were  forged  and  tested  in  Phoenixville. 

Mr.  HoLOATE. — ^When  your  inspector  goes  over  the  material  in  the  shop  does  he 
make  it  a  practice  for  the  Quebec  Bridge  Company  inspectors  to  be  with  him,  or  is 
that  inspection  done  independently? 

Mr.  Deans. — Our  inspector  in  the  shop  is  inspector  for  all  work  passing  through 
the  shop.  The  Quebec  bridge  was  simply  an  incident  to  his  general  inspection  work. 
The  Quebec  bridge  material  was  only  passed  as  satisfactory  and  shipjwd  on  the  inspec- 
tion of  the  Quebec  Bridge  and  Railway  Company's  inspector. 


Digitized  by 


Google 


MINUTES  OF  PROCEEDINGS  9 

SESSIONAL  PAPER  No.  154 

Mr.  HoLGATE. — ^What  is  the  name  of  the  Quebec  Bridg^e  Company's  inspector,  of 
whom  you  spoke? 

Mr.  Deans. — ^Mr.  E.  L.  Edwards  is  the  chief  inspector,  and  Mr.  Meeser  is  the 
assistant  inspector;  I  do  not  remember  his  initials. 

Prof.  Galbraith. — For  the  Quebec  Bridge  Company? 

Mr.  Deans. — ^For  the  Quebec  Bridge  Company. 

Mr.  Holgate. — They  have  been  inspectors  during  the  whole  period  of  construc- 
tion? 

Mr.  Deans. — I  think  both  of  them  have  been  for  the  entire  period.  I  know  Mr. 
Edwards  has,  the  chief  inspector. 

Mr.  HoLQATE. — ^Would  it  be  possible  for  anything  to  be  shipped  without  their 
inspection? 

Mr.  Deans. — ^Absolutely  not  possible  for  anything  to  be  shipped  without  their 
passing  upon  it  and  accepting  it.  Our  shop  discipline  is  such  that  nothing  could  be 
shipped  without  having  been  passed  by  the  inspector  of  the  party  buying  the  bridge. 

Prof.  Galbratth. — Is  this  inspection  made  before  or  after  the  storage  in  your 
yards  at  Phoenixville? 

Mr.  Deans. — The  inspection  is  made  before  the  storage  in  the  yard  at  Phoenix- 
ville. 

Mr.  Holgate. — Then  when  the  order  is  given  by  the  Quebec  Bridge  Company's 
inspector  to  ship,  the  material  is  loaded  by  you  and  forwarded  ?  When  does  it  receive 
its  next  inspection? 

Mr.  Deans. — The  Quebec  Bridge  Company's  inspector  does  not  order  the  material 
shipped.  It  is  shipped  when  we  decide  that  it  is  needed  for  erection,  but  it  is  not 
shipped  until  they  pass  upon  it  and  accept  it  at  any  time. 

Prof.  Galbratth. — But  there  is  only  one  inspection  made  by  them? 

Mr.  Deans. — Only  one  inspection  made  by  them  at  Phoenixville. 

Prof.  Galbratth. — ^Before  the  storage  in  the  yard? 

Mr.  Deans. — Before  the  storage  in  the  yard. 

Prof.  Galbratth. — ^They  do  not  reinspect  on  loading  for  transportation? 

Mr.  Deans. — ^No,  sir. 

Prof.  Kerry. — Is  your  general  practice  to  store  at  Quebec  or  at  Phoenixville? 

Mr.  Deans. — The  Quebec  bridge  covering  such  a  large  tonnage,  a  considerable 
portion  of  it  has  been  stored  at  Phoenixville;  at  the  same  time  the ' corresponding 
number  was  shipped  to  the  south  side  and  stored  in  our  yard  there  near  Chaudi^re. 

Prof.  Kerry. — You  mean,  for  example,  the  member  for  the  south  and  north  truss 
would  be  made  at  the  same  time? 

Mr.  Deans. — ^Would  be  made  at  the  same  time  so  as  to  agree  exactly  in  the 
application  of  the  templets. 

Prof.  Kerrt. — One  would  be  "shipped  to  Chaudi^re  and  one  would  be  stored  at 
Phoenixville? 

Mr.  Deans. — And  is  now  being  shipped  to  the  Belair  storage  yard. 

Mr.  Holgate. — ^How  would  the  inspector  of  the  Quebec  Bridge  Company  indicate 
lie  had  passed  these  various  pieces? 

Mr.  Deans. — ^By  a  mark  or  notice  to  our  inspector  or  to  the  shipper.  I  cannot 
say  positively  that  he  marked  all  the  pieces;  the  usual  practice  is  to  mark  every 
piece. 

Mr.  Holgate. — ^Do  I  understand  then  that  there  is  a  record  of  his  passing  each 
particular  piece? 

Mr.  Deans. — I  believe  the  Quebec  Bridge  Company's  representatives  have  a 
record  of  passing  every  piece  of  the  Quebec  bridge  and  the  date  it  was  passed  ? 

Prof.  Galbratth. — ^How  is  this  mark  made  on  the  piece? 

Mr.  Deans. — ^I  do  not  remember  exactly  how  the  Quebec  Company's  mark  is 
made.    Some  inspectors  make  a  yellow  mark  and  hit  it  with  a  hammer,  and  put  their 
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initials  on.  I  do  not  remember  just  exactly  how  they  inspected  it  and  marked  it, 
but  they  have  a  private  mark. 

Mr.  HoLGATE. — ^We  can  get  that  from  Mr.  Hoare. 

Mr.  Deans. — ^You  can  get  that  from  Mr.  Hoare  and  also  from  the  inspector. 

Mr.  HoLGATE. — Going  back  to  the  organization,  would  you  now,  Mr.  Deans,  follow 
the  material  along  and  describe  the  organization. 

Mr.  Deans. — That  is  sufficient  for  the  shop  organization? 

Mr.  HoLGATE. — ^I  think  so. 

Mr.  Deans. — The  material  then  is  shipped  from  Phoenixville  and  is  received  in 
the  storage  yard  at  Chaudiere.  There  it  comes  in  contact  with  the  field  organization 
•of  the  Bridge  Company.  Mr.  A.  D.  Milliken  is  superintendent  of  all  our  erection  work 
and  in  that  connection  had  a  general  supervision  of  the  Quebec  work.  Inmiediately 
under  him  this  year  was  Mr.  D.  A.  Tenser,  general  foreman;  Mr.  John  Worley, 
assistant  foreman;  Mr.  James  Aderholt,  assistant  foreman;  Mr.  Clark,  assistant 
foreman;  Mr.  E.  J.  Wickizer,  assistant  foreman,  and  the  foreman  of  riveters,  Mr. 
Matthews,  I  think.  In  addition,  there  were  two  engineers  kept  on  the  work,  Mr. 
A.  D.  Birks,  resident  engineer  of  erection,  and  Mr.  F.  E.  Cudworth,  engineer  in  charge 
of  field  instrument  work;  Mr.  W.  W.  Waitneight  and  Mr.  A.  D.  Huot,  time-keeper. 
Is  that  a  sufficient  number? 

Mr.  HoLGATE. — ^I  think  so.  What  were  the  relative  responsibilities  of  the  engineers 
in  regard  to  the  erection  and  superintendence?  As  I  understand  it,  you  have  placed 
them  in  the  descending  scale? 

Mr.  Deans. — ^Yes,  I  have  placed  them  in  the  order,  I  think,  of  their  responsibility. 
They  have  entirely  different  duties.  Mr.  Cudworth's  duties  were  to  see  that  the  bridge 
was  kept  in  its  proper  alignment  vertically,  horizontally  and  the  elevation  at  pin 
centres.    His  duties  were  entirely  field  instnmient  work. 

Prof.  Kerry. — ^Did  Mr.  Cudworth  report  to  you? 

Mr.  Deans. — The  organization  was  under  the  general  foreman,  Mr.  Tenser. 

Prof.  Kerry. — Mr.  Cudworth  reported  to  Mr.  Tanser? 

Mr.  Deans. — ^Tes,  but  Mr.  Cudworth  had  the  authority  to  insist  upon  certain 
things  being  so  as  far  as  his  engineering  judgment  called  for  it.  Mr.  Cudworth,  having 
charge  of  the  field  instruments,  could  tell  Mr.  Tenser  to  put  a  pin  point  at  a  certain 
elevation  and  Mr.  Tenser  would  follow  his  instructions. 

Prof.  GALBRArrH. — It  was  his  duty  to  follow  his  instructions? 

Mr.  Deans. — ^It  was  his  duty  to  follow  his  instructions,  although  Mr.  Tenser  is 
the  head,  or  the  authority  on  this  work. 

Mr.  HoLGATE. — That  is  that  Mr.  Cudworth  was  in  a  position  to  accurately  check 
Up  Mr.  Tenser. 

Mr.  Deans. — That  is  it.  Tou  can  see  that  the  general  foreman  of  erection  could 
hardly  pass  upon  an  engineering  matter  and  in  that  connection  Mr.  Cudworth's 
authority  possibly  exceeded  the  general  foreman's — or  Mr.  Birks'. 

Prof.  Galbratth. — ^Mr.  Birks  also  exceeded  his  authority  in  that  same  respect. 

Mr.  Deans. — ^In  that  same  respect.    Do  I  make  myself  clear? 

Prof.  Galbraith. — I  think  so.  In  regard  to  all  geometrical  iwints,  Mr.  Cudworth 
and  Mr.  Birks  had  supreme  authority  ? 

Mr.  Deans. — ^Tes.    Mr.  Birks,  in  addition  to  that 

Mr.  Holgate. — ^Who  would  you  consider  the  responsible  man  in  connection  with 
the  erection  of  the  structure? 

Mr.  Deans. — ^I  consider  that  Mr.  Tenser  was. 

Mr.  Holgate. — ^Acting  under  advice. 

Mr.  Deans. — ^Acting  under  advice  from  these  engineers. 

Prof.  Kerry. — Then,  the  exact  duties  of  Mr.  Cudworth  were  to  indicate  the 
t)hysical  position  in  which  the  members  were  to  be  put? 

Mr.  Deans. — He  gave  the  lines,  centres  and*  elevations  and  kept  each  in  that 
position. 


Digitized  by 


Google 


MINUTES  OF  PROCEEDINGS  11 

SESSIONAL  PAPER  No.  154 

Prof.  Kkrby.— That  was  the  whole  of  his  duty? 

Mr.  Deans. — That  was  the  whole  of  his  duty. 

Mr.  HoLOATE. — ^Will  you  continue  then,  Mr.  Deans,  please? 

Mr.  Deans. — ^Mr.  Birks'  authority  was  of  the  same  kind;  that  is  extended  to  the 
erection  features  of  the  work;  that  is  to  see  that  all  bolts  were  in  position,  all  instruc- 
tions of  the  office  were  carried  out  in  connection  with  the  handling  of  the  members, 
the  attaching  of  all  the  appliances.  The  traveller  would  not  move  forward  until  Mr. 
Birks  said  that  everything  was  in  accordance  with  the  instructions  received  from  the 
office  regarding  the  condition  of  the  work. 

Mr.  HoLGATE. — ^WiU  you  be  good  enough  to  say  how  these  instructions  were  given 
to  Mr.  Birks? 

Mr.  Deans. — They  were  given  to  him  by  me — ^verbal,  general  instructions. 

Mr.  HoLGATE. — ^Are  they  indicated  in  any  way  on  the  erection  diagrams? 

Mr.  Deans. — ^I  do  not  think  they  are  indicated  anywhere  on  the  diagrams.  Mr. 
Birks  was  placed  on  the  work  especially  to  see  that  all  the  minute  instructions  of  the 
office  in  connection  with  the  erection  of  the  work,  piece  by  piece,  and  the  moving  of 
the  traveller  ahead  were  carried  out  independent  of  the  foreman. 

Prof.  Galbraith. — In  whose  hands  were  the  insfructions  that  you  now  speak  of — 
the 'written -instructions — ^finally  placed? 

Mr.  Deans. — ^These  written  instructions  were  placed  in  the  hands 

Prof.  Galbraith. — ^You  might  as  well  say  from  whom  they  went  ? 

Mr.  Deans. — They  were  sent  to  Mr.  Yenser  from  the  office,  and  he  handed  a  copy 
to  each  one  of  the  under-f  oremen. 

Prof.  Galbraith. — ^He  made  copies  of  them? 

Mr.  Deans. — ^They  are  blue  prints.  These  instructions  I  speak  of  are  blue  prints 
in  a  small  book  supplied  to  the  foremen  in  addition  to  the  instructions  which  are 
especially  put  on  the  detailed  plans  which  you  will  see. 

Prof.  Kerry. — ^They  were  sent  to  Mr.  Yenser 

Mr.  Deans. — ^A  sufficient  number  of  copies  were  sent  to  Mr.  Yenser  to  furnish 
copies  for  all  our  foremen,  assistant  foremen,  engineers  and  the  chief  engineer  and 
representatives  of  the  Quebec  Bridge  Company. 

Mr.  Holgate. — ^Would  it  be  the  ordinary  course  for  him  to  give  a  copy  of  them 
to  Mr.  Birks? 

Mr.  Deans. — ^I  know  that  Mr.  Birks  had  a  copy  personally. 

Mr.  Holgate. — ^From  Mr.  Yenser? 

Mr.  Deans. — ^From  Mr.  Yenser.  ' 

Mr.  Holgate. — And  Mr.  Birks  had  to  see  that  Mr.  Yenser  carried  them  out  ? 

Mr.  Deans. — ^Mr.  YenseB.  would  carry  them  out  'if  nothing  occurred,  but  we  con- 
sidered that  it  was  necessary  to  have  a  special  check  from  an  engineering  standpoint. 

Mr.  Holgate. — ^There  were  no  special  instructions  to  Mr.  Birks  to  see  that  these 
instructions  were  carried  out? 

Mr.  Deans. — Our  instructions  were  through  the  general  foremen. 

Prof.  Kerry. — There  were  practically  three  responsible  heads  then,  Mr.  Deans: 
Mr.  Yenser,  the  gentleman  responsible  for  the  erection  and  conduct  of  the  work,  Mr. 
JBirks,  responsible  for  the  close  inspection,  to  see  that  the  company^s  instructions  were 
carried  out,  and  Mr.  Cudworth,  responsible  for  seeing  that  the  members  were  put  in 
their  correct  positions? 

Mr.  Deans. — Yes,  you  might  call  it  three  responsibilities,  all  under  Mr.  Yenser, 
our  general  foreman. 

Prof.  Kerry. — ^Did  such  a  thing  as  a  conflict  of  authority  between  these  different 
heads,  or  anything  of  that  sort,  ever  arise;  any  difference  as  to  the  way  a  thing  should 
be  done? 

Mr.  Deans. — ^Kothing  that  ever  reached  my  ears  in  the  Phoenixville  office. 

Prof.  Galbraith. — ^Was  the  chance  of  such  a  conflict  avoided  by  these  officers 
having  instructions  from  you  that  in  case  of  a  disagreement  between  them  Mr, 
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Yenser  had  the  final  decision?  Although  this  never  occurred  to  your  knowledge,  was 
there  any  care  taken  to  make  it  absolutely  certain  who  had  the  authority  in  case  of  a 
disagreement? 

Mr.  Deams. — It  was  made  very  clear  to  all  concerned  on  the  Quebec  bridge  that 
the  final  man  in  authority  was  Mr.  Yenser,  through  the  superintendent  of  erection, 
but  I  cannot  imagine  Mr.  Yenser  going  contrary  to  the  absolute  instructions  of  either 
of  the  engineers. 

Mr.  HoLGATE. — We  would  like  you  to  prepare  a  short  memorandum,  Mr.  Deans,  of 
the  records  of  Mr.  Yenser  and  of  Mr.  Birks. 
Mr.  Deans. — Of  their  records? 

Mr.  HoLGATE. — ^Yes,  indicating  their  experience,  and  your  reasons  for  appointing 
them. 

Mr.  Deans. — I  will  be  very  glad  to  do  that,  sir. 
Mr.  Holoate. — Mr.  Cudworth  can  answer  for  himself. 
Mr.  Deans. — ^He  is  here. 

Prof.  Kerry. — ^Were  the  selections  in  each  case  made  by  you  personally,  Mr. 
Deans? 

Mr.  Deans. — The  engineers* were  selected  by  me  and  the  field  men  were  selected 
by  our  superintendent  of  erection,  Mr.  Milliken,  who  always  acted  with  resi)ect  to  the 
principal  men  in  conference  with  me. 

Mr.  Galbraith. — ^What  was  the  relation  between  Mr.  Milliken  and  Mr.  Yenser 
with  regard  to  the  Quebec  Bridge? 

Mr.  Deans. — During  the  erection  of  the  work  Mr.  Milliken  spent  a  large  portion 
of  his  time  on  the  work  and  when  he  was  present  he  was  in  supreme  authority. 

Mr.  HoLGATE. — ^Was  Mr.  Yenser  in  the  same  position  during  the  whole  of  the 
time  on  the  portion  that  was  being  erected  from  the  beginning  of  the  work? 

Mr.  Deans. — No,  Mr.  Yenser  has  been  foreman — this  will  be  the  second  year,  but 
he  was  foreman  in  usual  charge  all  the  time  he  was  on  the  Quebec  work. 

Mr.  Holgate. — Was  there  any  other  foreman  in  charge  of  the  erection  of  the  work 
besides  Mr.  Yenser? 

Mr.  Deans. — Mr.  Shoemaker  was  in  charge  the  first  year  during  the  erection  of 
three  panels  of  the  lower  chords,  shoes  and  anchor  span. 
Mr.  Holgate. — Is  he  still  with  you  ? 
Mr.  Deans. — ^No,  sir. 

Prof.  Kerry.— That  would  be  the  work  of  1905? 
Mr.  Deans. — The  work  of  1905. 

Mr.  Holgate. — ^And  Mr.  Yenser  took  the  work  up  from  there? 
Mr.  Deans. — From  there. 

Mr.  Holgate. — So  that  the  chief  charge  of  the  work  has  been  with  Mr.  Shoemaker 
and  Mr.  Yenser? 

Mr.  Deans. — During  the  erection  of  the  metal. 
Mr.  Holgate. — What  about  the  engineers  in  the  same  way? 
Mr.  Deans. — The  same  engineers  have  been  on  the  work  all  the  time. 
Mr.  Holgate. — No  change  has  been  made  in  the  engineers? 
Mr.  Deans. — No  change  has  been  made  in  the  engineers. 
Prof.  Galbraith.— Either  in  the  office  or  resident? 
Mr.  Deans. — ^No. 

Mr.  Holgate. — ^I  was  referring  only  to  the  erection. 

Mr.  Deans. — I  supposed  you  meant  only  the  erection.  No  change  has  been  made 
in  the  erection  engineers. 

Prof.  Kerry. — In  cases  of  emergency  the  power  to  act  lay  either  with  Mr.  Yenser 
or  Mr.  Milliken  if  he  was  there? 
Mr.  Deans.— Finally. 

Prof.  Kerry. — They  would  be  the  men  whose  duty  it  would  be  to  see  what  should 
be  done? 
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Mr.  Deans. — ^Yes,  that  is  right. 

Prof.  Kerry. — To  what  extent  did  they  have  any  instructions  from  headquarters 
in  connection  with  emergencies? 

Mr.  Deans. — They  had  no  special  instructions  to  my  recollection. 

Prof.  Kerry. — Their  power  was  unlimited  in  case  their  judgment  called  for 
extraordinary  action? 

Mr.  Deans. — ^Yes,  you  may  say  their  power  was  unlimited,  but  I  should  expect 
them  to  refer  to  the  office  if  they  had  any  serious  question  arise. 

Mr.  Holgate. — ^Were  the  instructions  which  were  given  through  the  erection  plans 
to  the  foreman  absolute? 

Mr.  Deans. — The  instructions  on  the  plans  and  blue  prints  I  referred  to,  could 
not  be  departed  from  without  instructions  from  the  office. 

Mr.  Holgate. — So  that  they  were  definite  enough  to  entirely  guide  the  erector? 

Mr.  Deans. — They  sufficed  for  the  erection  of  nearly  half  the  bridge. 

Mr.  Holgate. — Did  he  have  to  have  these  supplemented  from  time  to  time? 

Mr.  Deans. — The  only  changes  that  I  know  of  in  these  instructions  were  just 
slight  changes  of  operation  which  we  thought  would  save  a  little  time  or  expense  on 
the  north  side. 

Prof.  Galbraith. — ^By  whom  were  these  supplementary  instructions  given?  Were 
they  given  from  the  office? 

Mr.  Deans. — Suggestions  reached  us  from  Mr.  Birks  that  on  the  north  side  we 
might  make  a  little  change  but  they  were  not  carried  out  without  our  advice. 

Mr.  Holgate. — ^Did  these  suggestions  arise  from  the  experience  they  had  gained 
on  the  south  shore? 

Mr.  Deans. — They  were  of  very  minor  importance  of  themselves  and  arose 
from  their  experience  in  handling  the  work.  They  are  all  of  very  minor  importance 
and  are  all  noted  on  the  print. 

Mr.  Holgate. — So  that  the  bridge  was  erected  from  the  detailed  instructions 
issued  from  the  Engineers'  office  at  Phoenixville. 

Mr.  Deans. — Yes,  that  is  a  fair  statement  of  the  fact.  The  instructions  as  to 
how  the  bridge  should  be  erected  were  prepared  in  ^phoenixville  and  carried  out  by 
the  foreman  in  the  field. 

Prof.  Galbraith. — And  these  alterations  that  you  spoke  of  that  were  recorded  on 
the  instructions  were  from  Phoenixville,  were  they? 

Mr.  Deans. — ^No,  thev  were  from  the  field  because  they  grew  out  of  the  experi- 
ence in  the  field,  reported  in  Phoenixville,  and  then  incorporated  on  our  blue  prints 
for  use  on  the  north  side. 

Prof.  Galbraith. — At  Phoenixville? 

Mr.  Deans. — ^At  Phoenixville. 

Prof.  Galbraith. — ^Yes.  The  incorporation  was  done  at  Phoenixville  and  they 
were  forwarded  here? 

Mr.  Deans. — ^When  there  were  any  changes  made  on  the  south  side? 

Prof.  Galbraith. — ^Yes? 

Mr.  Deans. — ^Yes,  sir. 

Mr.  Holgate. — ^In  connection  with  these  instructions  that  would  be  issued  in 
this  way,  Mr.  Deans,  was  Mr.  Milliken  consulted? 

Mr.  Deans. — Yes,  sir — ^his  department. 

Mr.  Holgate. — ^His  department  was  consulted? 

Mr.  Deans.— Yes,  sir. 

Mr.  Holgate. — So  that  it  was  a  committee  of  engineers  that  studied  the  matter 
and  agreed  on  a  certain  method  of  erection? 

Mr.  Deans. — ^Engineers  and  erectors — the  erecting  department. 

Mr.  Holgate. — Agreed  upon  a  certain  method  of  erection  and  then  that  method 
was  set  out  on  the  blue  print? 

Mr.  Deans. — On  the  plans  and  blue  prints. 
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Mr.  HoLGATE. — ^And  the  erection  foreman  was  governed  by  these  instructions  and 
no  others? 

Mr.  Deans. — ^Absolutely. 

Mr.  HoLOATE. — ^Is  that  your  usual  method  of  procedure  in  the  office? 

Mr.  Deans. — ^That  is  a  very  unusual  method. 

Mr.  HoLQATE. — ^Adopted  in  this  case,  why? 

Mr.  Deans. — ^It  was  adopted  in  this  case  as  an  extra  safeguard  against  allowing^ 
the  foreman  to  use  his  judgment  in  regard  to  the  handling  of  material,  and  to  fix 
that  method  by  the  best  experience  we  had  in  our  company. 

Mr.  HoLOATE. — ^Did  you  have  to  go  outside  of  your  own  organization  for  consult- 
ing advice  in  this  matter? 

M^r.  Deans. — ^We  did  not.  We  had  the  benefit  of  all  our  plans  being  passed  ux>on 
by  Mr.  Theodore  Cooper  for  the  Quebec  Bridge  Company. 

Mr.  HoLGATE. — Otherwise,  your  organization  was,  in  your  opinion,  fully  compe- 
tent to  deal  with  the  matter  ? 

Mr.  Deans. — ^We  considered  that  we  were  fully  comjjetent  to  deal  with  the- 
matter. 

Mr.  HoLOATE. — Then,  as  to  your  relations  with  Mr.  Cooper,  was  it  a  continuous 
communication  with  him  on  these  points? 

Mr.  Deans. — Our  relation  with  Mr.  Cooper  has  been  continuous  since  he  was 
first  appointed. 

Mr.  HoLGATE. — ^And  were  the  plans  that  you  worked  to  approved  by  Mr.  Cooper? 

Mr.  Deans. — ^AU  the  plans  that  were  worked  to  were  approved  by  Mr.  Cooper. 

Prof.  Galbraith. — ^Had  Mr.  Cooper  any  say  in  the  matter  of  erection  ? 

Mr.  Deans. — ^Mr.  Cooper  was  particularly  represented  on  the  erection  by  Mr. 
McLure,  an  employee  of  the  Quebec  Bridge  Company,  who  was  selected  to  represent 
him  in  the  field  by  Mr.  Cooper. 

Mr.  HoLGATE. — ^Mr.  Deans,  would  you  just  go  back  to  those  diagrams  for  the 
erection  again?  Are  they  approved  by  anybody  outside  of  the  Phcenix  Bridge  Com- 
pany— the  method  of  erection?    You  were  just  speaking  of  the  detailed  instructions? 

Mr.  Deans. — ^No,  they  are  not  signed  by  anybody  else. 

Mr.  Holgate. — They  are  simply  instructions  issued  from  the  shop? 

Mr.  Deans. — ^From  the  oflfice. 

Mr.  Holgate. — ^From  the  office.  They  are  not  part  of  the  set  of  plans  of  the 
bridge? 

Mr.  Deans. — ^They  were  simply  our  instructions  to  carry  out  the  work  which  was  - 
passed  upon  and  approved  by  Mr.  Cooper  for  the  carrying  out  of  the  details  of 
construction. 

Mr.  Holgate. — ^But  these  instructions  were  not  put  before  the  Quebec  Bridge 
Company  for  approval? 

Mr.  Deans. — ^No. 

Prof.  Galbraith. — And  not  before  Mr.  Cooper? 

Mr.  Deans. — ^Not  before  Mr.  Cooper. 

Mr.  Holgate. — So  that  the  question  of  erection  then  was  your  own  question? 

Mr.  Deans. — ^That  was  our  own  question. 

Prof.  Kerry. — Are  there  any  general  written  instructions,  Mr.  Deans,  to  the  - 
various  officers?    As  I  understand  it,  there  are  special  blue  print  instructions  stating 
how  certain  members  shall  be  put  up;    are  there  in  addition,  general  instructions  to 
each  of  the  senior  officers  with  regard  to  the  conduct  of  his  work? 

Mr.  Deans. — No,  sir. 

Prof.  Kerry. — ^And  what  regular  reports  are  there  with  regard  to  the  progress  of 
the  work? 

Mr.  Deans. — ^Every  day  we  had  a  report  from  our  general  foreman  giving  the 
progress  of  the  work. 

Prof.  Kerry. — ^And  also  reports  from  the  engineers  or  just 
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Mr.  Deans. — ^No,  the  reports  came  through  the  general  foreman. 

Prof.  Kerry. — ^The  report  of  the  positions  and  the  report  of  the  inspection  and 
the  report  of  progress  was  in  the  daily  report  made  by  the  general  foreman,  and  that 
was  the  only  report  made  to  the  office? 

Mr.  Deans. — That  is  correct. 

Prof.  Kerry. — These  reports  are  all  on  file,  Mr.  Deans,  I  presume? 

Mr.  Deans. — Those  reports  are  on  file. 

Mr.  Holoate. — Are  there  copies  here? 

Mr.  Deans. — The  copies  must  be  here;  the  originals,  of  course,  are  in  Phoenix- 
ville. 

Mr.  Holoate. — ^In  whose  charge  are  those  copies? 

Mr.  Deans. — ^In  charge  of  Mr.  Milliken,  our  superintendent  of  erection. 

Mr.  HoLGATE. — ^We  think  it  would  l)e  an  advantage  to  us  to  adjourn  until  to-mor- 
row morning  at  10  o'clock  in  order  to  give  Mr.  Barthe  and  Mr.  Hoare  together  an 
opportunity  to  get  that  matter  straightened  up  before  we  go  any  farther,  and  if  Mr^ 
Davidson  will  have  that  memorandum  of  those  witnesses 

Mr.  Davidson. — I  shall  do  my  very  best  to  have  it  for  to-morrow  morning. 

Mr.  HoLGATE. — ^If  you  could  keep  in  mind  what  we  said  a  while  ago,  that  it  is 
only  men  who  can  give  evidence  of  fact 

Mr.  Davidson. — ^I  do  not  presimie  to  bring  men  here  to  express  engineering 
opinions. 

Mr.  Holoate. — I  do  not  mean  that,  but  hearsay  evidence  or  anything  of  the  kind- 
Mr.  Davidson. — Not  at  all. 

Mr.  Holoate. — ^We  want  to  keep  as  close  to  the  line  of  direct  evidence  as  we  can^ 

Mr.  Davidson. — ^I  quite  understand  that,  sir,  and  we  will  endeavour  to  do  right. 

The  commission  adjourned  until  10  o'clock  to-morrow  (Tuesday)  morning. 


SECOND  DAY. 

Quebec,  P.Q.,  September  10,  1907. 
Ulrio  Barthe,  Secretary  Quebec  Bridge  Company,  recalled. 

Mr.  Holoate. — ^Were  you  able  to  get  all  the  information  together? 
Mr.  Barthe. — I  regret  to  say  not  everything. 

The  witness  retired. 

John  Sterlino  Deans,  Chief  Engineer,  Phcenix  Bridge  Company,  recalled. 

Mr.  Holoate. — ^Mr.  Deans,  who  had  power  to  dismiss  Mr.  Yenser  or  Mr.  Cudworth^ 
orMr.  Birks? 

Mr.  Deans. — Mr.  A.  B.  Milliken  could  have  dismissed  Mr.  Yenser  and  coidd  have 
requested  the  removal  of  Mr.  Birks  or  Mr.  Cudworth  from  me  and  his  request  would 
have  been  conceded. 

Mr.  Holoate. — There  was  no  person  on  the  bridge  continually  who  could  have 
exercised  that  power? 

Mr.  Deans. — ^Naturally  there  would  be  nobody  there  continuously  who  could  dis- 
charge Mr.  Yenser,  because  he  was  in  supreme  authority. 

Mr.  Holoate. — But  he  could  not  have  exercised  that  power  with  regard  to  the 
others? 

Mr.  Deans. — ^He  could  have  requested  their  removal  from  the  Phoenixville  office. 
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Mr.  HoLGATE. — ^Have  you  got  plans  of  the  two  travellers  that  were  used? 

Mr.  Deans. — They  are  in  Quebec,  in  our  office  in  Quebec  at  the  bridge. 

Mr.  HoLGATE.— At  the  bridge?    Will  you  please  have  them  sent  here? 

Mr.  Deans. — ^Yes,  sir,  together  with  all  erection  plans. 

Mr.  HoLGATE. — ^Yes,  together  with  all  erection  plans. 

Mr.  Deans. — ^You  asked  yesterday  about  them. 

Mr.  HoLQATE. — ^And  who  is  the  proper  party  to  explain  those  plans,  would  it  be 
yourseK  ? 

Mr.  Deans. — I  could  explain  the  plans,  yes. 

Mr.  HoLGATE. — Could  Mr.  Milliken? 

Mr.  Deans. — ^Yes,  sir. 

Mr.  HoLGATE. — I  think  you  said  yesterday  that  the  construction  plans  were  not 
submitted  to  Mr.  Cooper? 

Mr.  Deans. — The  erection  plans? 

Mr.  HoLGATE. — The  erection  plans. 

Mr.  Deans. — ^I  cannot  say  that  they  were  not  presented  to  Mr.  Cooper,  but  they 
were  not  presented  to  him  in  the  sense  of  getting  his  approval  on  every  detail  of  them. 
If  he  had  any  comments  to  make  he  was  in  a  position  to  make  them. 

Prof.  Galbraith. — Oh,  so  that  these  erection  blue  prints  were  shown  to  J/Lr. 
Cooi)er  for  comments  if  he  considered  it  necessary,  while  at  the  same  time  you  were 
the  supreme  authority  in  deciding  whether  they  were  to  be  used  or  not.  That  is  to 
say,  Mr.  Cooper  could  only  advise;  he  had  only  advisory  functions  in  connection 
with  them.    Is  that  the  case? 

Mr.  Deans. — ^I  do  not  think  that  is  a  too  strong  statement  of  the  facts;  but 
further,  Mr.  Cooper,  being  in  supreme  authority,  could  have  stopped  or  interfered 
with  the  erection  through  Mr.  Hoare  at  any  time  that  he  saw  fit. 

Prof.  Galbraith. — When  you  said  yesterday  that  these  plans  were  simply  a  part 
of  the  Phoenix  Company^s  business,  and  that  Mr.  Cooper  had  no  resiwnsibility  in 
connection  therewith,  you  meant  that  to  be  simply  in  general;  while  at  the  same 
time,  as  you  have  said  now,  he  could  stop  the  work  and  stop  anything  that  he  pleased 
through  Mr.  Hoare? 

Mr.  Deans. — Absolutely. 

Prof.  Galbraith. — That  is  the  position? 

Mr.  Deans. — That  is  the  position. 

Prof.  Kerry. — Specifically,  Mr.  Deans,  the  plans  of  the  travellers  were  regarded 
entirely  as  part  of  the  erection  plant,  and  did  not  require  and  did  not  have  approval 
by  anybody  outside  the  Phoenix  Bridge  Company? 

Mr.  Deans. — ^Nothing  except  a  general  approval;  no  signed  documents,  no  signed 
papers. 

Prof.  Galbraith. — ^From  Mr.  Cooper? 

Mr.  Deans. — ^From  Mr.  Cooper. 

Prof.  Galbraith. — The  plans  of  the  travellers  were  treated  then  just  as  all  the 
other  ordinary  erection  blue  prints;  they  were  not  considered  especially  by  Mr. 
Cooper  ? 

Mr.  Deans. — No,  the  plans  of  the  travellers  were  not  considered  especially  by  Mr. 
Cooper  any  more  than  any  other  feature  of  the  erection  or  construction  of  the  plant. 

Prof.  Kerry. — ^Was  it  the  regular  practice  to  submit  all  tiiese  plans  bearing  on 
the  erection  plant  and  the  erection  detail  to  Mr.  Cooper? 

Mr.  Deans. — Only  in  the  sense  of  keeping  him  posted  as  to  the  general  plan  of 
our  erection  and  procedure. 

Prof.  Kerry. — ^But  in  general,  would  all  the  plans  appear  before  him  or  not,  or 
would  all  the  important  plans  appear  before  him? 

Mr.  Deans. — I  think  Mr.  Cooper  saw  all  the  important  plans  of  erection. 

Mr.  Holgate. — ^Mr.  Deans,  were  the  erection  blue  prints  simply  detail  working 
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plans  of  the  general  plan  approved  by  Mr.  Cooper,  and  contained  nothing  of  plan  or 
design  not  covered  by  the  general  plans? 

Mr.  Deans. — In  answering  that  question,  the  erection  blue  prints  did  not  affect 
any  plan  or  design  covered  by  the  approval  of  Mr.  Cooper,  either  of  the  general  plans 
or  of  the  details. 

Mr.  HoLGATE. — ^What  understanding  had  you,  Mr.  Deans,  of  the  status  of  Mr. 
Hoare,  first,  and  of  Mr.  Cooper  in  regard  to  the  carrying  out  of  the  contract  between 
the  Quebec  Bridge  Company  and  the  Phoenix  Bridge  Company? 

Prof.  Galbraith. — ^You  mean  Mr.  Deans'  personal  interpretation  of  their  func- 
tions? 

Mr.  HoLGATE. — ^Yes? 

Mr.  Deans. — I  understood  that  Mr.  Cooper  had  supreme  authority  in  connection 
with  the  interpretation  of  the  specifications,  had  authority  to  change  them  from  time 
to  time  as  he  saw  fit,  and  had  authority  to  approve  all  of  our  general  and  detailed 
plans. 

Mr.  HoLGATE. — ^Was  that  power  exercised  in  regard  to  the  approval  of  all? 

Mr.  Deans. — That  x)ower  was  exercised  by  Mr.  Cooper  throughout  the  contract. 

Mr.  HoLGATE. — Were  any  plans  used  where  that  power  of  Mr.  Cooper's  was  not 
exercised? 

Mr.  Deans. — No  plans  were  used  where  that  power  of  approval  of  Mr.  Cooper  was 
not  exercised. 

Prof.  Kerry. — The  specifications  formed  part  of  the  contract,  Mr.  Deans.  Was 
your  understanding  that  the  power  was  vested  in  Mr.  Cooper  to  alter  these  specifica- 
tions? 

Mr.  Deans. — ^Yes,  sir,  we  had  notice  that  Mr.  Cooper  had  authority  to  alter  those 
specifications;  we  also  had  notice  that  his  authority  and  approval  of  plans  would  be 
considered  final. 

Prof.  Galbraith. — ^In  what  form  was  his  approval  conveyed  to  you,  in  writing? 

Mr.  Deans. — ^He  had  a  rubber  date  stamp  and  he  wrote  on  each  drawing 
*  examined  and  approved  by  Theodore  Cooper,  Consulting  Engineer,  Quebec  Bridge 
and  Kailway  Company.' 

Prof.  Galbraith. — ^I  think  you  said  that  you  had  notice  from  the  company  that 
Mr.  Cooi)er  had  power  to  alter  or  amend  the  specifications. 

Mr.  Deans. — ^We  had. 

Prof.  Galbraith. — That  would  be  in  writing. 

Mr.  Deans. — That  was  in  writing  and  one  of  the  papers  which  we  asked  Mr. 
Barthe  to  submit  to  you. 

Prof.  Galbraith. — ^You  have  the  communications  that  passed? 

Mr.  Deans. — ^We  have  the  copy  in  Phcenixville. 

Prof.  Galbraith. — ^You  could  let  us  have  that? 

Mr.  Deans. — ^In  addition  to  the  originals? 

Prof.  Galbraith. — Oh,  well,  if  it  is  identified  here  it  is  all  the  same. 

Mr.  Deans. — ^We  can  let  you  have  our  copy. 

Prof.  Kerry. — The  original  would  be  quite  sufficient.  Also  did  you  ask  Mr. 
Barthe  to  produce  the  statement  with  regard  to  Mr.  Cooper's  authority ;  is  that  among 
the  pai)er8  produced? 

Mr.  Deans. — I  do  not  think  it  was. 

Mr.  Stuart. — I  think  that  is  in  the  Order  in  Council. 

Mr.  Deans. — That  Order  in  Council  is  the  authority  I  referred  to  as  the  power  to 
change  the  specification.  He  had  the  government  order  in  council  giving  him  authority 
to  change  the  specification. 

Mr.  HoLGATE. — What  is  there  to  show  that  Mr.  Cooper's  power  was  final? 

Mr.  Deans. — I  think  that  paper  of  order  in  council  would  indicate  that. 

Prof.  Galbraith. — In  whose  possession  is  that  order  in  council? 
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Mr.  Deans. — It  must  be  in  Mr.  Hoare's,  or  the  Quebec  Bridge  and  Kailway 
Company's.    We  Have  a  copy. 

Prof.  Kerry. — ^Mr.  Deans,  can  you  recall  if  Mr.  Cooper  at  any  time  subsequent 
to  the  signing  of  the  contract  exercised  his  power  to  alter  specifications? 

Mr.  Deans. — ^He  altered  them  in  several,  or  in  many  instances. 

Prof.  Kerry. — ^Tour  understanding  of  the  duties  and  powers  of  Mr.  Cooper  and 
Mr.  Hoare,  is  entirely  based  on  written  documents  ? 

Mr.  Deans. — I  think  my  conclusions  can  all  be  shown  by  written  documents. 

Prof.  Kerry. — That  is  the  whole  point 

Mr.  Deans. — ^I  think  so. 

Mr.  HoLGATE. — ^Now  with  regard  to  Mr.  Hoare,  Mr.  Deans? 

Mr.  Deans. — ^Regarding  Mr,  Hoare's  authority? 

Mr.  HoLGATE. — ^Yes,  sir,  as  you  understood  Mr.  Hoare's  position  in  relation  to 
the  contract. 

Mr.  Deans. — ^Mr.  Hoare  being  the  chief  engineer  of  the  Quebec  Bridge  and 
Railway  Company,  I  understood  that  I  should  look  to  him  for  any  final  instructions 
in  connection  with  the  contract  in  its  execution. 

Mr.  HoLGATE. — Of  what  nature? 

Mr.  Deans. — Well,  I  should  say  in  all  matters  outside  of  the  approval  of  plans 
and  the  interpretation  of  the  specification  and  should  look  to  him  for  final  instructions 
in  connection  with  the  work  in  the  field  or  shop. 

Prof.  Galbraith. — ^In  other  words,  you  assumed  that  he  had  the  power  to  stop 
any  piece  of  work? 

Mr.  Deans. — That  expresses  it. 

Prof.  Galbraith. — ^To  reject  any  piece  of  work. 

Mr.  Deans. — ^That  expresses  it 

Prof.  Kerry. — Or  to  express  that  in  another  way  your  understanding  would  be 
that  with  the  exception  of  the  preparation  of  the  specifications  and  the  approval  of 
the  detail  plans  that  the  entire  final  responsibility  for  the  construction  of  the  bridge 
lay  with  Mr.  Hoare? 

Mr.  Deans. — ^I  do  not  think  that  is  expressing  it  too  broadly. 

Prof.  Qalbraith. — Mr.  Deans,  if  Mr.  Cooper  should  have  given,  instructions  to 
stop  the  work  at  any  stage  what  would  you  have  considered  it  your  duty  to  do  ? 

Mr.  Deans. — ^I  should  have  felt  it  incumbent  to  notify  Mr.  Hoare  and  receive  his 
instructions. 

Mr.  HoLOATE. — ^Were  changes  in  specifications  made  by  Mr.  Cooper  communicated 
in  writing,  in  duplicate  and  filed  with  both  parties  ? 

Mr.  Deans. — ^We  receive  a  typewritten  copy  of  the  changes  which  he  instructed  us 
to  make  and  I  assume  that  a  copy  of  these  was  left  with  Mr.  Hoare. 

Mr.  HoLGATE. — ^You  have  your  copy? 

Mr.  Deans. — ^We  have  our  copy  in  Phoenixville;  if  you  cannot  get  the  copy  I 
will  furnish  you  ours. 

Mr.  Holgate. — ^Yesterday  we  asked  you  for  the  records  of  Mr.  Yenser  and  Mr. 
Birks. 

Mr.  Deans. — Their  professional  records. 

Mr.  Holgate. — Their  professional  records;  we  would  like  you  to  give  that  just  in 
your  own  way. 

Mr.  Deans. — ^I  think  I  had  better  read  it  because  I  will  interline  one  or  two 
things;  it  is  just  short  Mr.  B.  A.  Yenser,  general  foreman,  was  about  38  years  of 
age.  Mr.  Yenser  had  worked  for  several  other  bridge  companies  before  entering  the 
service  of  the  Phoenix  Bridge  Company  and  he  had  been  in  the  employ  of  the  Phoenix 
Bridge  Company  for  about  16  years.  For  about  10  years  of  this  time  he  had  acted 
as  general  foreman  of  erection,  and  he  had  charge  of  some  of  the  most  important 
structures  built  by  the  company,  viz. :  Elevated  Railway,  Brooklyn,  N.Y. ;  Cambridge 
Bridge,  Boston,  Mass.;  El  Paso  Bridge,  Texas;  Tennessee  River  Bridge,  Tennessee; 
Susquehanna  River  Bridge,  Towanda,  &c. 
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Having  shown  unsual  qualities  as  an  erector,  being  extremely  careful  and  con- 
scientious, and  having  had  large  experience  in  the  handling  of  men,  he  was  selected 
for  the  Quebec  work^  where  he  had  been  in  charge  during  the  seasons  of  1906  and 
1907. 

Mr.  A.  H.  Birks,  resident  engineer  of  erection  was  about  28  years  old.  He  was 
highly  recommended  to  the  company  by  Prof.  George  F.  Swan,  professor  of  civil 
engineering  of  the  Massachusetts  Institute  of  Technology,  Boston,  as  one  of  his  most 
promising  g^raduates.  He  was  a  x>ost-graduate  of  this  institution.  He  entered  the 
employ  of  the  Phoenix  Bridge  Company  about  six  years  ago.  His  first  duties  were  as 
a  structural  draughtsman.  It  was  soon  found  that  he  was  a  man  of  unusual  ability 
and  high  character  and  he  was  soon  transferred  to  the  erection  department  as  assistant 
engineer.  In  this  department,  when  the  Quebec  erection  plans  were  taken  up, 
he  worked  out  many  of  the  details  of  erection  in  connection  with  the  heads  of 
this  department.  He  was  at  work  on  these  plans  and  details  about  two  and  a  half  to 
three  years;  thus  being  familiar  with  all  the  department  plans  and  details  of  erec- 
tion, he  was  put  on  the  Quebec  work  and  worked  in  absolute  harmony  with  the 
general  foreman,  and  assistant  foremen,  having  the  confidence  and  respect  of  every 
man. 

Mr.  HoLGATE. — Then  this  was  the  first  field  work  that  Mr.  Birks  had  undertaken? 

Mr.  Deans. — ^No,  Mr.  Birks  had  been  on  several  of  our  field  erections  before  this. 

Prof.  Kerry. — Could  you  specify  those,  Mr.  Deans? 

Mr.  Deans. — ^I  could  not  specify  that  off  hand;  I  can  get  that  later  on  and  give 
it  to  you. 

Prof.  Kerry. — ^If  you  would,  please. 

Mr.  Deans. — ^I  shall. 

Mr.  Holoate. — I  wish  you  would  give  us  an  idea  of  how  these  men  worked 
together  on  that  bridge.  What  I  mean  is  was  there  confidence  mutually  all  around 
and  did  these  men  work  in  harmony? 

Mr.  Deans. — ^We  frequently  commended  on  the  very  unusual  harmony  existing 
between  the  force  on  the  Quebec  Bridge.  There  was  absolute  harmony  of  action 
between  the  engineers,  the  foreman  and  assistant  foremen.  There  was  not  a  single 
bit  of  friction  between  them  that  has  come  to  my  knowledge  since  the  work  started 
and  I  believe  that  each  had  the  other's  confidence  to  the  fullest  extent. 

Mr.  Holoate. — ^Did  that  harmony  extend  also  between  themselves  and  the  repre- 
sentatives of  the  Quebec  Bridge  Company  on  the  ground? 

Mr.  Deans. — ^I  believe  it  extended  through  the  entire  force  of  the  Quebec  Bridge 
and  Railway  Company  on  the  ground,  their  representatives  there. 

Prof.  Kerry. — The  situation  would  be,  Mr.  Deans,  that  Mr.  Birks  was  practically 
a  technical  advisor  to  Mr.  Yenser,  in  all  matters  involving  purely  technical  know- 
ledge. 

Mr.  Deans. — ^Mr.  Birks  was  an  adviser  to  Mr.  Yenser  in  technical  matters,  as 
far  as  they  referred  to  the  erection  and  the  appliances  for  handling  the  erection. 

Prof.  Galbraith. — Mr.  Birks  gave  no  orders  to  foremen? 

Mr.  Deans. — ^He  gave  no  orders  to  anybody. 

Prof.  B[erry. — ^Mr.  Yenser  was  what  would  be  known  as  an  erection  man,  in  no 
way  an  engineer. 

Mr.  Deans. — That  is  correct.  I  would  like  to  add  to  my  testimony  of  yesterday 
in  two  or  three  particulars.  All  of  the  material,  after  it  was  constructed  in  the  shop 
and  passed  by  the  inspector,  was  marked  *the  property  of  the  Quebec  Bridge  and 
Railway  Company,'  by  a  stencil  stamp,  white  leaded. 

Prof.  Galbraith. — That  is  that  it  was  painted  on. 

Mr.  Deans. — ^A  stencil  and  painted  on. 

Prof.  Galbraith. — ^Not  indented  or  stamped  into  the  metal  in  any  way. 

Mr.  Deans. — ^No,  not  that.  I  was  not  familiar  yesterday  as  to  the  inspector's 
stamp  passing  this  material;    you  asked  me  that  question? 
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Prof.  Galbraith. — ^Yes, 

Mr.  Deans. — ^I  find  that  the  inspectoir's  stamp 

Prof.  Galbraith. — ^Which  inspector? 

Mr.  Deans. — The  Quebec  Bridge  Company's  inspector.  When  he  had  examined 
the  material  and  passed  upon  it,  as  correct  and  constructed  in  accordance  with  the 
plans  and  specifications  at  the  shop,  there  was  a  white  or  yellow  '  Q '  painted  on  the 
metal  and  inside  of  this  '  Q '  a  stencil  stamp  was  indented  in  the  metal  marked  '  Q-B ' 
and  every  piece  in  the  bridge  passed  and  inspected  had  that  *  Q-B '  indented  in  it. 
It  was  *  Q-B '  stamped  on  the  end  of  a  hammer  and  the  inspector  striking  the  metal  a 
blow  indented  the  stamp  in  the  steel  making  it  a  mark  that  could  not  be  removed. 

You  also  asked  me  the  question  whether  there  was  any  inspection  after  the 
material  had  been  examined  and  accepted  at  the  shops  before  shipment.  The  contract 
provided  that  at  any  stage  of  construction  inspection  should  take  place,  and  in  case 
of  any  injury  to  material  in  transit  or  handling  that*  insi)ection  would  be  exercised 
before  the  structure  was  put  in  the  bridge.  Yesterday  I  believe  I  said  there  was  no 
further  inspection. 

Mr.  HoLGATE. — ^Was  the  inspection  as  called  for  under  the  contract  fully  carried 
out? 

Mr.  Deans. — ^As  far  as  I  know  it  was  carried  out  in  all  respects. 

Mr.  HoLGATE. — There  is  nothing  else  you  would  like  to  add?  You  might  say  who 
if  it  is  within  your  knowledge,  made  the  inspection  on  the  ground  here? 

Mr.  Deans. — I  think  the  inspection  on  the  ground  here  would  have  been  made 
by  Mr.  Kinloch  or  Mr.  McClure  or  Mr.  E.  A.  Hoare. 

Prof.  Galbraith. — ^In  general  that  inspection  was  made  where,  at  the  yard  before 
the  material  was  stored,  before  the  storing  took  place,  or  also  at  the  bridge? 

Mr.  Deans. — The  inspection  would  be  made  at  any  point  where  any  changes  were 
made  in  members  after  the  members  had  been  inspected  and  passed  at  the  shops.  In 
other  words,  if  we  altered  a  member  in  any  particular  after  it  was  inspected  and 
stamped  we  expected  that  it  would  have  another  inspection  before  we  could  put  that 
member  in  place. 

Mr.  Galbraith. — Or  if  any  accident  happened  or  if  any  alteration  occurred  in 
any  way? 

Mr.  Deans. — If  we  altered  it  in  any  way  after  it  was  inspected  and  stamped  at 
Phoenixville,  we  looked  for  and  asked  for  an  inspection  before  we  put  that  member  in 
place. 

Mr.  HoLGATE. — ^Was  it  to  your  interest  to  have  inspections  made  as  often  and  as 
thoroughly  as  i)ossible? 

Mr.  Deans. — Certainly. 

Prof.  Kerry. — In  general  you  had  two  regular  inspections,  one  at  the  shop,  and 
^one  on  the  bridge  just  before  the  material  was  erected,  did  you  not? 

Mr.  Deans. — ^I  do  not  wish  to  convey  a  wrong  impression.  There  were  no  two 
general  inspections.  Of  course,  if  the  inspectors  here  would  notice  anything  that 
was  overlooked  in  the  shop  they  would  call  our  attention  to  it,  but  I  wish  it  under- 
stood that  if  any  member,  once  passed  and  stamped  at  Phoenixville,  was  altered  in 
any  particular  by  us  we  asked  for  and  expected  another  inspection  before  we  put  it 
in  the  work. 

Prof.  B^RRY. — There  was  no  regular,  systematic  re-inspection  of  material  before 
it  went  into  place? 

Mr.  Deans. — Not  as  I  understand  it. 

Prof.  Galbraith. — ^You  said  yesterday,  I  think,  that  there  were  parts  of  the  struc- 
ture not  rolled  in  the  Phoenixville  mills  that  you  obtained  from  Pittsburg  and  Harris- 
burg,  that  these  portions  were  larger  portions  than  you  could  manufacture  in  your 
own  shops? 

Mr.  Deans. — In  plates? 

Mr.   Galbraith. — In  plates.     Had  you,  or  had   the  Quebec  Bridge   Company, 
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inspectors  who  examined  these  plates  during  the  process  of  construction,  or  at  any 
time  before  they  were  delivered  to  you  at  Phcenixville? 

Mr.  Deans. — ^All  the  material  manufactured  at  outside  mills  was  tested,  examined 
and  passed  by  an  inspector  of  the  Quebec  Bridge  Company  before  it  was  shipped  to 
PhoBnixville  and  fabricated. 

Prof.  Galbraith. — If  there  are  any  points  which  you  think  we  have  missed  and 
wish  to  bring  out,  it  might  be  as  well  for  you  to  do  so — ^in  this  connection? 

Mr.  Deans. — ^I  thought  over  it  last  evening  and  the  three  I  mentioned  were  the 
only  three  I  thought  of  at  the  time. 

Prof.  Kerry. — ^Was  there  any  regular  inspection. at  or  near  the  bridge  previous 
to  the  erection  of  all  members  by  the  officers  of  the  Phoenix  Bridge  Company? 

Mr.  Deans. — They  exercised  a  careful  inspection  of  the  work  at  the  bridge  and  in 
the  yards. 

Prof.  Kerry. — A  systematic  inspection? 

Mr.  Deans. — A  systematic  inspection  as  each  member  was  passed  out  to  the 
bridge  to  see  that  it  was  all  right?   * 

Prof.  Galbraith. — Could  you  describe  the  nature  of  the  inspection?  Was  it 
visual  entirely,  or  did  they  use  tools,  or  put  lines  on  the  material,  or  anything  of 
that  kind?    Could  you  give  any  idea  of  the  nature  of  the  inspection? 

Mr.  Deans. — The  nature  of  the  inspection  was  a  careful  examination  of  each 
member  at  the  time  it  was  being  prepared  for  erection  and  appliances  attached  for 
handling  the  same. 

Prof.  Galbraith. — ^Was  there  anything  other  than  a  purely  examining  by  eye? 
*V^a8  there  anything  done  by  the  hand  or  anything  of  that  kind?  Perhaps  I  can  get 
this  information  better  from  another  witness. 

Mr.  Deans.— Possibly. 

Mr.  HoLGATE. — ^Who  would  that  be,  Mr.  Deans? 

Mr.  Deans. — ^I  think  possibly  Mr.  Kinloch  or  Mr.  McLure  of  the  Quebec  Bricjge 
Company.  Our  own  men  that  did  that  work,  you  know,  were  lost  in  the  disaster. 
Mr.  A.  B.  Milliken  might  be  able  to  give  you  the  information. 

Mr.  HoLOATE. — In  the  carrying  out  of  the  inspection  that  you  have  just  been 
describing,  if  any  error  or  defect  were  found,  whose  duty  would  it  be  to  report  it  and 
to  whom  would  the  report  be  sent? 

Mr.  Deans. — It  woidd  be  the  duty  of  anybody  who  noticed  any  defect  to  report 
it  and  it  would  be  reported  to  Mr.  Yenser. 

Prof.  Galbraith. — Mr.  Kerry  says  that  he  really  means  who  were  the  individual 
inspectors  who  reported  these  things. 

Mr.  Deans. — Any  defect  in  any  member  in  the  yards  or  previous  to  erection  woidd 
have  been  more  likely  to  have  been  found  by  Mr.  Birks  as  he  was  the  one  to  see  that 
the  member  with  all  its  attachments  was  in  proper  shape  to  be  erected  and  he  would 
have  reported  any  defect  to  Mr.  Yenser. 

Prof.  Kerry. — ^In  case  of  defects  developing  on  the  bridge  that  were  not  observed 
previous  to  erection  was  there  any  systematic  inspection  of  the  members  that  had 
already  been  erected  from  time  to  tiifie? 

Mr.  Deans. — I  should  say  that  the  inspection  was  systematic  to  the  extent  that  all 
of  the  bridge  was  under  close  observation  all  the  time. 

Prof.  Kerry. — More  particularly  from  Mr.  Yenser  and  Mr.  Birks? 

Mr.  Deans. — ^From  our  side  more  particularly  by  Mr.  Birks  and  Mr.  Yenser. 

Prof.  Galbraith. — ^Was  Mr.  Milliken  much  on  the  bridge? 

Mr.  Deans. — ^He  was  on  the  bridge  the  greater  part  of  the  time  during  the  con- 
struction season. 

Mr.  HoLOATE. — I  think  you  said,  Mr.  Deans,  that  defects  found  would  be 
reported  to  Mr.  Yenser? 

Mr.  Deans.— Yes,  sir. 

Mr.  HoLGATE. — ^Would  he  then  act  on  his  own  discretion  or  would  i^  ask  for 
advice  from  the  head  office  in  Phoenixville  ?  Digitized  by  V^jOOQIC 
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Mr.  Deans. — In  minor  matters  he  would  act  on  his  own  responsibility  in  connec- 
tion with  Mr.  Birks  and  his  other  assistants. 

Prof.  Galbraith. — That  is  to  say,  that  he  would  confer  with  them  before  decid- 
ing? 

Mr.  Deans. — ^He  would  confer  with  them  before  deciding. 

Mr.  HoLGATE. — ^As  to  whether  it  was  a  minor  or  greater  matter  woidd  be  left  to 
Mr.  Tenser's  discretion? 

Mr.  Deans. — ^I  should  not  say  that  altogether.  It  would  be  decided  at  the  con- 
ference between  Mr.  Yenser  and  the  engineers  and  as  they  worked  in  entire  harmony 
it  would  be  the  general  conclusion  of  all. 

Mr.  HoLGATE. — ^That  is  what  I  mean,  represented  by  Mr.  Yenser  who  was  in 
charge. 

Mr.  Deans. — That  is  right. 

Mr.  Holgate. — It  is  not  likely  that  Mr.  Yenser  would,  on  his  own  responsibility, 
decide  without  conference  with  Mr.  Birks? 

Mr.  Deans. — ^Not  at  all;  it  was  not  possible.    • 

Mr.  Holgate. — ^In  any  question  of  that  nature  that  arose  between  Mr.  Yensei 
and  Mr.  Birks  where  they  had  discussions  in  matters  of  that  kind  would  they  include 
such  in  their  periodical  reports  to  the  office? 

Mr.  Peans. — ^Anything  they  had  considered  important. 

Prof.  Kerry. — Do  you  mean,  Mr.  Deans,  that  they  would  come  to  a  decision  and 
that  they  would  then  report  to  the  office  that  such  circumstances  had  arisen  and  that 
they  had  decided  to  act  in  such  a  way? 

Mr.  Deans. — ^I  feel  that  we  had  a  complete  report  of  that  kind. 

Witness  retired. 

Frank  Cudworth  sworn. 
Witness  retired. 

A.  B.  MiLLiKEN,  sworn. 

Mr.  Holgate. — ^Mr.  Milliken,  will  you  please  describe  your  position  and  your 
duties? 

Mr.  Milliken. — ^My  iwsition  is  superintendent  of  erection — general  erection. 
My  duties,  in  a  general  way,  are  to  appoint  foremen  and  arrange  for  the  different 
forces  in  the  different  parts  of  the  country  for  our  work. 

Mr.  Holgate. — ^Have  you  charge  of  the  erection  of  all  the  Phoenix  Bridge  Com- 
pany's works? 

Mr.  Milliken — ^Yes,  in  the  United  States  and  Canada. 

Mr.  Holgate. — ^How  long  have  you  occupied  that  position? 

Mr.  Milliken. — Seventeen  years. 

Mr.  Holgate. — By  whom  were  you  appointed? 

Mr.  Milliken. — ^By  our  chief  engineer,  Mr.  Deans. 

Mr.  Holgate. — Are  your  instructions  in  writing  from  the  company? 

Mr.  Milliken. — Well,  sometimes  they  are;  yes,  sir. 

Mr.  Holgate. — General  instructions,  I  mean,  of  appointment? 

Mr.  Milliken. — ^Not  as  a  rule.    Oh,  of  appointment? 

Prof.  Galbraith. — The  general  instructions  of  appointment — ^are  they  printed 
or  in  writing? 

Mr.  Milliken. — It  was  in  writing. 

Mr.  Holgate. — To  whom  are  you  responsible? 

Mr.  Milliken. — To  Mr.  Deans. 

Mr.  Holgate. — To  what  extent  is  that  responsibility? 

Mr.  Milliken. — I  report  directly  to  him  and  take  instructions  from  him. 
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Mr.  HoLOATE. — ^What  other  works,  besides  the  Quebec  bridge,  have  you  had  under 
your  charge  since  the  commencement  of  the  construction  of  the  Quebec  bridge? 

Mr.  MnjiTKRN. — ^I  could  «et  enumerate  them  just  now,  but  I  can  give  them  to 
.you.    There  is  a  very  great  number  of  them. 

Mr.  HoLGATE. — Just  name  some  of  them. 

Mr.  MiLLiKEN. — There  are  bridges  for  the  Southern  Railway  and  the  Lehigh 
Valley  Railway. 

Mr.  HoLGATE. — Just  mention  the  different  ones. 

Mr.  MiLLiKEN. — ^The  Cambridge  bridge  at  Boston.  The  Tennessee  River  bridge 
in  Tennessee^  the  bridge  crosses  the  Susquehanna  river  for  the  Lehigh  Valley  railway 
in  Pennsylvania, 

Mr.  HoLOATE. — ^Do  I  understand  that  these  were  all  going  on  at  the  same  time  as 
the. Quebec  bridge  construction? 

Mr,  MiLUKEN. — ^Yes,  and  a  great  many  more,  not  so  large  as  that,  though. 

Mr.  HoLGATE. — ^Prior  to  the  construction  of  the  Quebec  bridge  what  large  works 
had  you  in  hand  as  superintendent? 

Mr.  MiLLiKEN. — ^The  Pecos  viaduct  in  Texas,  the  Missouri  river  bridge  at 
Omaha,  and  the  Missouri  river  bridge  at  Sioux  city,  Iowa. 

Prof.  Kerry. — ^It  would  be  well  to  say  which  bridge  in  each  case. 

Prof.  Galbraith. — Specify  the  bridge  if  there  is  more  than  one. 

Prof.  Kerry. — There  is  more  than  one  Missouri  river  bridge  at  Omaha,  for 
example. 

Mr.  MiLLiKEN. — ^I  do  not  remember  the  name  of  the  road  but  I  know  what  the 
spans  consist  of — ^two  600  fixed  spans  and  two  490  feet  draw  spans.  The  bridge  at 
Omaha  was  a  520  foot  double  track  draw  bridge.  The  bridge  at  Towanda,  Pa.,  con- 
sisted of  14  spans,  double  track,  130  foot  deck  plate  girders.  The  Pecos  viaduct 
consisted  tf  the  viaduct  with  cantilever  spans  in  the  centre  of  it  328  feet  high.  The 
Cambridge  bridge  consisted  of  8  or  9  arch  spans ;  the  dimensions  I  do  not  remember. 
The  Tennessee  river  bridge  at  Lowden,  Tenn.,  consisted  of  eight  150  foot  spans  or 
300  foot  spans.  A  great  many  of  these  structures  of  course,  were  renewal  and  main- 
tained traffic. 

Mr.  HoLGATE. — ^You  mention  that  some  of  them  were  renewal, — ^why? 

Mr.  Mjlliken. — I  mention  the  maintaining  of  traffic  because  we  had  to  take  care 
of  all  trains,  both  passenger  and  freight,  with  safe  passage  during  erection  or  renewal 
There  is  also  the  bridge  for  the  Grand  Trunk  railway  at  Belceil.  I  forgot  two  very 
large  structures,  one  for  the  United  States  government  crossing  the  Mississippi  river 
at  Rock  Island;  also  another  one  across  the  same  river  about  a  mile  below  this  gov- 
ernment bridge,  both  of  them  very  large  structures,  on  one  of  which,  a  double  decked 
bridge,  we  had  to  maintain  both  roadway  and  railway  traffic. 

Mr.  Holqate. — ^What  is  the  largest  work  on  the  cantilever  principle  that  you  have 
had  charge  of? 

Mr.  Miluken. — That  was  at  Needles,  California,  across  the  Colorado  river, 

Mr.  Holgate. — ^You  might  describe  tibat  briefly. 

Mr.  MnJiiKEN. — That  was  erected  in  1889-1890.  I  do  not  remember  the  length  of 
the  span. 

Prof.  Galbraith. — ^What  river  did  it  cross? 

Mr.  Milliken. — ^Across  the  Colorado  river  at  Needles,  California. 

Prof.  Galbraith. — It  would  be  quite  a  large  span. 

Mr.  Milliken. — ^Yee 

Prof.  Galbraith.— 500  or  600  feet? 

Mr.  Milliken. — ^More  than  that. 

Prof.  Galbratth.— Was  it? 

Mr.  Milliken. — ^It  was  about  a  600  or  700  foot  span,  I  should  say,  between  the 
main  piers. 

Mr.  Holqate. — ^A  railway  bridge?     •  ^  j 
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Mr.  HoLGATE. — Single  or  double  track? 

Mr.  MiLLiKEN. — Single  track. 

Mr.  HoLGATE. — ^Mr.  Deans  just  handed  me  a  memorandum  that  the  span  you 
speak  of  is  660  feet.    Would  that  be  about  what  your  recollection  is  ? 

Mr.  MiLUKEN.— Yes,  sir.    I  said  600  or  700  feet. 

Mr.  HoLGATE. — ^Well,  Mr.  Milliken,  do  you  consider  yourself  essentially  an  erection 
man? 

Mr.  Milliken. — ^Yes,  sir. 

Mr.  HoLGATE. — Do  you  class  yourself  as  an  erection  man  or  as  an  engineer? 

Mr.  Milliken. — As  an  erection  man. 

Mr.  HoLGATE. — In  regard  to  your  duties  in  connection  with  the  Quebec  bridge,  we 
would  like  to  know  what  personal  attention  you  gave  to  the  work. 

Mr.  Milliken. — In  the  seasons  of  1906  and  1906 

Mr.  HoLGATE. — First  of  all,  when  was  erection  commenced? 

Mr.  Milliken. — Actual  erection? 

Mr.  Holgate. — Yes,  sir. 

Mr.  Milliken. — As  I  remember,  June  23,  1905. 

Mr.  Holgate. — Now,  then,  go  on. 

Prof.  Galbraith. — June,  1905? 

Mr.  Milliken. — I  am  not  sure  about  that. 

Prof.  Galbraith. — ^Roughly? 

Mr.  Milliken. — July,  1905. 

Prof.  Galbraith. — That  is  the  erection? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — The  local  preparation  for  erection  commenced  when? 

Mr.  Milliken. — In  the  field  ? 

Prof.  Kerry.— Yes,  at  Quebec?  ^ 

Mr.  Mn^LiKEN. — ^It  commenced  in  1904  or  the  latter  part  of  1903. 

Prof.  Galbraith. — ^You  mean  the  erection  of  false  works? 

Mr.  Milliken. — ^Yes,  sir,  getting  in  material  and  starting  the  *erection  of  false 
work. 

Prof.  Galbratth.— 1903? 

Mr.  Milliken. — 1904  is  the  first  we  started  the  erection  of  false  work. 

Prof.  Galbraith. — 1905  is  when  you  started  the  bridge? 

Mr.  Milliken. — ^Yes,  sir,  that  is  when  we  started  the  permanent  structure. 

Prof.  Galbraith. — The  false  work  in  1904,  you  say? 

Mr.  MttLiKEN. — ^Yes. 

Mr.  Holgate. — Now,  that  question  of  mine  comes  in:  In  regard  to  your  duties 
in  connection  with  the  Quebec  bridge,  we  would  like  to  know  what  i)ersonal  attention 
you  gave  to  the  work. 

Mr.  Milliken. — In  1905  I  was  here  most  of  the  season  after  actual  erection  started 
and  in  1906  I  was  here  at  least  80  per  cent  of  the  working  season.  In  1907  I  was  here 
about  60  per  cent  of  the  working  season. 

Mr.  Holgate. — Do  you  keep  a  diary? 

Mr.  Milliken. — ^No,  sir. 

Mr.  Holgate. — ^When  you  were  on  the  ground  here  did  you  assume  any  direct 
control  of  the  work? 

Mr.  Milliken. — Nothing  except  in  a  general  way.  When  I  was  on  the  ground, 
if  it  was  necessary  to  refer  anything  to  me  by  our  general  foreman  in  charge,  of 
course,  he  would  do  it. 

Mr.  Holgate. — ^Was  your  position  then  advisory  only  or  was  it  executive? 

Mr.  Mn.LiKEN. — Unless  something  came  up  out  of  the  general  line  of  our  erection, 
which,  of  course,  had  been  laid  out,  the  general  run  of  the  work.  If  anything  unusual 
would  arise  he  would  probably  refer  it  to  me  and  confer  with  me. 

Mr.  Holgate. — And  did  confer? 

Mr.  Milliken. — Yes,  a  number  of  times — riot  very  often.  r^^^^T^ 
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Mr,  HoLGATE. — ^You  refer  now  to  matters  in  general,  such  as  the  inspection  of  the 
material  that  was  to  be  erected  and  also  to  the  method  of  its  handling  and  placing 
in  the  bridge? 

Mr.  MiLLiKEN. — ^Yes,  sir;  not  to  the  inspection  of  the  permanent  material,  but  the 
inspection  of  our  erection  plant,  traveller^,  &c.  That  was  particularly  looked  after — 
constantly.  But  the  material  for  the  permanent  structure  we  assumed  to  be  all 
right  when  it  arrived  here  for  erection. 

Prof.  Galbraith. — To  bring  out  Mr.  Holgate's  point  more  clearly,  I  think  that 
bis  question  refers  more  particularly  to  any  orders  or  instructions  in  regard  to  the 
work  that  might  be  issued  rather  than  to  a  conference  which  consisted  simply  in 
your  being  informed  of  the  general  state  of  the  work  at  the  time  you  arrived  when 
you  came  from  a  distance,  or  an  ordinary  consultation.  The  particular  point  is,  I 
think,  this:  Did  you  issue  orders  to  Mr.  Yenser,  or  did  you,  simply,  every  time  there 
was  any  difference  of  opinion,  come  to  an  agreement  with  him?  What  was  your 
process  of  working? 

Mr.  MiLLiKEN. — Mr.  Yenser  would  pursue  the  general  course  of  the  work  whether 
I  was  absent  or  whether  I  was  present.  If  there  was  anything  that  would  arise  during 
my  presence  here  he  would  confer  with  me — anything  out  of  the  regular  way. 

Prof.  Kerry. — In  general  you  had  created  a  local  working  organization  which 
was  responsible  to  you  for  the  performance  of  its  duti(«,  but  as  long  as  everything 
was  going  smoothly  you  oimply  went  on  and  let  it  work? 

Mr.  MiLLiKEN. — Yes,  sir;  that  is  it;  that  is  it  exactly. 

Mr.  HoLGATE. — In  deciding  upon  the  method  of  the  erection  of  this  bridge,  were 
you  consulted  by  the  head  office? 

Mr.  MiLLiKEN. — Yes. 

Mr.  HoLGATE. — ^You  might  just  tell  the  process  that  was  made  use  of  in  arriving 
at  the  determination  of  the  method  of  the  erection  of  the  bridge. 

Mr.  MiLLiKEN. — In  my  department  there  are  a  great  many  of  the  appliances.  The 
plans  were  prepared  in  my  department  at  Phcenixville  and  when  they  were  fully  pre- 
pared and  what  we  consider  ready  for  use  they  were  referred  to  the  computing  depart- 
ment, which  is  directly  under  our  designing  engineer,  Mr.  Szlapka.  When  they  had 
had  a  thorough  check  in  my  department  and  when  the  engineers  thought  it  was  all 
right,  it  was  referred  up  there  and  rechecked,  and  if  it  was  satisfactory  it  would  go 
through.    If  not,  anjt  change  that  was  recommended  would  have  to  be  made. 

Mr.  HoLGATE. — Who  finally  had  the  approval  of  the  erection  methods? 

Mr.  MiLLiKEN. — Mr.  Szlapka — ^not  the  methods. 

Mr.  HoLGATE. — The  methods  I  mean? 

Mr.  MiLLiKEN. — The  methods  of  the  erection  of  the  main  structure  was  divided 
between  Mr.  Szlapka's  department  and  my  department;  that  is  as  to  the  actual  work- 
manship and  handling  of  the  materials.  We  felt  that  was  necessary  on  account 
of  making  detail  drawings  for  the  bridge.  They  often  referred  to  my  department 
and  asked  whether  -they  could  be  handled  all  right  in  the  field  with  safety.  Then, 
that  was  discussed  and  determined.  Of  course,  many  details  of  that  kind  occurred 
during  the  preparation  of  the  plans  for  the  main  structure. 

Prof.  Galbraith. — I  think  the  questions  are  with  reference  simply  to  whether 
the  arrangements  that  you  made  for  erection  were  left  altogether  in  your  department 
or  divided  between  you  and  Mr.  Szlapka's  department.  I  do  not  think  that  the  ques- 
tion refers  to  a  consultation  between  Mr.  Szlapka's  department  having  reference  to 
the.  design  of  the  parts  of  the  structure  and  your  department,  or  the  consultations 
that  they  had  with  you  as  to  whether  they  could  be  handled  or  not.  I  do  not  think 
that  is  what  was  meant;  I  think  the  question  is,  whether  the  work  that  we  are  now 
asking  about  was  sometimes  divided  between  you  and  Mr.  Szlapka. 

Mr.  MiLLiKEN. — No,  that  was  in  my  department  entirely. 

Prof.  Galbraith. — ^You  said  you  had  to  send  your  designs  for  computation  some- 
times to  Mr.  Szlapka's  department?  ^  j 

Digitized  by  VjOOQlC 


26  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  MiLUKEN. — ^Yes,  as  a  matter  of  safety,  particularly  on  this  job,  everythingr 
that  was  prepared,  the  appliances  and  everything  of  that  kind  in  my  department,  were 
sent  to  Mr.  Szlapka's  department  and  checked. 

Mr.  HoLGATE. — ^Was  that  your  ordinary  procedure  in  cases  of  that  kind? 

Mr.  MiLLiKEN. — ^No,  sir,  only  on  this  work. 

Mr.  HoLGATS. — ^Was  it  resorted  to  in  connection  with  any  other  work  ? 

Mr.  MiLLiKEN. — ^No,  sir,  it  never  has  been,  to  my  knowledge,  except  on  the  Quebec 
work? 

Mr.  HoLGATE. — For  what  reason? 

Mr.  MiLLiKEN. — Well,  on  accoimt  of  its  great  magnitude  and  the  character  of  the 
work,  which  had  never  been  done  before,  we  were  anxious  to  take  every  possible  precau- 
tion and  safety  that  were  known  to  anybody. 

Mr.  HoLGATE. — ^What  system  of  reports  on  this  particular  work  had  you,  Mr. 
Milliken?  I  mean  the  reports  that  were  sent  to  you,  or  the  reports  that  you  made  to 
Mr.  Deans? 

Mr.  Milliken. — On  accoimt  of  my  absence  I  never  interfered  with  the  regular 
course  of  reporting.  Mr.  Yenser  made  his  reports  daily,  and  we  had  some  printed 
forms. 

Mr.  HoLGATE. — Where  did  Mr.  Tenser's  reports  go? 

Mr.  Milliken. — ^They  went  to  Phoenixville,  addressed  to  the  Phoenix  Bridge  Com- 
pany. We  have  some  regular  forma  for  reporting  the  number  of  rivets  driven  per  day, 
and  our  car  reports  which  were  made  up  by  the  clerks  in  the  office  and  simply  signed 
by  Mr.  Yenser. 

Mr.  HoLGATE. — Could  you  give  us  a  few  samples  of  these  reports  that  were  made 
by  Mr.  Yenser? 

Mr,  Milliken. — We  have  them  at  the  bridge. 

Mr.  HoLGATE. — Are  all  the  reports  regarding  the  erection  at  the  bridge  now,  or 
copies  of  them? 

Mr.  Milliken. — Yes,  sir.  Mr.  Cudworth,  as  resident  engineer,  made  reports.  Of 
course,  he  made  these  up  himself  on  blue  print  diagrams  which  he  had  prepared  in  his 
certain  way. 

Prof.  Galbraith. — This  request  has  nothing  to  do  with  any  particidar  incident  on 
the  bridge.  At  the  present  time  we  are  only  looking  into  the  general  system.  A 
specimen  of  each  report  will  do  for  the  present. 

Mr.  Milliken. — All  right. 

Mr.  Kerry. — ^Mr.  Milliken,  will  you  tell  us,  as  well  as  you  can,  the  general  system 
of  handling  the  work  that  Mr.  Yenser  had  with  tegard  to  reports,  &c.,  that  came  in  to 
him.  We  want  to  get  an  idea  of  the  working  organization  he  had  under  him,  the 
character  of  the  work,  and  with  whom  he  would  deal  if  he  wanted  any  details  of  the 
work  executed. 

Mr.  Milliken. — Outside  of  the  regular  course? 

Prof.  Kerry. — It  is  the  regular  course  we  want  to  get  more  particularly,  not 
anything  out  of  the  regular  course,  but  the  regular  course  itself. 

Mr.  Milliken. — The  regular  course  of  the  prosecution  of  the  work  would  be  for 
him  to  confer  with  or  rather  issue  instructions  to  his  assistant  foreman,  to  Mr,  Birks 
or  Mr.  Cudworth.    The  entire  work  was  under  his  general  direction. 

Prof.  EIerry. — ^He  was  constantly  on  the  work? 

Mr.  Milliken. — Constantly  on  the  work,  yes,  sir. 

Prof.  Kerry. — And  his  reports  from  his  assistant  foremen  would  be  written  or 
verbal  mostly? 

Mr.  Milliken. — ^Verbal;  he  was  among  his  men  all  the  time;  while  I  was  present 
on  the  work  he  was  right  among  them,  constantly.  It  has  occurred  that  he  did  not 
take  time  to  come  in  and  sign  his  letters,  devoting  his  entire  attention  to  the  actual 
work  of  erection.  > 
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Prof.  Kerby. — ^His  general  method  would  be  simply  to  issue  his  instructions  direct 
to  his  assistant  foremen? 

Mr.  MiLLiKEN. — ^Yes,  sir,  verbally. 

Prof.  Kerry. — ^And  observe  their  carrying  out? 

Mr.  MiLLiEEN. — ^Yes,  sir. 

Prof.  Kerry. — Now,  with  regard  to  Mr.  Birks,  his  detailed  duties  practically 
consist  of  what? 

Mr.  MiLLiEEN. — ^Mr.  Birks'  duties  consisted  of  keeping  a  close  watch  on  erection 
to  see  that  the  members  had  been  properly  assembled  and  bolted  up. 

Prof.  Kerry. — ^He  would  inspect  the  members  before  they  were  erected? 

Mr.  MiLLiKEN. — ^He  would  inspect  the  attachments  on  the  members.  When  a  section 
of  the  main  structure  would  come  to  the  bridge  for  erection,  we  of  course  assiuned 
that  the  member  was  all  right,  but  the  attachments  for  to  put  that  member  in  place 
in  the  bridge,  in  its  permanent  position  in  the  bridge,  the  attachments  for  that  mem- 
ber was  examined  by  Mr.  Birks;  that  was  one  of  his  duties. 

Prof.  Kerry. — Then  it  was  assumed  that  after  a  member  left  Phoenixville,  unless 
some  accident  happened  to  it,  it  was  perfect  in  every  structural  detail? 

Mr.  MiLLKEN. — ^Yes,  sir. 

Prof.  Kerry. — ^As  far  as  the  member  itself  was  concerned? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — That  was  accepted  and  Mr.  Birks'  duties  consisted  in  seeing  that 
it  was  properly  erected,  and  all  the  attachments  added  to  it  were  properly  put  on. 

Mr.  MiLUKEN. — ^Yes,  sir,  to  see  that  the  proper  attachments  according  to  our 
drawing  was  put  on  the  member,  and  that  it  had  its  proper  number  of  bolts  on,  and 
even  after  it  got  out  on  the  bridge  he  would  watch  to  see  that  the  proper  attachment 
for  attaching  our  falls  to  it  were  all  right.  In  other  words,  when  they  were  ready 
to  go  ahead  he  would  look  it  over  and  say:  All  right,  go  ahead. 

Prof.  Kerry. — ^His  duties  might  be  fairly  described  as  an  inspector  of  erection? 

Mr.  Milliken. — ^Well,  yes,  sir,  engineer  and  inspector  of  erection. 

Prof.  Kerry. — ^Did  he  have  any  specific  duties  with  regard  to  the  inspection  of 
the  structure  as  a  whole?  What  I  mean  is,  would  his  attention  bo  more  particularly 
directed  all  the  time  to  the  part  that  was  being  worked  on,  or  had  he  any  specific 
instructions  to  observe  the  entire  structure,  the  parts  already  finished  ? 

Mr.  Milliken. — ^He  had  no  specific  instructions  to  make  any  particular  observa- 
tions in  that  respect,  at  least  not  from  my  department. 

Prof.  Galbratth. — ^Whose  duty  was  it  to  make  the  daily  examination  of  lines 
and  levels  in  the  bridge  as  a  whole  or  was  there  any  such? 

Mr.  Milliken. — ^Well,  Mr.  Cudworth  was  engineer  in  charge  of  the  instrument 
work,  and  that  was  arranged  for  at  different  periods  of  the  construction  of  the  bridge, 
and  at  that  particular  period  when  that  work  was  to  be  done,  Mr.  Cudworth  was  in 
charge  of  that  part  of  the  instrument  work. 

Prof.  Kerry. — ^What  system  of  record  of  progress  existed,  Mr.  Milliken? 

Mr.  Milliken. — Of  erection? 

Prof.  K[erry. — ^What  system  of  record  of  erection,  how  closely — ^for  example  a 
member  is  being  put  up  or  a  joint  is  being  completed,  how  closely  was  that  progress 
recorded  and  what  was  the  syst^a? 

Mr.  Milliken. — Sometimes  we  would  have  a  general  drawing  laid  before  us  and 
we  would  report  to  Phoenixville  the  particular  members  erected  up  to  the  time  we 
made  the  report. 

Prof.  Kerry. — ^Each  day? 

Mr.  Milliken. — ^Each  day. 

Prof.  Kerry. — ^Each  day  all  the  members  put  up  in  the  last  24  hours  were  re^ 
I>orted  to  Phoenixville? 

Mr.  Milliken. — ^Yes,  sir,  and  at  Phoenixville  they  had  their  general  drawings,  the 

general  plan  of  the  bridge  and  they  would  mark  on  that  plan  with  a  lead  pencil  showing 

■*  "^  Digitized  by  V 


28  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

just  the  progress  we  were  making.     They  had  it  before  them  all  the  time  on  this 
general  plan. 

Prof.  Galbbaith. — ^Were  these  reports  the  reports  referred  to  some  time  ago,  as 
Mr.  Tenser's  reports? 

Mr.  MiLLiKEN. — This  marking  up  of  our  progress  at  Phcenixville  would  be  taken 
from  Mr.  Tenser's  report  from  day  to  day. 

Prof.  Galbraith. — Mr.  Birks  did  not  send  an  independent  report  or  Mr.  Cud- 
worth?  ' 

Mr.  MiLLiKEN. — Mr.  Birks  made  no  independent  reports;  his  report  sometimes 
would  be  incorporated  in  Mr.  Yenser's  as  the  report  of  some  particular  matters, 
though  that  Mr.  Birks  had  made  reports.  If  there  was  any  minor  change  that  we 
thought  better  or  suggested  for  the  north  side  to  simplify  the.  erection  why  he  would 
make  that  report. 

Prof.  Kerry. — Now,  with  regard  to  the  connections  there  would  be  a  large  number 
of  minor  parts,  fastenings,  &c,  which  are  not  capable  of  direct  identification,  number 
or  anything  of  that  sort.    What  record  is  kept  of  their  being  put  in  place? 

Mr.  MiLUKEN. — Well,  we  had  a  detailed  numbering  of  everything  of  all  these 
attachments,  every  single  one  that  was  used  in  the  bridge,  and  each  attachment  had 
its  respective  mark,  and  in  failure  to  distinguish  that  mark  Mr.  Birks  would  always 
refer  to  his  detailed  plan,  covering  that  particular  attachment. 

Prof.  Kerry. — Perhaps  I  might  illustrate  there,  Mr.  Milliken.  You  have,  for 
instance,  one  of  the  main  pins.  Then  you  have  a  little  bolt  running  down  the  centre 
of  the  main  pin,  with  what  I  might  call  covering  plates  at  the  end;  for  instance  it 
might  be  reported  that  the  pin  itself  would  be  in  place  but  the  little  bolt  inside  might 
not  be  in  place  at  the  time  of  the  report;  would  there  be  any  system  of  report  that 
would  cover  a  detail  like  that? 

Mr.  Milliken. — Whether  he  had  that  particular  rod  and  those  saucers  or  washers 
on  the  end 

Prof.  Kerry. — In  place,  yes? 

Mr.  Milliken. — ^Well,  I  cannot  say  that  his  report  would  cover  that  fully  in  detail, 
but  to  carry  out  the  instructions,  which  we  did,  he  would  put  that  rod  and  those 
saucers  in  there  just  as  soon  as  the  pin  had  been  driven  through  the  bars. 

Prof.  Galbraith. — That  is  to  say  a  piece  of  work  like  that  would  not  be  left  to 
the  next  day? 

Mr.  Milliken. — No,  sir,  that  belonged  to  that  connection  and  we  had  that  right 
on  the  same  car  with  that  particular  part. 

Prof.  Galbraith. — And  the  joint  was  completely  finished,  all  the  parts  were 
assembled  on  it? 

Mr.  Miluken. — ^Yes,  sir;  yes,  sir;  yes,  sir. 

Prof.  Galbraith. — About  the  assembling  of  one  of  those  tension  joints,  how  long 
would  the  assembling  and  completion,  the  bolting  up  take? 

Mr.  Milliken. — The  driving  of  the  pin  in  the  permanent  structure? 

Prof.  Galbraith. — ^Yes,  the  completion  of  that  joint  from  beginning  to  end  ?  How 
long  a  time  for  any  particular  joint  after  the  pieces  were  laid,  from  the  time  of 
driving  the  bolt  until  the  joint  was  completed? 

Mr.  Milliken. — ^I  think  some  of  them  would  be  made  in  20  minutes. 

Prof.  Galbraith. — I  just  wanted  to  get  an  idea. 

Mr.  Milliken. — The  maximum  time,  as  far  as  I  know,  is  about  an  hour  or  an 
hour  and  a  quarter. 

Prof.  Kerry. — ^How  closely  was  the  progress  of  riveting  reported? 

Mr.  Milliken. — Daily. 

Prof.  Kerry. — In  what  form? 

Mr.  Milliken. — On  a  printed  form  which  we  have. 

Prof.  Kerry. — Showing  exactly  each  rivet  as  driven? 

Mr.  Milliken. — Showing  the  number  of  rivets  driven,  and  our  gener|il  book^of 
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instructions  designated  what  points  we  were  to  rivet,  so  that  it  was  only  necessary  for 
us  to  report  the  daily  number  of  rivets  driven  by  the  gangs. 

Mr.  HoLGATE. — The  book  of  instructions?  That  is  the  first  time  we  have  heard 
that  expression.     You  might  just  explain  what  that  is. 

Mr.  MiLUKEN. — Well,  it  is  a  small  book  and  pages  were  added  to  it,  made  up  by 
Mr.  Scheidal,  the  engineer  in  charge  of  the  work,  and  this  book  comprised  probably  50 
or  60  pages,  and  was  made  up  just  as  the  work  was  completed  in  his  office;  he  would 
follow  with  a  page  of  instructions  to  us,  and  send  it  on  to  us  and  we  would  add  it  to 
this  book. 

Prof.  Kerry. — Would  there  be  any  record  that  would  show,  is  the  system  so  close 
that  if  the  office  had  been  asked  at  a  certain  date  what  portions  of  the  structure  were 
riveted  up,  how  closely  could  they  have  answered  the  question? 

Mr.  MiLLiKEN.' — ^Well,  we  could  have  answered  it  exactly,  just  what  they  had,  the 
actual  condition  of  the  work. 

Prof.  Kerry. — That  is  to  say  the  riveting  gangs  had  absolute  instructions  as  to 
the  order  in  which  rivets  were  to  be  put  in? 

Mr.  MiLLiKEN. — Yes,  sir. 

Prof.  Kerry. — And  those  instructions  are  on  record? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — And  were  followed? 

Mr.  MiLLiKEN. — ^Yes,  sir.  Mr.  Kinloch  in  a  great  many  ways  directed  where  the 
riveting  should  be  done  on  account  of  the  joint;. they  all  had  to  be  in  perfect  contact 
and  that  examination  was  made  by  Mr.  Kinloch  and  that  particular  joint  would 
not  be  driven  until  he  said  it  was  satisfactory. 

Prof.  Galbraith. — ^Would  the  reports  include  interim  statements  as  to  the  con- 
dition of  the  riveted  joints  before  the  riveting  took  place,  but  after  the  pieces  were 
partially  bolted  in  position;  would  the  reports  state  the  condition  of  the  bolting  that 
preceded  the  riveting? 

Mr.  MiLLiKEN. — The  reports  would  indicate  that,  yes,  sir,  that  the  joints  had  been 
bolted  up  as  instructed. 

Prof.  Kerry. — That  would  be  Mr.  Yenser's  daily  report? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Galbraith. — ^Is  there  anything  further  along  the  line  of  general  instruc- 
tions, any  further  information  that  you  could  give  us? 

Mr.  MiLLiKEN. — ^Not  at  this  time,  I  do  not  think  of  anything;  no,  sir. 

Prof.  Galbraith.— If  you  see  clearly  that  we  have  omitted  any  important  thing 
you  ought  to  make  the  statement? 

Mr.  MiLLiKEN. — ^Yes,  sir,  I  will  be  glad  to  do  that. 

The  commission  took  recess. 


AFTEBHOON  SESSION— SECONS  DAY. 

The  commission  resumed  at  2  o'clock. 

Mr.  HoLQATE. — Are  there  any  matters,  Mr.  Milliken,  that  you  would  like  to  enlarge 
on  or  qualify? 

Mr.  Milliken. — ^Well,  in  connection  with  my  evidence  this  morning,  I  would  like 
to  add  that  at  times  when  I  was  on  the  work  I  went  out  over  the  work,  usually  daily, 
sometimes  once,  but  several  times,  and  conferred  with  the  different  foremen,  and 
would  talk  to  them  individually,  as  to  their  individual  and  general  duties  in  connec- 
tion with  the  work,  and  examined  the  work  in  a  general  way.  Quite  often  I  would 
meet  them  and  walk  back  with  them  after  the  day's  work  was  over,  and  caution  and 
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urge  upon  them  the  necessity  of  being  very  caiefnl,  and  I  must  say  that  in  every 
case  everyone  understood  the  importance  of  being  perfectly  safe  in  handling  all  parts 
of  the  work,  and  on  those  visits  I  would  take  a  general  observation  of  the  work  and 
see  that  in  a  general  way  it  looked  all  right  to  me.  ^nd  I  had  been  up  there  on 
Sundays  when  there  was  no  work  being  done  at  all,  and  I  looked  over  the  work 
generally. 

Mr.  HoLGATE. — ^In  looking  over  the  work  does  that  mean  from  track  level,  or  would 
you  make  inspections  through  the  various  systems  of  chords  and  bracings? 

Mr.  MiLLiKEN. — Only  in  a  general  way. 

Mr.  HoLGATE. — ^Would  you  say  that  that  inspection  was  made  from  track  level? 

Mr.  MiLLiKEN. — From  track  level,  yes,  sir. 

Prof.  Qalbraith. — The  track  had  sufficiently  large  open  spaces  at  the  sides,  say 
to  look  at  the  lower  chords  and  the  lower  connections  and  everything  of  that  kind  as 
you  went  on? 

Mr.  MiLLiKEN. — Oh,  yes,  I  could  see  from  the  tracks. 

Prof.  Galbraith. — The  track  was  not  boarded  over? 

Mr.  MiLLiKEN. — No,  sir,  there  was  ties,  and  I  walked  on  the  outside  and  walked 
from  the  edge  of  a  floor  beam  to  one  of  the  vertical  posts  and  made  general  observa- 
tions, not  because  my  attention  had  been  called  to  any  particular  jmrt  of  the  work,  but 
simply  as  a  matter  of  personal  interest  to  look  it  over. 

Prof.  Galbraith. — I  think  Mr.  Milliken  was  to  show  specimens  of  reports. 

Mr.  Milliken. — I  think  they  are  .on  the  way  down  now,  I  told  them  to  bring  them 
right  to  the  court. 

The  witness  retired. 

Frank  E.  Cudworth,  recalled. 

Mr.  HoLGATE. — Will  you  state,  Mr.  Cudworth,  just  what  your  position  is  in  con- 
nection with  the  Phoenix  Bridge  Company? 

Mr.  Cudworth. — I  am  resident  engineer  in  charge  of  the  instrument  work. 

Mr.  HoLGATE. — ^How  long  have  you  been  in  that  position? 

Mr.  Cudworth. — Three  years. 

Mr.  HoLGATE. — ^Were  you  there  at  the  inception  of  the  instrumental  work? 

Mr.  Cudworth. — No,  sir,  not  the  very  first;  as  Mr.  Milliken  said,  the  work 
started  in  July  and  I  came  in  September  the  same  year. 

Mr.  HoLGATE. — ^But  since  September,  1904,  you  have  been  continuously  employed 
by  the  Phoenix  Bridge  Company  on  the  Quebec  bridge? 

Mr.  Cudworth. — Not  all  the  time  at  iJie  Quebec  bridge,  not  all  the  time  in  winter, 
but  I  have  been  here  all  the  working  season  and  two  winters. 

Mr.  HoLGATE. — Whenever  work  has  been  going  on  on  the  Quebec  bridge  since 
September,  1904,  you  were  there. 

Mr.  Cudworth. — Yes,  sir. 

Mr.  HoLGATE. — So  that  you  then  would  have  the  continuous  records  of  the 
instrumental  work  at  that  bridge? 

Mr.  Cudworth. — Yes,  sir. 

Mr.  HoLGATE. — ^Who  appointed  you,  Mr.  Cudworth? 

Mr.  Cudworth. — I  came  here  through  Mr.  Treadwell,  who  was  consulted  in  regard 
to  the  foundations  for  the  false  work. 

Mr.  HoLGATE. — To  whom  were  you  responsible? 

Mr.  Cudworth. — ^When  there  was  no  foreman  in  charge  of  the  work  here  in 
Quebec  I  was  responsible  to  the  head  office  in  Phoenixville ;  when  there  was  a  foreman 
in  charge  of  the  work  I  was  directly  responsible  to  him  and  indirectly  responsible  to 
the  Phoenixville  office  in  special  cases. 

Mr.  HoLGATE. — And  in  the  case  of  your  responsibility  to  the  general  foreman, 
who  was  he? 
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Mr.  CuDWOBTH. — There  have  been  three  general  foremen  here  since  I  came. 

Mr.  HoLGATE. — The  first  was? 

Mr.  CuDWORTH. — The  first  was  Mr.  E.  J.  Wickizer,  the  second  Mr.  Shoemaker, 
and  the  third  Mr.  Yenaer. 

Mr.  HoLGATE. — ^Were  the  instructions  in  regard  to  your  work  given  you  in  writing 
or  verbally? 

Mr.  CuDWORTH. — The  instructions  from  the  general  foreman  were  given  to  me 
verbally,  and  I  also  received  verbal  instructions  from  both  Mr.  Deans  and  Mr.  Milliken 
with  reference  to  the  work,  and  in  some  cases  written  instructions  from  Phoenixville. 

Mr.  HoLGATE. — ^Had  you  a  system  of  reports? 

Mr.  CuDWORTH. — Yes,  sir. 

Mr.  HoLGATE. — ^Daily  reports? 

Mr.  CuDWORTH. — ^No,  sir. 

Mr.  HoLGATE. — ^What  were  the  periods  at  which  they  were  made? 

Mr.  CuDWORTH. — ^The  periods  were  at  stated  intervals,  they  were  at  times  when 
the  erection  had  progressed  to  a  certain  point. 

Mr.  HoLGATE. — They  were  not  at  regular  intervals? 

Mr.  CuDWORTH. — No,  sir. 

Mr.  HoLGATE. — To  whom  were  those  reports  made? 

Mr.  CuDWORTH. — The  reports  were  given  to  the  foreman  to  go  to  Phoenixville. 
They  went  through  the  general  foreman,  through  the  office. 

Mri  HoLGATE*. — ^Have  you  copies  of  them,  of  these  reports? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  can  let  us  have  those? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATB. — ^In  connection  with  those  reports  had  you  any  system  of 
photography  ? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Have  you  kept  a  consecutive  series  of  photographs  giving  your 
work? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLOATE. — Showing  the  progress? 

Mr.  CuDWORTH. — Showing  the  progress  of  the  work. 

Mr.  HoLGATE. — ^If  we  could  have  those  to  look  over  too, 

Mr.  CuDWORTH. — ^Perhaps  it  would  be  better  for  you  to  consult  either  Mr.  Deans 
or  Mr.  Milliken  about  this,  as  I  have  not  all  of  them  here. 

Mr.  Deans. — ^We  can  furnish  you  a  set  of  those  views. 

Mr.  HoLGATE. — ^Whom  did  you  consider  your  immediate  superior,  Mr.  Cudworth, 
was  it  Mr.  Yenser? 

Mr.  Cudworth. — ^Yes,  sir;  I  received  instructions  from  him  in  each  case  as  to 
what  work  was  needed  immediately. 

Mr.  HoLGATE. — Could  Mr.  Yenser  have  dismissed  you  from  the  Phoenix  Bridge 
Company's  employ? 

Mr.  Cudworth. — ^I  do  not  think  he  would  have  without  consulting  others;  I 
could  not  say  as  to  his  authority  to  do  that,  but  I  do  not  think  he  would. 

Mr.  Holgate. — ^You  did  not  think  he  could  without  reference  to  Phoenixville? 

Mr.  Cudworth. — ^No,  sir. 

Mr.  Holgate. — ^Now  you  speak  of  the  instrumental  work;  I  wish  you  would  just 
outline  that  work  that  comes  under  the  head  of  instrumental  work  in  connection  with 
the  making  up  of  your  periodical  reports. 

Mr.  Cudworth. — In  connection  with  the  reports  the  instrumental  work  was  such 
part  of  that  work  that  you  would  use  an  instrument  or  rather  engineers'  appliances  to 
get  the  information. 

Mr.  Holgate. — ^What  information? 

Mr.  Cudworth. — The  information  as  to  lines  and  levels. 

Digitized  byLjOOQlC 


32  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  HoLGATE. — Lines  of 

Mr.  CuDWORTH. — Truss  lines,  or  any  lines  or  levels  in  connection  with  the  work. 

Mr.  HoLOATE. — ^Lines  of  detailed  parts  of  the  structure? 

Mr.  CuDWORTH. — Yes,  sir,  and  of  the  lines  of  the  structure  itself. 

Prof.  Qalbraith. — Did  you  accept  the  lines  and  levels  of  the  masonry  work,  or 
had  they  to  be  altered  in  any  way  for  the  purposes  of  the  superstructure  constructioiij 

Mr.  CuDWORTH. — The  lines  and  levels  used  in  building  the  bridge  were  given — 
the  initial  points  were  given  by  the  Quebec  Bridge  and  Railway  Company's  engineers, 
and  they  were  checked  in  each  case  by  myself. 

Mr.  HoLGATE. — ^And  found  correct? 

Mr.  CuDWORTH. — ^Yes,  reasonably  accurate. 

Mr.  HoLGATE. — In  other  words  you  did  not  start  until  you  found  these  were 
correct  ? 

Mr.  CuDwoRTH. — No,  sir. 

Mr.  HoLGATE. — Now,  was  this  instrumental  work  necessary  continuously  as  erec- 
tion progressed? 

Mr.  CuDWORTH. — Some  of  it  was ;  yes,  sir. 

Mr.  HoLGATE. — Just  go  over  that,  will  you,  with  regard  first  of  all  to  the  erection 
of  a  panel  of  the  bridge.  Let  us  just  understand  your  process  with  regard  to  the  con- 
struction of  the  work.     Take  the  cantilever  arm,  the  panel  in  the  cantilever  arm? 

Mr.  CuDWORTH. — Well,  in  the  cantilever  arm  the  report  of  th^  elevation  of  the 
lower  chord  pins  was  taken  immediately  after  the  traveller  was  moved  forward  to 
erect  a  panel. 

Prof.  Galbraith. — That  had  been  previously  taken  also  ? 

Mr.  CuDWORTH. — ^Yes,  sir,  it  was  taken  every  time  the  traveller  was  moved  and 
at  such  other  times  as  we  considered  necessary  or  convenient  in  erection;  in  fact  the 
whole  bridge  was  taken  each  time. 

Mr.  Holgate. — ^You  worked  back  then,  did  you,  from  the  land  end  and  did  you 
take  those  elevations  continuously  along  all  the  points  previously  levelled  over? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  Holgate. — ^And  then  out  on  the  part  being  extended? 

Mr.  Cudworth. — ^Yes,  sir,  both  on  the  anchor  arm  and  the  cantilever  arm. 

Mr.  Holgate. — So  that  each  time  you  did  that  you  would  have  the  information 
with  regard  to  the  levels  and  lines  of  the  whole  structure? 

Mr.  Cudworth. — It  might  not  all  be  complete;  as  far  as  I  remember  they  were 
complete  in  each  case. 

Mr.  Holgate. — ^And  these  were  recorded? 

Mr.  CuDwoRTH.^Yes,  sir. 

Mr.  Holgate. — And  these  were  shown  on  your  reports? 

Mr.  Cudworth. — ^Yes,  sir. 

Mr.  Holgate. — ^And  they  will  be  in  the  reports  that  you  will  bring? 

Mr.  CuDWORTH.—Yes,  sir. 

Prof.  Galbrafth. — These  levels  to  which  you  are  now  referring  were  the  lines 
and  levels  of  the  lower  chord  pins  only? 

Mr.  Cudworth. — Those  were  taken  in  each  case  and  in  some  cases  the  othere 
as  well. 

Prof.  Galbraith. — The  other  pins? 

Mr.  Cudworth. — Some  of  the  pins  or  other  points. 

Prof.  Galbraith. — Any  of  the  main  pins  in  the  upper  chord? 

Mr.  Cudworth. — They  were  taken  in  the  case  of  alignment,  not  levels. 

Prof.  Galbraith. — In  case  of  alignment,  not  of  levels? 

Mr.  Holgate. — Did  your  duties,  Mr.  Cudworth,  embrace  everything  in  the  way  of 
the  insi)ection  of  material  or  workmanship? 

Mr.  Cudworth.— No  sir,  not  directly. 

Mr.  Holgate.— Did  they  at  all? 
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Mr.  CuDWOBTH. — They  did  in  this  way,  that  if  I  should  see  anything  that  did  not 
look  right,  I  wonid  report  it. 

Mr.  HoLGATE. — ^What  were  yoxir  relations  with  Mr.  Birkst 

Mr.  CuDWOBTH. — ^In  regard  to  what  respect? 

Mr.  HoLGATE. — ^In  respect  to  duties. 

Mr.  GuDWOBTH. — ^As  I  stated  before,  mine  was  in  connection  with  instrument 
work  and  his  duties  have  been  defined  by  the  others. 

Prof.  Kebbt. — ^You  were  officials  of  equal  standing,  but  you  had  special  duties 
to  perform? 

Mr.  Holqatb. — ^Were  you  under  Mr.  Birks'  instructions  in  any  way? 

Mr.  CuDWOBTH. — ^No,  sir,  not  directly. 

Mr.  HoLGATE. — Did  he  in  any  way  check  your  work? 

Mr.  Oddwobth. — Some  of  it  we  did  toge^er;  yes,  sir.  Where  he  had  work  that 
required  assistance,  I  assisted  nim,  and  on  the  other  hand,  where  I  had  work  which 
required  assistance,  and  there  were  no  other  people  there,  or  for  any  other  particular 
reason,  I  asked  his  assistance,  he  always  gave  it. 

Mr.  HoLGATE. — ^Now,  did  that  occur  in  connection  with  Uie  inspection  of  material  ? 

Mr.  CuDwoBTH. — ^No,  sir. 

Mr.  HoLGATE.— Not  at  all? 

Mr.  CuDWOBTH. — I  do  not  think  of  any  instance. 

Mr.  HoLGATE. — ^Nor  of  workmanship. 

Mr.  CuDWOBTH. — ^I  do  not  recall  any  instance  of  that  either. 

Mr.  HoLGATE. — ^What  is  your  experience  prior  to  coming  on  the  Quebec  bridge, 
Mr.  Cudworth? 

Mr.  CuDWOBTH. — ^Previous  to  working  on  the  Quebec  bridge  I  was  in  the  Ports- 
mouth navy  yard.  Department  of  Yards  and  Docks,  a  department  of  the  navy  of  the 
United  States  government. 

Mr.  HoLGATE. — In  what  capaci'ty  were  you  there?  ^ 

Mr.  CuDWOBTH. — ^I  was  there  as  draughtsman  and  inspector. 

Mr.  HoLGATE. — ^And  for  how  long? 

Mr.  CuDWOBTH. — About  two  years,  as  I  reniember;  I  do  not  know  the  exact  date, 
I  can  furnish  that  if  you  wish.  Before  that  I  was  in  the  Oharlestown  Navy  Yard, 
as  assistant  to  the  engineer  for  the  Philadelphia  City  Trust  and  Safe  Deposit  Com- 
pany, who  were  finishing  the  contract  for  the  Granite  dry-dock  in  that  yard. 

Prof.  Galbbaith. — ^That  is  the  yard  at  Boston? 

Mr.  CuDWOBTH. — ^Yes,  sir;  and  before  that  I  worked  for  the  City  Engineer  of 
Medford,  Mass,  before  that  on  the  erection  of  the  Mount  Washington  Hotel  at  Burton 
Woods,  New  Hampshire. 

"Mr.  HoLGATE. — ^Were  any  of  these  bridge  structures? 

Mr.  OuDwoBTH. — ^No,  sir. 

Mr.  HoLGATE. — ^Then  the  first  bridge  structure  that  you  had  been  connected  with 
was  the  Quebec  bridge? 

Mr.  CuDWOBTH. — ^Yes,  sir,  the  steel  work  at  the  hotel  at  Burton 

Mr.  HoLGATE. — This  other  work,  was  it  work  calling  for  great  accuracy? 

Mr.  CuDWOBTH. — ^Yes,  sir;  there  is  that  at  the  hotel  and  that  at  the  Oharlestown 
Navy  Yard  on  the  drydock  was  accurate  work;  they  set  the  stones  in  that  dock  to 
one-eighth  of  an  inch.    If  you  wish  those  dates  I  can  furnish  them. 

Mr.  HoLGATE. — ^I  do  not  think  it  is  necessary.  Besides  those  reports,  is  there  any 
information  that  you  think  of  in  the  way  of  diaries  or  other  matter  that  you  have 
that  in  your  opinion  would  explain  the  matter  any  more  clearly  to  us?  I£  there  is 
and  we  do  not  know  of  it,  I  wish  you  would  collect  it  together  and  let  us  know  about 
it,  so  that  we  can  see  if  there  is  anything  that  would  give  us  further  information. 
Would  those  reports  show  anything  out  of  alignment? 

Mr.  CuDWOBTH. — ^Yes,  sir,  they  give  the  alignment. 

154— vol.  ii— 3 


Digitized  by 


Google 


S4  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  HoLGATE. — Do  they  give  the  alignment  of  the  centre  post? 

Mr.  CuDWOBTH. — ^Yes,  sir. 

Mr.  HoLGATE. — And  any  variations  in  alignment? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — Of  the  centre  post? 

Mr.  OuDwORTH. — The  alignment  of  the  centre  post  has  been  taken  continuously, 
I  think,  since  the  first  section  was  placed  each  time  the  traveller  was  moved,  and  at 
any  other  times  when  it  was  in  use  in  erection. 

Mr.  HoLOATE. — ^Would  it  also  show  the  position  in  elevation  of  the  anchor  end 
post,  and  the  main  post? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^From  time  to  time  that  would  be  shown? 

Mr.  CuDWORTH. — ^Yes. 

Mr.  HoLGATE. — Oh,  by  the  way,  you  are  a  graduate  and  a  civil  engineer? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE.— What  school? 

Mr.  CuDWORTH. — Thayer's  school,  in  connection  with  Dartmouth  College. 

The  witness  retired. 

Norman  RMoLube,  recalled  :— 

Mr.  HoLGATE. — What  is  your  position,  Mr.  McLure,  in  regard  to  the  Quebec 
bridge? 

Mr.  MoClure. — ^I  was  inspecting  engineer. 

Mr.  Holgate. — ^By  whom  were  you  appointed? 

Mr.  MoLuRE. — ^By  Mr.  Theodore  Cooper,  with  the  approval  of  Mr.  Hoare. 

Mr.  HoLGAT^. — ^Is  that  appointment  in  writing? 

Mr.  MoLuRE. — ^No,  sir. 

Mr.  Holgate. — ^Was  the  approval  in  writing? 

Mr.  MoLuRE. — ^I  believe  not,  alth'ough  I  believe  there  was  some  corre6X)ondence. 

Mr.  Holgate. — Did  any  of  that  correspondence  come  to  you? 

Mr.  MoLuRE. — ^No,  sir.  • 

Mr.  Holgate. — ^When  were  you  appointed? 

Mr.  McLuRE. — ^I  started  my  duties  on  April  10,  1906;  I  do  not  remember  the 
exact  date  of  appointment,  it  would  be  before  that. 

Mr.  Holgate. — ^What  were  your  duties? 

Mr.  McLuRE. — ^In  the  first  place  I  was  sent  to  the  shops  at  PhoenizviUe,  to  assist 
the  shop  inspector  xmtil  the  erection  started,  and  there,  too,  I  familiarized  myself  with 
the  details  of  the  work.  After  that  I  had  written  instructions  from  Mr.  Cooper  as  to 
my  duties. 

Mr.  Holgate. — ^You  have? 

Mr.  MoLuRE. — ^Yes,  sir. 

Mr.  Holgate. — ^Have  you  got  them  with  you? 

Mr.  MoLuRE. — ^Yes,  sir. 

(Document  produced.) 

Mr.  Holgate. — Will  you  read  that  letter  out,  Mr.  McLure,  starting  with  ike  date  t 
First  of  all,  this  is  what,  a  letter  of  instructions  from  Mr.  Cooper  to  yourself? 

Mr.  MoLuRE. — ^Yes,  sir. 

(Beading) : — 

'  August  26,  1906. 

*  You  will  proceed  to  Quebec  and  report  to  the  chief  engineer,  Mr.  E.  A.  Hoare» 
'You  will  act  in  unison  with  the  assistant  engineer  of  the  Phosniz  Bridge  Com- 
pany in  all  matters  of  the  erection. 

'Make  periodical  inspection  of  the  false  work  and  plant. 
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*  Watch  the  methods  of  handling  and  hoisting  all  the  pieces  to  see  that  no  risks 
of  loss  or  injury  to  the  memhers  are  taken  during  these  operations. 

*  You  will  check  with  him  all  measurements  and  lines. 

'You  will  see  that  the  work  as  erected,  is  made  secure  before  the  next  step  is 

'  See  that  the  bed  plates  are  exactly  located  and  bedded  according  to  the  require- 
ments. 

'  Beport  to  me  once  a  week  the  progress  and  condition  of  the  work.  If  any  un- 
foreseen difficulties  occur  in  the  operations  describe  the  same  clearly  so  that  I  can 
keep  in  touch  with  the  work. 

'You  will  watch  during  the  various  conditions  of  the  erection  the  changing 
cambers  and  opening  and  closing  of  the  joints.  While  these  changing  joints  are  to 
be  made  secure,  temporarily  you  will  not  permit  them  to  be  riveted  until  in  proper 
condition.- 

*  You  will  carry  out  such  other  instructions  as  may  be  given  you  by  the  diief 
engineer. 

*  You  will  keep  an  office  diary  of  the  work  done  each  day,  and  note  therein  any 
I>oints  of  special  interest 

THEODOKE  OOOPEK.* 

Mr.  HoLGATE. — These  r^;K>rts,  were  they  duly  madet 

Mr.  McLuBE.— Yes. 

Mr.  HoLGATE. — On  a  proper  form? 

Mr.  MoLuBB.— The  weekly  reports? 

Mr.  HoLQATE. — Yes? 

Mr.  McLuBE. — ^No,  just  by  letter. 

Mr.  HoLGATE. — ^Have  you  copies  of  these? 

Mr.  MoLuBE.— Yes. 

Mr.  HoLGATE. — Just  make  a  note  to  get  these  reports  together. 

Mr.  MoLuBE. — ^Th^y  are  all  in  one  letter  book. 

Mr.  HoLGATE. — ^Make  a  note  of  the  letter  book,  then.  It  will  appear  from  that 
letter  of  Mr.  Cooper's  that  you  might,  from  time  to  time,  receive  instructions  from 
Mr.  Hoare? 

Mr.  MoLuBE.— Yes,  sir. 

Mr.  HoLGATB.— Did  you? 

Mr.  McLuBE. — ^Not  in  writing. 

Mr.  HoLGATE. — No  instructions  in  writing? 

Mr.  MoLuBE. — ^No,  sir,  all  verbal. 

Mr.  HoLGATE. — ^When  instructions  of  a  verbal  nature  would  be  given  by  Mr. 
Hoare,  would  these  be  noted  in  your  diary? 

Mr.  MoLuBE^ — ^I  do  not  think  so. 

Mr.  HoLOATB.— What  would  your  diary  consist  of? 

Mr.  McLuBE. — Just  the  material  erected  each  day  and  any  unusual  point  that 
might  turn  up. 

Mr.  HoLGATE. — ^Would  it  indicate  Mr.  Hoare's  presence  on  the  work? 

Mr.  MoLuBE. — ^No,  sir;  it  might  in  a  few  instances,  but  not  every  time. 

Mr.  HoLGATE. — To  whom  did  you  consider  yourself  directly  responsible  on  the 
work? 

Mr.  MoLuBE. — ^To  Mr.  Cooper  and  Mr.  Hoare  jointly. 

Mr.  HoLGATE. — ^Was  there  any  precedence?  Did  Mr.  Cooper  dominate  any  more 
than  Mr.  Hoare,  or  vice  versa? 

Mr.  McLuBE. — ^I  never  had  any  occasion  to  bring  that  question  up. 

Mr.  HoLGATE. — ^In  case  of  difficulties  arising,  whose  opinion  or  judgment  did  you 
rely  upon? 

Mr.  MoLuBE. — ^I  would  have  relied  upon  Mr.  Cooper,  as  he  was  a  specialist. 
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Mr.  HoLQATB. — ^Did  you  ever  have  occasion  to  consult  Mr.  Cooper  on  matters 
that  you  did  not  consult  Mr.  Hoare  upon? 

Mr.  MoLuRB. — ^Never  on  matters  that  I  did  not  notify  Mr.  Hoare  about  at 
the  same  time. 

Mr.  HoLGATE. — ^When  Mr.  Hoare  was  notified  of  these  matters  did  he  deal  with 
them  himself  or  did  he  submit  them  to  Mr.  Cooper. 

Mr.  MoLuRE. — ^Not  if  I  told  him  that  I  had  referred  them  to  Mr.  Cooper  also. 
He  relied  upon  Mr.  Cooper's  decision. 

Mr.  HoLGATE. — What  matters  did  Mr.  Hoare  deal  witht 

Mr.  McLuRE. — ^As  far  as  I  was  concerned  principally  with  the  monthly  estimates 
of  the  material  erected. 

Mr.  HoLGATB. — Did  you  make  these  returns  to  Mr.  Cooper? 

Mr.  MoLuRB. — ^Estimates  of  material  erected? 

Mr.  HoLGATE. — ^Yes? 

Mr.  McLuRE. — ^No,  sir;  I  made  them  direct  to  Mr.  Hoare. 

Mr.  HoLGATE. — ^Mr.  McLure,  you  might  give  us  an  idea  of  the  routine  of  your 
monthly  work,  embracing  your  various  duties.  Trace  out,  for  instance,  the  arrival  of 
material  and  its  progress. 

Mr.  MoLuRE. — Our  months  were  so  diflEerent  and  irregular  that  it  is  pretty  hard 
to  compare  one  with  another. 

Mr.  HoLGATE. — Take  it  consecutively  irom,  say,  the  arrival  of  material  on  ears 
at  the  site  forward  to  its  destination  at  the  bridge. 

Mr.  MoLuRE. — On  its  arrival  at  the  bridge  I  always  made  it  a  point  to  look  every 
piece  over  thoroughly  before  being  erected,  to  see  if  I  could  find  anything  wrong 
with  it. 

Mr.  HoLQATE. — ^In  what  way  did  you  check  that? 

Mr.  MoLuRE.— By  eye. 

Mr.  HoLGATE.— Yes? 

Mr.  MoLuRE. — ^And  in  the  case  of  pins,  by  measurement  and  spacing  of  eye  bars 
by  measurement.  I  watched  the  attachment  of  the  erection  appliances  and  the  handl- 
ing of  all  the  pieces  while  being  erected  to  see  that  no  injury  was  by  any  chance  done 
to  them.    I  watched  the  driving  of  all  pins  and  the  making  of  every  connection. 

Prof.  Oalbraith. — ^You  saw  that  the  men  followed  the  blue  printed  instructions? 

Mr.  MoLuRE. — ^Yes,  sir,  I  made  myself  satisfied  that  they  did. 

Prof.  Kerry. — ^You  had  copies  of  all  these  instructions? 

Mr.  MgLure. — Of  practically  alL 

Prof.  Kerry. — ^Which  were  given  you  by ? 

Mr.  MoLuRE. — ^Which  were  furnished  me  by  the  Phoenix  Bridge  Company, 

Prof.  Kerry. — ^Through  Mr.  Yenser? 

Mr.  McLuRE. — Sometimes  and  sometimes  direct. 

Mr.  Kerry. — From  the  office? 

Mr.  MoLure. — ^From  Phoenixville. 

Mr.  HoLGATE. — In  your  inspection  of  material  had  you  the  right  to  reject  it? 

Mr.  McLuRB. — ^In  the  event  of  damage? 

Mr.  HoLGATE. — ^In  the  event  of  anything  being  incorrect  or  not  suitable  for  the 
work. 

Mr.  McLuRE. — ^Not  before  reporting  it  to  Mr.  Hoare. 

Mr.  HoLGATE. — ^YoTir  process  then  would  be,  if  you  found  anything  of  that  nature, 
to  report  it  to  Mr.  Hoare? 

Mr.  MoLuRB. — ^Yes. 

Mr.  HoLGATE. — ^Would  he  decide? 

Mr.  MoLuRB. — ^I  do  not  know.    That  is  for  him  to  say, 

Mr.  Kerry. — ^Were  there  specific  cases  in  which  it  did  happen? 

Mr.  MoLuRE. — ^No,  sir,  we  never  had  occasion  to  reject  anything  on  the  erection. 

Prof.  Kerry. — All  the  material  that  came  down  was  satisfactory  and  was  erected! 
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Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^You  never  had  occasion  to  send  a  piece  back  from  the  bridge? 

Str.  McLuRE. — ^Never. 

Mr.  HoLGATE. — ^Were  these  inspections  here  made  at  the  bridge  when  the  Phoenix 
Bridge  Company  brought  the  material  np  for  erection,  or  were  they  made  in  the  yard  t 

Mr.  MoLuRE. — At  the  bridge — on  the  cars  on  the  bridge. 

Mr.  HoLQATE. — On  the  erection  cars? 

Mr.  MoLuRB.— Yes,  sir. 

Mr.  HoLGATE. — There  was  no  inspection  previously  on  your  part? 

Mr.  McLuRE. — Occasionally  there  was  in  the  storage  yard. 

Prof.  Kerry. — Under  what  circumstances? 

Mr.  MoLure. — ^I  made  frequent  visits  to  the  storage  yard  just  to  look  the  metal 
over — ^not  for  any  specific  purpose. 

Mr.  Holgate. — ^Your  duties  then  did  not  extend  to  the  material  in  the  storage 
yard? 

Mr.  McLuRE. — ^No,  sir. 

Mr.  Holgate. — ^Who,  representing  the  Quebec  Bridge  Company,  would  have  duties 
extending  there? 

Mr.  MoLuRE. — ^Mr.  Kinloch,  I  should  think. 

Mr.  Holgate. — ^Who  is  Mr.  Kinloch? 

Mr.  McLuRE. — ^Inspector. 

Mr.  Holgate. — ^Whose  inspector? 

Mr.  MoLuRE. — ^Mr.  Hoare's. 

Mr.  Holgate. — ^Whose  directions  did  he  come  under? 

Mr.  MoLure. — Mr.  Hoare's. 

Mr.  Holgate. — ^Is  he  under  you  in  any  way? 

Mr.  McLuRE. — Not  in  any  way. 

Mr.  Holgate. — ^You  kept  a  diary,  Mr.  McLure? 

Mr.  McLuRE. — Yes,  sir. 

Mr.  Holgate. — And  you  made  these  periodical  reports? 

Mr.  MoLuRE.— Yes,  sir. 

Mr.  Holgate. — ^You  have  all  these? 

Mr.  McLure. — ^Yes. 

Mr.  Holgate. — ^Have  you  any  further  details  of  the  progress  of  the  work  on  record  ? 
For  instance,  take  the  case — I  only  mention  it  as  an  instance  showing  what  I  mean — 
of  the  assembling  of  joints,  the  riveting  of  joints  and  their  condition? 

Mr.  MoLure. — ^You  mean  in  the  erection? 

Mr.  Holgate.— Yes,  their  condition  from  time  to  time  and  up  to  August  29. 

Mr.  MoLuRE. — ^I  have  some  records  in  field  notebooks,  outside  of  the  diary. 

Mr.  Holgate. — ^You  might  look  these  up,  Mr.  ifcLure.    We  will  want  these  later. 

Mr.  MoLuRB. — ^Do  you  want  the  diary,  too  ? 

Mr.  Holgate. — ^Yes.  And  if  you  have  any  photographs  of  various  points  that 
would  explain  anything  in  the  reports  or  the  diary  I  wish  you  would  look  them  up,  tooy 
and  let  us  have  them  altogether? 

Mr.  MoLure. — ^All  right. 

Prof.  Kerry. — ^Had  you  any  regular  method  of  recording  progress,  Mr.  McLure, 
in  the  sense  of  recording  when  each  member  was  placed  and  when  each  connection 
was  complete? 

Mr.  MoLure. — I  have  diagrams  showing  the  date  when  each  main  member  was 
erected,  and  I  incorporated  in  my  weekly  reports  to  Mr.  Cooper  a  diagram  showing  the 
condition  of  the  erection.    That  wijl  be  with  my  reports. 

Prof.  Kerry. — ^But  in  regard  to  the  details  as  to  the  connection? 

Mr.  MoLure.— As  to  the  bolting? 

Prof.  Kerry. — ^Yes,  the  bolting  and  riveting. 

Mr.  McLuRE. — No,  I  have  not  any  detailed  reports  on  that.  ^  t 
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Prof.  Kbbby. — ^You  have  no  record  of  progress? 

Mr.  MoLuBB.— No,  sir. 

Prof.  £[errt. — ^You  stayed  here  all  through  the  year,  Mr.  McLure? 

Mr.  MoLuBB. — Only  during  the  erection. 

Prof.  £[brbt. — ^What  would  you  be  doing  in  the  balance  of  the  year? 

Mr.  MoLuRB. — ^I  would  be  in  Phoenixville  helping  the  shop  inspectors. 

Prof.  KsRBT. — ^Inspecting  the  material  in  its  preparation? 

Mr.  MoLuBE. — ^Yes,  sir. 

Prof.  Kerry. — ^Have  you  any  other  records  of  any  kind  that  we  have  not  heard  of, 
Mr.  McLure,  in  the  way  of  technical  records  bearing  on  the  work,  such,  for  example 
as  wind  and  deflection  records  or  anything  of  that  kind  ? 

Mr.  MoLuRE. — ^Th^  will  all  be  incorporated  either  in  my  diary  or  in  my  field 
notes,  both  of  which  I  have  noted  here. 

Prof.  Kerry. — ^They  are  not  kept  as  a  separate  record? 

Mr.  MoLuRB. — ^No,  sir. 

Prof.  QALBRArrn. — ^Have  you  a  record  of  all  the  movements  made  by  the  bridge 
after  the  erection  of  each  part  or,  say,  at  stated  intervals,  the  general  movements  that 
are  made  in  the  construction  of  the  bridge? 

Mr.  MoLuRB. — ^Yes,  sir. 

Prof.  Galbraith. — ^You  have  that  complete? 

Mr.  MoLuRE. — ^Yes. 

Prof.  Galbraith. — The  time,  temperature,  wind  stress,  condition  of  the  joints 
and  everything  else? 

Mr.  MoLuRE. — ^Yes.    I  have  it  complete,  but  it  is  in  my  notes. 

Prof.  GALBRAfTH. — ^It  Can  be  worked  out  from  your  notes? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Galbraith. — ^You  can  answer  questions  on  any  of  these  points? 

Mr.  MoLuRE. — ^Yes. 

Prof.  Kerry. — ^Is  that  information  that  Prof.  Gklbraith  has  spoken  of  condensed 
to  any  extent  in  your  reports? 

Mr.  MoLuRE. — ^Yes. 

Mr.  HoLGATE. — To  what  extent,  if  at  all,  did  you  check  up  the  work  of  Mr. 
Cudworth  and  Mr.  Birks? 

Mr.  McLuRE. — ^Mr.  Cudworth  and  I  usually  worked  together.  We  helped  each 
other.    We  get  the  same  information  at  the  same  time. 

Prof.  Kerry. — ^In  the  question  of  levels,  for  example,  just  as  an  instance,  would 
they  be  taken  once  or  taken  twice? 

Mr.  MgLure. — Taken  once. 

Prof.  Kerry. — One  man  observing  it? 

Mr.  McLuRE. — One  man  observing  it. 

Prof.  Galbraith. — ^It  would  be  taken  by  the  two  of  you? 

Mr.  MoLuRE. — ^Yes,  we  worked  together. 

Prof.  Kerry. — ^It  really  would  not  be  a  check? 

Mr.  MoLuRE. — ^No. 

Prof.  Kerry. — Two  men  worked  together? 

Mr.  MoLuRB.— Yes* 

Prof.  E^ERRY. — One  man  with  the  rod  and  the  other  with  the  level? 

Mr.  MoLuRB. — ^Yee. 

Mr.  HoLGATE. — ^Was  there  any  checking  on  your  part? 

Mr.  MoLuRB. — Of  the  levels? 

Mr.  HoLGATB.— Yes. 

Prof.  Kerry.— Independently  of  the  work  of  Mr.  Cudworth? 

Mr.  MoLuRB. — ^In  a  few  instances. 

Mr.  HoLGATB. — ^How  did  you  find  that  checking?    Do  you  recollect  an  instance? 

Mr.  MoLuBE.— I  do  not  just  remember  now. 
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Prof.  Galbbaith. — ^Did  you  make  these  checks  together  or  did  you  do  it  your- 
self!   Was  Mr.  Cudworth  with  you  repeating  the  work  of  checking? 

Mr.  McLtJBE. — ^No,  not  at  any  time  that  I  would  consider  it  a  check. 

Prof.  Kerry. — ^Will  you  run  over  briefly,  your  general  experience,  Mr.  McLure, 
please,  and  where  you  graduated? 

l£r.  MoLuBE. — I  graduated  at  Princeton  University.  I  executed  dock  work  for 
the  Pennsylvania  railroad,  ran  profile  for  the  Pennsylvania  railroad  as  chainman  and 
rodman,  instrument  man  on  the  Baltimore  &  Ohio  railroad  and  in  the  divisional  engi- 
neer's ofSce  with  the  Erie  railroad,  and  inspector  of  bridges  for  the  New  York,  On- 
tario &  Western  railway. 

Prof.  Kerry. — That  is  part  of  the  maintenance  of  way  of  the  railway! 

Mr.  McLuRE. — ^Yes,  sir;  maintenance  of  way  and  construction,  both  in  the  same 
department. 

Prof.  Kerry. — Any  structures  of  importance? 

Mr.  MoLuRE. — The  principal  structures  were  long  viaducts. 

Prof.  Kerry. — ^You  might  give  the  stenographer  the  dates  of  your  whole  connec- 
tion— ^the  dates  of  your  graduation  and  so  on. 

Mr.  McLuRE. — Graduated  1904;  Pennsylvania  railroad  1901;  Baltimore  &  Ohio 
1902;  Erie  1903;  Ontario  &  Western  1904-6. 

Mr.  HoLGATE. — ^You  said  you  graduated  when? 

Mr.  MoLuRE.— 1904.    This  is  summer  work. 

Mr.  HoLGATE. — In  what  capacities  were  you  on  these  works,  Mr.  McLure? 

Mr.  McLuRE. — I  started  in  as  chainman  on  the  Pennsylvania  railroad  and  got 
to  be  inspector.  At  the  end  of  my  work  I  was  inspecting  construction.  On  the 
Baltimore  &  Ohio  I  was  instrument  man,  on  the  Erie  in  the  same  capacity,  and  on 
the  Ontario  &  Western,  inspector  of  bridges. 

Mr.  HoLGATE. — ^In  responsible  charge  of  these  bridges? 

Mr.  McLuRE. — ^Yes,  sir;  both  old  structures  and  new  structures. 

Mr.  HoLGATE. — How  do  you  mean  about  that  responsible  charge,  Mr.  McLure? 

Mr.  MoLuRE. — I  was  responsible  to  the  engineer  of  maintenance  of  way. 

Mr.  HoLGATE. — ^Were  you  in  responsible  charge  of  the  Quebec  bridge? 

Mr.  McLuRE. — ^What  do  you  mean  by  responsible  charge? 

Mr.  HoLGATE. — ^What  is  your  official  designation? 

Mr.  MoLuRE. — ^Aa  I  understand  it,  it  was  inspecting  engineer;  that  is  what  I  was 
on  the  roll  as. 

Mr.  HoLOATE. — ^Li  the  event  of  necessity  arising,  which  it  did  not,  who  could 
dismiss  you? 

Mr.  MoLuRB. — Either  Mr.  Hoare  or  Mr.  Cooper,  I  should  think. 

Mr.  HoLGATE. — ^Either  one  or  the  other? 

Mr.  MoLuRE. — ^I  should  think  so.  I  do  not  like  to  state  personally.  I  know  Mr. 
Cooper  could. 

Mr.  HoLGATE. — ^You  know  that  Mr.  Cooper  could? 

Mr.  McLuBB. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Are  you  sure  tiiiat  Mr.  Hoare  could  not? 

Mr.  McLuBE. — ^No,  sir. 

Mr.  HoLOATE. — ^Were  you  doubtful? 

Mr.  McLuBB. — That  is  rather  an  embarrassing  question. 

Prof.  Kebry. — ^You  were  paid  by  the  Quebec  Bridge  Company? 

Mr.  MoLuRE. — ^By  the  Qud>ec  Bridge  Company? 

Prof.  Kerry. — Not  by  Mr.  Cooper. 

Mr.  MoLuBB.— No,  sir. 

Prof.  Galbbatth. — ^You  were  paid  by  the  Quebec  Bridge  Company? 

Mr.  MoLuBB. — ^Yes,  sir;  so  was  Mr.  Cooper. 

Mr.  HoLGATE. — ^Do  you  feel  that  you  would  like  to  explain  anything  in  regard  to 
what  you  have  said,  Mr.  McLure,  that  would  make  it  clearer  ? 
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Mr.  MoLuRE. — ^I  do  not  think  of  anything  just  now  unless  there  are  some  points 
you  would  like  to  have  explained. 

Mr.  HoLOATE. — ^I  do  not  think  so.  I  thought  that  perhaps  from  your  own  point 
of  view  you  might  like  to  say  something.  If  you  would  he  good  enough  to  get  to- 
gether those  things 

Mr.  MoLuBB. — ^Yes,  I  have  a  memorandum  down  here.  I  will  hring  everything 
together.  ^ 

Witness  retired. 

Ephraim  Bobert  Kinloch,  sworn. 

l£r.  HoLpATE. — What  is  your  i)08ition,  Mr.  Kinloch? 

Mr.  Kinloch. — ^Inspector. 

Mr.  HoLGATE. — Inspector  of  what? 

Mr.  KiNLOOH. — ^According  to  my  instructions  from  Mr.  Hoare,  workmanship  and 
general  erection  inspector. 

Mr.  HoLOATE. — By.  whom  were  you  employed? 

Mr.  KiNLOOH. — ^Mr.  Hoare. 

Mr.  HoLOATE. — ^And  to  whom  do  you  report? 

Mr.  KiNLOOH. — ^I  make  no  written  reports.    I  report  verhally  to  Mr.  Hoare. 

Mr.  HoLGATE. — ^Was  there  any  one  on  the  work  that  you  took  instructions  from? 

Mr.  KiNLOOH. — ^No,  sir.  I  say  that  advisedly.  If  anything  turned  up  in  the 
engineering  line  I  had  orders  to  consult  with  Mr.  McLure  in  regard  to  what  to  do 
with  it.  That  is  outside  of  workmanship.  If  I  would  find  anything  that  did  not  suit 
me  in  the  line  of  the  work,  I  took  it  up  with  Mr.  McLure. 

Mr.  HoLGATE. — ^When  were  you  appointed  ? 

Mr.  Kinloch. — ^I  have  been  twice  on  the  one  job.  I  was  on  the  approach  spans 
and  then  I  was  off  and  on  again.  I  first  came  here  for  the  Pittsburg  Testing  and 
Laboratory  Company  from  Chicago,  on  the  approach  spans  on  the  south  shore,  and 
when  I  left,  Mr.  Hoare  asked  me  if  I  would  come  back  for  the  big  spans.  We  had 
some  conversation  on  it  and  I  told  him  that  I  would  be  glad  to  come  back  if  I  was 
not  tied  up  some  place  eke.    That  was  in  1903. 

Prof.  IGalbraith. — That  was  the  last  time,  was  it  ? 

Mr.  Kinloch. — No,  the  first.  We  had  some  correspondence.  I  wrote  to  him; 
from  1904  to  1906  I  was  in  Omaha,  Nebraska — and  he  said  that  he  would  hold  a 
position  open  for  me.  When  I  finished  in  Omaha  I  wrote  to  him  again  and  he  sent  for 
me  to  come  on.  I  think  that  was  in  June.  I  arrived  here  Dominion  Day,  I  think — 
I  have  a  diary  of  it — ^but  it  was  either  Dominion  Day,  or  a  matter  of  a  day  or  two— 
I  haven't  it  in  mind — ^in  1906. 

Mr.  HoLGATE. — ^What  was  the  condition  of  the  work  then? 

Mr.  E[iNL00H. — ^They  were  just  tipping  out  the  jib  on  the  traveller  and  there  was 
a  lot  of  wooden  false  work.    Th^  had  not  started  to  raise  any  iron  or  steeL 

Mr.  HoLGATE. — ^You  were  there  practically  during  the  erection  of  the  anchor 
span? 

Mr.  Kinloch. — ^Yes,  sir,  entirely. 

Prof.  Kerrt. — And  you  were  previously  there  as  inspector  representing  the  In- 
spection Company  on  the  erection  of  the  fixed  span? 

Mr.  Kinloch. — ^The  approadi  span.  _ 

Prof.  Qalbraith. — ^Were  you  employed  by  the  inspection  company  or  Mr.  Hoare  ? 

Mr.  Kinloch.— At  that  time  I  was. 

Prof.  Galbraith. — ^What  did  you  call  that  company, 

Mr,  Kinloch. — The  Pittsburg  Testing  and  Laboratory  Company;  it  has  another 
name  in  this  country,  I  guess. 

Prof.  GALBRAirH. — ^From  Chicago? 

Mr.  Kinloch. — ^Pittsburg. 
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Prof.  Galbraith. — I  tkought  you  said  Chicago? 

Mr.  KiNLOOH. — Th^  have  offices  all  over.  I  ivas  working  out  of  the  Chicago 
office  when  I  was  ordered  here. 

Mr.  HoLGATE. — ^Let  us  understand  clearly,  Mr.  Kinloch,  what  you  understood 
your  duties  to  be  and  as  you  carried  them  out.  Begin  with  the  arrival  of  the  con- 
struction material  and  go  right  on. 

Mr.  Kinloch. — ^Well,  I  was  supposed  to  see  that  the  iron  was  in  good  s^pe  before 
it  went  into  the  bridge. 

Mr.  HoLGATB. — ^Where? 

Mr.  Kinloch. — ^Whenever  I  got  a  chance  to  inspect  it.  As  a  general  thing  I  got 
it  on  the  bridge. 

Mr.  HoLGATE. — ^What  was  your  system? 

Mr.  Kinloch. — ^My  system  was  when  a  car  came  in  there  to  get  on  the  car. 

Mr.  HoLQATB. — That  ia  a  car  from  the  railway  ddivering  the  material? 

Mr.  EiNLOOH. — "So,  the  car  from  the  storage  yard.  That  is  most  of  it;  eome  of 
it  we  got  over  in  the  storage  yard  and  before  it  was  off  the  car,  and  some  we  got  in 
a  pile  in  the  storage  yard,  lliere  was  no  general 'inspection  over  there,  but  in  case 
we  discovered  some  little  tiling  working  one  way  we  went  over  to  the  storage  yard  to 
see  if  there  was  anything  more  of  the  same  kind,  regarding  the  painting  and  one  thing 
and  another  in  that  way.  # 

Mr.  HoLQATE. — ^Tou  never  went  over  to  the  storage  yard  except  under  those  con- 
ditions t 

Mr.  Kinloch. — ^No.  At  first  when  I  did  not  have  anything  to  do  I  put  in  pretty 
nearly  all  the  time  over  in  the  yard  familiarizing  myself  with  the  different  pieces. 

Mr.  HoLOATE. — ^It  was  not  part  of  your  duty  to  make  any  inspection  in  the  stor- 
age yard, 

Mr.  Kinloch. — ^No,  sir,  I  did  noU  consider  it  as  such. 

Mr.  HoLGATE. — ^And  you  did  not  do  it? 

Mr.  Kinloch. — ^No,  sir. 

Mr.  HoLGATE. — Then  where  did  your  inspection  begin  ? 

Mr.  Kinloch. — ^It  began  before  the  iron  got  into  the  bridge. 

Mr.  HoLGATE. — On  delivery  cars  from  the  storage  yard? 

Mr.  Kinloch. — ^Mostly;  yes,  sir. 

Mr.  HoLGATE. — ^And  hotw  was  that  inspection  made  ? 

Mr.  Kinloch. — ^When  a  piece  came  in  I  got  up  and  looked  at  it  to  see  if  it  was 
straight  and  no  bent  members  in  it.  I  did  not  check  it  up  by  measurement  to  see  if 
it  complied  with  tiie  plans  but  I  gave  it  a  general  inspection  for  workmanship  and 
to  see  that  it  had  not  been  damaged  any  since  it  left  the  other  inspector. 

Mr.  HoLGATB.— Where  was  he  ? 

Mr.  Kinloch. — At  Phcenixville,  I  suppose. 

Mr.  HoLGATE. — ^What  marks  would  you  recognize  to  show  you  that  it  had  gone 
through  that  inspector's  hands  ? 

Mr.  Kinloch. — ^A  big  letter  *  Q '  with  a  stamp  in  the  centre  of  it — *  Q  B.' 

Mr.  HoLGATE. — And  if  you  did  not  see  that  you  would  not  pass  the  piece  ? 

Mr.  Kinloch. — If  I  did  not  see  that  I  would  just  simply  look  at  it  and  see  tiiat 
it  was  all  right 

Mr.  HoLGATE. — ^Were  these  marks  on  every  piece  ? 

Mr.  Kinloch. — ^I  could  not  swear  they  were. 

Prof.  Qalbraith. — Then  a  piece  might  have  been  passed  without  that  mark  on, 
as  far  as  you  know  t 

Mr.  Kinloch. — ^It  might  have  passed  him  without  that  mark  on,  yes.  I  never 
looked  for  the  mark  on  every  piece. 

Mr.  Holgate. — Did  you  mark  them  yourself  ? 

Mr.  Kinloch. — ^Not  unless  there  was  something  wrong  with  tiiem. 

Mr.  Holgate. — ^Was  there  any  report  sent  up  from  the  inspector's  saying^that  tins 
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Mr.  Kjnloch. — To  me?  •  . 

Mr.  HoLGATE. — ^EEad  any  report  reached  you  throufi^  any  channel  at  all  sayingr 
that  the  various  parts  had  been  inspected  and  passed  by  the  inspectors  at  Phcsnixvillef 

Mr.  KiNLOOH. — ^No. 

Prof.  Kerry. — ^In  case  a  member  had  something  wrong  (with  it,  what  was  your 
procedure  f 

Mr.  KiNLOCH. — ^It  depends  on  what  it  was.  A  bent  angle,  or  something  like 
that;  I  simply  marked  it  to  be  straightened  or  cut  off.  I  never  found  anything  but 
simply  some  trifling  thing  like  that. 

Prof.  Galbratth. — ^You  wrote  your  direction  on  the  piece,  did  you  f 

Mr.  KiNLOOH. — ^Yes.  I  examined  the  joints  to  see  tiiat  they  were  clear  of  rust 
and  stuff  like  that  or  anything  that  was  liable  to  be  in  them  so  that  when  they  went 
to  make  them  they  could  not  pull  them  in.  In  tiie  case  of  bars  I  measured  the  bars 
to  see  that  they  were  the  right  bars  and  that  they  were  painted  before  assembling.  I 
also  examined  any  piece  that  went  in  an  inaccessible  place  to  see  that  it  was  painted 
because  it  could  not  be  painted  after  it  was  up.  I  made  a  general  all  round  inspec- 
tion to  see  that  every  thing  was  in'  good  workmanlike  shape. 

Mr.  HoLGATE. — ^In  detail,  now,  on  the  inspection,  what  about  the  inspection  and 
the  placing  of  members  and  their  connections,  riveting  and  bolting  and  things  of  that 
nature  i  Just  give  us  clearly  how  you  proceeded  with  the  iwork  and  what  was  your 
system  of  inspection. 

Mr.  KiNLOCH. — I  do  not  just  get  your  meaning,  Mr.  Holgate. 

Mr.  Holgate. — Did  you  have  a  specification  or  definite  instructions  to  guide  you 
in  your  inspection,  and  did  you  carry  out  your  inspection  up  to  these  instructions  f 

Mr.  KiNLOOH. — ^I  have  a  copy  of  a  little  pamphlet  from  the  Phoenix  Company 
giving  the  method  of  erection. 

Mr.  Holgate. — ^Have  you  that  now  ?  • 

Mr.  KiNLOCH.— No,  I  haven't  it  here. 

Mr.  Holgate. — ^Would  you  recognize  it  if  you  saw  it  t 

Mr.  KiNLOCH. — ^Yes,  sir. 

(Mr.  Deans  handed  to  the  chairman  a  number  of  small  blue  prints  fastened 
together.) 

Mr.  Holgate. — ^Have  you  your  own  copy,  Mr.  Kinloch  f 

Mr.  KiNLOCH. — ^Yes,  sir.    I  have  not  this  in  full.    It  is  one  similar  to  it. 

Mr.  Holgate. — ^But  you  have  your  own  copy  and  can  produce  it  t 

Mr.  KiNLOOH. — ^Yes. 

Mr.  Holgate. — ^It  is  generally  in  this  form,  but  you  do  not  know  that  it  is  the 
same  9 

Mr.  KiNLOCH. — ^I  am  just  shy  some  pages;  that  is  all. 

Mr.  Holgate. — ^You  can  produce  your  own  copy  ? 

Mr.  KiNLOOH. — ^Yes. 

Mr.  Kerry. — ^You  inspected  the  workmanship  on  the  joints,  as  it  were,  put  in  on 
the  bridge  in  detail,  Mr.  Kinloch  ? 

Mr.  KiNLOOH. — ^You  mean  when  they  were  riveted? 

Prof.  Kerry.— Yes? 

Mr.  KiNLOCH. — There  was  no  riveting  done  on  the  joints  until  a  long  time  after 
they  were  put  in? 

Prof.  Kerry. — ^The  joints  were  just  bolted  and  let  stay? 

Mr.  KiNLOOH. — ^Yes,  sir.  With  the  peculiar  method  of  erection  th^  had  here  they 
could  not  do  it  otherwise.    The  holes  did  not  come  good. 

Prof.  Kerry. — ^You  checked  up  the  temporary  fastenings  which  could  not  be 
riveted? 

Mr.  KiNLOCH. — ^Yes. 

Prof.  Kerry.— To  see ? 

Mr.  KiNLOCH. — ^To  see  that  they  were  safe. 
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Prof.  Kerry.— Sufficiently  bolted? 

Mr.  KiNLOOH.— Yes. 

Prof.  Kerry. — ^You  were  guided  in  that  by  the  instructions  of  the  Phoenix  Bridge 
Company  t 

Mr.  KiNLOCH. — ^I 

Prof.  Kerry. — ^How  did  you  determine  whether  a  joint  was  sufficiently  bolted? 

Mr.  KiNLOOH. — ^By  the  instructions  of  the  Phoenix  Bridge  Company  and  by  my 
own  experience. 

Prof.  Galbraith. — ^Would  you  fill  all  the  holes  with  yoxir  bolts  that  could  be  filled 
at  the  time? 

Mr.  KiNLOOH. — ^We  filled  them  all  before  we  got  the  maximum  weight  they  were 
to  get. 

Prof.  Galbraith. — ^In  any  particular  state  wete  all  the  holes  that  possibly  could 
be  filled  with  the  bolts  you  had,  filled?  Of  course,  that  is  a  matter  that  I  had  better 
I)erhai>s  avoid  at  present. 

Mr.  KiNLOOH. — The  chord  joints  were  filled  with  what  sizes  of  bolts  they  could 
get  in. 

Prof.  Galbratth. — ^All  the  chord  joints  were  filled? 

Mr.  KiNLOOH. — ^Yes,  practically. 

Prof.  Galbraith. — ^Where  they  overlapped,  assuming  U^at  you  had  no  bolts  small 
enough,  these  were  necessarily  left  out? 

Mr.  KmiiOOH. — ^I  do  not  think  that  there  were  any  left  out.  Thrty  had  bolts  down 
as  small  as  five-eighths. 

Prof.  Kerry. — The  joints  were  completely  bolted? 

Mr.  KiNLOOH. — ^Practically  so.  There  might  be  20  or  30  bults  out  of  a  joint  where 
there  were  400. 

Mr.  HoLQATE. — ^What  jurisdiction  had  you  over  the  men  who  were  actually  doing 
the  work? 

Mr.  KiNLOOH. — ^Mr.  Holgate,  I  do  not  know  as  I  had  any,  but  if  I  found  a  man 
doing  anything  wrong  I  stopped  him.  I  do  not  know  where  I  got  that  authority  to 
do  that  any  more  than  any  inspector  would  have.  No  one  told  me  I  could,  but  I  simply 
did  it,  and  if  he  would  not  stop  1  took  it  to  the  foreman,  and  I  never  had  to  do  any 
more  than  that. 

Mr.  HoLQATB. — ^But  you  had  not  definite  instructions  to  guido  you  in  a  case  of 
that  kind? 

Mr.  KiNLOOH. — ^No,  I  did  not  think  any  were  necessary. 

Mr.  Holgate. — ^You  did  not  find  it  necessary  in  Ae  progress  of  the  work  to  get 
written  instructions? 

Mr.  KiNLOOH. 

Prof.  Kerry. — ^During  the  work  everything  that  you  considered  necessary  as  to 
the  quality  of  the  workmen  or  of  the  workmanship  was  done  on  your  request? 

Mr.  KiNLOOH. — There  is  a  line  to  draw.  There  wero  some  thing?  T  wanted  done 
that  I  did  not  get  done,  but  they  were  taken  up  and  they  never  have  loen  settled  yet. 
It  was  out  of  the  line  of  workmanship,  though. 

Prof.  Kerry. — ^As  far  as  the  line  of  workmanship  is  concerned? 

Mr.  KiNLOOH. — ^I  never  had  any  trouble. 

Prof.  Kerry. — ^Everything  you  wanted  was  done? 

Mr.  KiNLOOH. — ^Yes. 

Mr.  Holgate. — ^In  regard  to  the  other  matters  that  you  have  just  referred  to,  do 
they  concern  the  matter? 

Mr.  KiNLOOH. — Concern  the ? 

Mr.  Holgate. — This  question? 

Mr.  KiNLOOH. — ^You  mean  the  collapse? 

Mr.  Holgate. — No,  but  the  explanation  of  your  duties. 

Mr.  KiNLOOH. — ^I  do  not  just  understand  you. 

Mr.  Holgate. — ^Perhaps  we  will  bring  that  up  again  and  we  will  give  you  a  full 
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chance  to  explain  what  you  mean.  What  has  your  previous  experience  been  in  bridge 
erection  ? 

Mr.  KiNLOOH. — I  have  been  at  it  ever  since  I  have  been  a  boy — since  I  was  16 
years  old. 

Mr.  HoLGATE. — ^What  large  or  important  structures  have  you  had  to  do  with? 

Mr.  Bjnlooh. — The  Chillicothe  bridge  across  the  Illinois,  the  Fort  Madison  across 
die  Mississippi  river,  the  Cairo  bridge  across  the  Ohio,  Merchant's  bridge  at  St.  Louis 
across  the  Mississippi,  a  lot  of  small  spans,  over  160  feet  of  one  kind  and  another, 
the  Boone  viaduct,  Iowa,  St.  Joe  bridge  across  the  Missouri  river,  the  Omaha  draw, 
and  numerous  bascule  bridges  in  Chicago. 

Mr.  HoLOATE. — ^In  connection  with  these  works  were  you  the  foreman  or  superin- 
tendent in  charge  of  the  erection? 

Mr.  KiNLOOH. — No,  sir;  on  some  of  them  I  just  worked,  on  some  of  them  I  was 
inspector,  on  some  of  them  I  was  in  charge,  and  on  some  of  them  I  was  the  assistant. 

Mr.  HoLGATE.' — On  which  of  these  were  you  in  chief  charge? 

Mr.  Bjnlooh. — On  the  bascules  in  Chicago  I  had  charge  of  putting  in  all  the 
machinery,  operating  them,  turning  them  over  to  the  drainage  and  instructing  the 
drainage  how  to  run  them. 

Prof.  Galbbaith. — That  is  for  the  drainage  canal? 

Mr.  KiNLOOH. — ^For  the  drainage  canal. 

Prof.  HoLOATE.— Is  that  the  only  one? 

Mr.  KiNLOOH. — There  were  Main  street,  State  street,  Randolph  street  and  Oanal 
street — four  of  them.    I.  was  there  for  three  or  four  years. 

Prof.  Kerry. — ^It  might  be  well  to  trace  back  these  structures  that  you  mention 
and  say  what  your  connection  was  with  each  one  of  the  more  important  of  them  ? 

Mr.  KiNLOOH. — The  Chillicothe  bridge,  the  first  one  I  worked  on,  I  worked  on  the 
preliminary  survey,  and  all  the  way  from  pile  driver  to  inspector  of  masonry.  Then, 
I  was  on  the  Sante  F^.  That  was  on  the  construction  of  the  Sante  F6.  I  was  in  the 
engineering  department  The  rest  of  the  gang  got  laid  off.  We  gradually  extended 
our  division  until  we  took  in  all  those  bridges  and  I  had  to  do  with  this  in  the  capa- 
city of  insi)ector  under  Mr.  Richardson.  From  there  I  went  to  Cairo  where  I  worked 
as  a  common  labourer  and  afterwards  as  bridge  man.  I  worked  in  the  gang  hustling 
iron  and  then  I  worked  as  an  erector.  After  that  I  just  had  different  jobs  around. 
I  worked  just  as  an  erector  until  1896  or  1897,  I  think.  I  was  assistant  foreman  on 
the  Chicago  &  Northwestern  Elevated  Railway.  That  was  about  the  time  the  Ameri- 
can Bridge  Company  organized,  and  I  was  assistant  foreman  for  them  on  all  the  work 
while  I  was  with  them — Boone,  St.  Jo,  and  the  bascules — I  had  charge  of  the 
machinery. 

Prof.  Kerry. — After  you  left  the  American  Bridge  Company? 

Mr.  B[iNLOOH. — ^In  the  erection  of  the  large  Glasgow  bridge  across  the  Missouri, 
I  was  inspector  for  Mr.  Zeising.  I  was  also  inspector  of  the  Chicago  and  North- 
western railway  on  small  jobs.  I  was  with  them  for  about  six  or  seven  months. 
Practically  the  whole  of  the  time  since  1887  I  have  been  working  on  large  bridges, 
with  the  exception  of  four  years,  when  I  was  home. 

Prof.  Kerry. — ^You  have  had  practically  ten  years'  exi)erience  as  assistant  fore- 
man? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — And  about  how  many  years'  experience  as  inspector  previous  to 
1906? 

Mr.  KiNLOOH. — ^I  was  a  year  on  that  Glasgow  job,  I  guess — almost  a  year;  about 
eight  or  nine  months  with  the  Chicago  and  Northwestern,  and,  of  course,  I  was  with 
the  Sante  Fe  for  a  couple  of  years  when  I  was  inspecting,  but  I  did  not  know  very 
much  about  it.  I  also  put  up  a  200-foot  span  when  I  was  home  in  the  city.  T  was 
clerk  at  the  time  and  I  had  charge  of  that,  we  took  it  away  from  the  contractor,  tie 
company  kind  of  fell  down  on  it,  and  could  not  put  it  up  after  they  got  it. 
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Mr.  PoLGATE. — ^Had  you  authority,  Mr.  Kinloch,  to  stop  work  on  the  part  of  the 
men  engaged  in  doing  it?  Could  you  stop  the  work  of  a  gang  of  men  on  the  bridge? 

Mr.  KmiiOCH. — No,  sir;  I  had  no  authority  to  do  that,  not  without  taking  it  up 
with  Mr.  Hoare. 

Mr.  HoLGATE. — Who  had? 

ILp.  Kinloch. — I  do  not  know. 

Mr.  HoLGATE. — In  the  event  of  your  finding  something  that  you  thought  it  neces- 
sary to  stop  work  in  a  certain  place — I  mean  who  had  the  authority  to  stop  that 
9?ork  ? 

Mr.  Kinloch. — ^Mr.  Yenser,  I  guess. 

Mr.  HoLGATE. — Mr.  Yenser,  you  think  had  authority.    Could  you  have  stopped  it! 

Mr.  Kjnloch. — Through  Mr.  Yenser  I  could,  or  by  taking  it  up  with  Mr.  Hoaie  I 
could  stop  it.    Individually  I  could  not  go  down  and  tell  those  men  to  stop,  no. 

Mr.  HoLGATE. — ^You  could  not  order  them  to  stop? 

Mr.  Kinloch. — No,  sir. 

Prof.  Galbraith. — ^Did  you  consider  it  to  be  your  dirty  in  case  you  saw  anything 
going  wrong  to  talk  with  the  foreman  engaged  in  the  work,  and  first  to  see  if  you 
could  not  get  it  made  right,  and  if  you  should  fail  in  having  your  suggestions  adopted 
did  you  ever  go  to  Mr.  Yenser  or  Mr.  Hoare  or  did  you  (feel  that  it  was  your  duty 
to  go  to  Mr.  Yenser  or  Mr.  Hoare,  or  both? 

Mr.  KiNLOOH.^Yes,  sir. 

Prof.  Galbraith. — ^You  felt  that  lay  within  your  duties? 

Mr.  Kinloch. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Do  you  feel  that  your  presence  there  &8  inspector  produced  any 
bett^  work  than  if  you  had  not  been  there? 

Mr.  Kinloch. — ^You  mean  if  there  had  been  no  inspector  there,  or  just  me? 

Mr.  HoLGATE. — ^If  there  had  been  no  inspector? 

Mr.*  Kinloch. — ^Yes,  sir. 

Mr.  Holgate. — ^You  think  so? 

Mr.  Bjnloch. — ^Yes,  sir. 

Mr.  Holgate. — ^You  think  that  by  keeping  active  and  about  the  work  it  was  an 
advantage  to  the  work? 

Mr.  Kinloch. — Yes,  sir. 

Mr.  Holgate. — That  there  were  matters  that  you  detected  that  upon  speaking 
about  them  they  weie  rectified? 

Mr.  Kinloch. — ^Yes,  sir. 

Mr.  Holgate. — Did  that  apply  to  all  matters  that  you  brought  up?  I  do  not  want 
you  to  specify  any  matters? 

Mr.  Kinloch. — ^No,  sir. 

Mr.  Holgate.— Did  it  or  did  it  not? 

Mr.  Kinloch. — ^No,  sir. 

3Cr.  Holgate. — Those  are  matters  that  you  referred  to  a  little  while  ago,  then  ! 

Mr.  Kinloch. — ^Yes,  sir. 

Prof.  Kerry. — What  general  inspection  did  you  give  the  structure  in  addition 
to  seeing  that  the  members  were  in  good  condition,  seeing  that  the  riveting  was 
properly  done?  Did  you  give  attention  to  the  structure  as  a  whole?  Did  you  watch 
how  it  was  working  as  it  was  extended  out? 

Mr.  Kinloch. — ^Yes,  sir. 

Prof.  Galbratih. — That  was  among  your  duties,  you  considered  that  it  was,  at 
least? 

Mr.  Ejnloch. — I  considered  it  myself  amongst  my  duties  to  take  a  general  watch 
and  see  how  everything  was  working. 

Prof.  Kerry. — ^You  have  no  specific  instructions? 

Mr.  Kinloch. — ^I  had  no  specific  instructions  to  go  over  it  at  stated  intervals, 
over  the  work.    My  instructions  were  to  see  that  everything  was  safe. 
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Prof.  Kerry. — ^How  often  would  you  go  over  the  structure  f  These  instructions 
to  see  that  everything  was  safe  came  from  Mr.  Hoaref 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — ^And  how  often  would  you  go  over  the  structure  for  that  purpose? 

Mr.  KiNLOOH. — ^Well,  it  depended  a  good  deal  on  the  movements  of  the  traveller 
and  the  different  stages  of  erection. 

Prof.  Kerry. — Just  whenever  you  thought  it  necessary. 

Mr.  KiNLOCH. — ^Yes,  sir,  I  had  no  stated  intervals,  sometimes  it  might  be 

Prof.  Kerry. — At  that  time  would  you  go  completely  over  the  main  members,  for 
instance? — ^Would  you  pass  along  the  top  chord  and  see  that  everything  was  in  order? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^And  pass  along  the  top  chord  before  saying  that  everything  wa» 
in  order? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — It  would  not  be  a  distant  inspection,  but  a  quite  close  detailed 
examination  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

The  witness  retired. 

Norman  R.  McLure^  recalled. 

Mr.  HoLGATE. — ^With  regard  to  your  authority  in  case  of  emergency  conditions 
arising,  how  far  did  it  go? 

Mr.  McLuRE. — ^My  understanding  was  that  in  case  of  emergency  I  was  to  report 
to  Mr.  Cooper  by  wire  if  jwssible. 

Mr.  HoLGATE. — ^First? 

Mr.  McLuRE. — ^Yes. 

Mr.  HoLGATE. — The  first  report  was  to  Mr.  Cooper! 

Mr.  McLuRE. — Yes. 

Mr.  HoLGATE. — ^And  then  you  would  wait  to  act  imtil  you  got  instructions  fron^ 
Mr.  Cooper? 

Mr.  McLuRE. — ^I  had  no  authority  to  act  without  instructions  either  from  him  or 
Mr.  Hoare. 

Mr.  HoLGATE. — ^Then  you  would  report  to  Mr.  Hoare  t 

Mr.  McLuRB. — ^Yes,  sir,  at  the  same  time. 

Mr.  HoLGATE. — ^And  you  would  act  on  instructions  then  from  either  of  them? 

Mr.  McLuRE. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Whichever  came  first? 

Mr.  McLuRB. — ^Yes,  sir. 

Mr.  HoLGATE. — Then  with  regard  to  your  general  inspection  of  the  work  on  the 
structure  as  it  progressed 

Mr.  McLuRE. — ^Inspection  in  what  direction? 

Mr.  HoLQATB. — ^Not  only  of  the  work  actually  being  done,  but  of  the  partly  com* 
pleted  portions  of  the  work;  was  that  periodical  or  regular? 

Mr.  McLuRE. — ^No,  not  at  regular  intervals,  almost  daily.  I  might  miss  a  day 
once  in  a  while,  but  very  few  days  I  was  not  over  most  of  the  bridge. 

Mr.  HoLGATE. — On  track  level? 

Mr.  MoLuRE. — ^No,  on  top  chord  and  bottom  chord,  transverse  struts  and  every- 
where. 

Prof.  Kerry. — ^Did  you  keep  any  record  of  these  inspections? 

Mr.  McLuRE. — ^Not  unless  I  found  something  that  it  was  necessary  to  report 

Prof.  Kerry. — Just  in  case  there  was  something  that  you 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^And  it  was  part  of  your  duty  to  keep  the  entire  structure  under 
observation  in  that  way? 
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Mr.  McLuRE. — ^I  understood  so. 

Prof.  Kerry. — In  those  inspections  were  you  sometimes  accompanied  by  Mr. 
Birks? 

Mr.  McLuRE. — ^Yes,  I  think  so.    Part  of  the  way,  anyway. 

Prof.  Kerry. — ^But  not  frequently? 

Mr.  McLuRE. — ^Not  frequently,  no. 

Mr.  HoLOATE. — ^Now,  you  were  on  that  work  a  long  time,  and  there  was  Mr.  Birks, 
Mr.  Yenser,  Mr.  Cudworth,  Mr.  Kinloch  and  yourself  together;  you  might  just  give 
me  an  idea  what  sort  of  a  spirit  existed  amongst  you  all,  was  it  a  spirit  of  co-opera- 
tion or  was  there  antagonism? 

Mr.  McLuRE. — ^No,  it  was  entirely  a  spirit  of  co-operation ;  everybody  was  working 
to  make  a  success  of  the  bridge. 

Mr.  HoLGATE. — ^And  that  condition,  was  it  continuous? 

Mr.  McLuRE. — Absolutely.  Of  course,  there  were  minor  differences  of  opinion 
occasionally  in  discussions,  but  I  am  speaking  in  general. 

Mr.  HoLGATE. — I  am  speaking  of  the  spirit,  the  prevailing  spirit? 

Mr.  McLuRE. — ^Yes,  sir;  it  was  entirely  as  I  said,  with  a  view  to  making  a  success 
of  the  bridge. 

Mr.  HoLGATE. — So  that  there  was  no  bad  feeling  between  those  responsible  on 
the  work  that  might  have  probably  on  some  conditions  prevented  work  being  carried 
on  satisfactorily;  that  does  not  exist? 

Mr.  McLuRE. — Does  not  exist  at  all. 

The  witness  retired. 

The  Conmiission  adjourned  until  to-morrow  (Wednesday)  morning  at  10  o'clock. 


THIBD  DAT. 

QcEBEO,  Wednesday,  September  11,  1907. 
The  Commission  resumed  at  10  o'clock  this  morning. 

Ulrio  Barthe  recalled.    He  said : 

After  the  Quebec  Bridge  Company  was  reorganized  in  1897,  a  general  plan  was 
prepared  by  its  chief  engineer  showing  the  location  of  the  piers  at  the  Chaudidre 
site.  This  plan  was  submitted  to  the  Dominion  government  and  approved  by  the 
Bailway  Committee  of  the  Privy  Council,  and  also  by  the  Governor  General  in  CoimciL 
I  produce,  as  Exhibit  No.  2,  the  approval  of  the  Bailway  Committee  of  the  Privy 
Council  and  a  copy  of  the  Order  in  Council. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  2.) 

I  produce,  as  Exhibit  No.  3,  the  plan  so  prepared  and  approved. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  3.) 

I  produce,  as  Exhibit  No.  4,  extracts  from  the  minutes  of  meetings  of  the  board 
of  directors  of  the  Quebec  Bridge  Company  relating  to  the  calling  for  tenders. 

(Dociunent  produced,  filed  and  marked  as  Exhibit  No.  4.) 

The  specifications  on  which  tenders  were  called  for  were  submitted  to  the  Depart- 
ment of  Railways  and  Canals  at  Ottawa  and  were  approved,  and  I  produce,  as  Ex- 
hibit No.  .6,  the  approval  of  the  deputy  minister. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  5.) 

A  circular  letter  calling  for  tenders  was  issued,  and  I  now  produce  the  original 
draft  of  such  letter,  with  form  of  tender  attached,  as  No.  6. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  6). 
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Accompanying  the  circular  letter  were  specifications  which  I  believe  to  be  exactly 
similar  to  the  schedules  '  A '  and  '  A-1 '  annexed  to  the  subsidy  agreement  between 
the  Crown  and  the  Quebec  Bridge  company  under  date  November  12,  1900,  which 
is  filed  as  Exhibit  No.  12  (document  produced,  filed  and  marked  as  Exhibit  No.  12), 
save  that  tiie  printed  figures  '  1,000 '  on  the  first  page  of  Schedule  '  A-1 '  were  cor- 
rected to  *  1,600 '  ;  and  also  a  specification  for  a  suspension  bridge,  copy  of  which  is 
filed  as  Exhibit  No.  7. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  7). 

I  produce  the  tender  received  from  the  Phoenix  Bridge  company  and  file  it  as 
Exhibit  No.  8. 

(Docimient  produced,  filed  and  marked  as  Exhibit  No.  8.) 

The  tenders  for  both  substructure  and  superstructure  were  submitted  to  Mr. 
Theodore  Cooper,  consulting  engineer  of  New  York,  who  had  been  retained  as  such 
by  resolution  of  the  Board,  of  date  March  23, 1899,  and  on  June  23,  1890,  Mr.  Cooper 
reported,  and  I  file  his  original  report  as  Exhibit  No.  9. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  9). 

On  June  29,  1899,  the  Board  ordered  that  Mr.  Cooper's  report  together  with  the 
Phoenix  Bridge  Co.'s  tender  and  Wm.  Davis  and  Sons'  tender,  and  that  of  the  Key- 
stone Co.  for  the  substructure  and  the  plans  be  sent  to  the  Prime  Minister  at 
Ottawa,' which  was  done,  and  I  produce  a  copy  of  the  resolution  of  the  Board  of 
directors  as  Exhibit  No.  10. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  10). 

I  find  among  the  minutes  of  l^e  comjmny  a  report  from  Mr.  Theodore  Cooper, 
consulting  engineer,  of  date  May  1,  1900  which  I  now  file  as  Exhibit  No.  11. 

^Document  produced,  filed  and  marked  as  Exhibit  No.  11). 

On  November  12,  1900,  a  subsidy  agreement  was  executed  between  the  Crown 
and  the  Quebec  Bridge  Company,  and  T  now  file  as  Exhibit  No.  12,  this  agreement, 
tj  which  are  annexed  as  schedules  ^A'  and  ^A-1  Ijie  specifications,  copies  of  which 
were  sent  out  with  a  circular  letter  inviting  tenders.  I  note,  hoiwever,  that  in  the 
specification  marked  'Schedule  A-1'  the  length  of  the  span,  originally  printed  at 
1,000  feet,  has  been  altered  to  1,800  feet  in  red  ink.  In  the  original  specifications 
sent  out  inviting  tenders  the  length  of  the  siispended  span  was  stated  to  be  1,600 
feet 

(Document  produced,  filed  and  marked  as  Exhibit  No.  12). 

On  December  19,  1900,  contracts  for  the  two  approach  spans  were  executed 
between  Ihe  ()uebec  Bridge  Comxmny  and  the  Phoenix  Bridge  Company,  and  these  are 
filed  as  Exhibits  Noe.  18  and  14. 

(Documents  produced,  filed  and  marked  as  Exhibits  Nos.  18  and  14.) 

On  January  17,  1901,  the  board  passed  a  resolution  approving  the  contracts 
previously  executed  which  had  been  filed  as  Exhibits  13  and  14,  and  a  copy  of  this 
minute  is  filed  as  Exhibit  No.  15. 

(Doonment  produced,  filed,  and  marked  as  Exhibit  No.  15). 

On  June  19,  1908,  a  contract  was  executed  between  the  two  companies  for  the 
construction  of  the  superstructure,  and  I  now  produce  the  original  contract  as 
Exhibit  No.  16.  It  appears  from  the  contract  that  there  were  plans  and  specifications 
annexed  to  the  contract  and  forming  part  thereof,  but  those  I  have  not  been  able  to 
find  up  to  the  present  time.  I  shall  make  further  search  and  if  I  am  able  to  find 
either  or  both  plans  and  specifications,  will  produce  them. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  16). 

On  July  21,  1903  an  Order  in  Council  was  passed,  giving  authority  to  Mr. 
Cooper  to  make  some  modifications  in  plans  and  specifications  and  a  copy  of  this  is 
filed  and  marked  as  Exhibit  No.  17. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  17). 

On  August  15,  1903,  a  further  Order  in  Council  was  passed  (with  respect  to  the 
powers  and  duties  of  the  chief  engineer,  and  a  copy  of  this  I  file  as  Exhibit  No.  18. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  18). 
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I  was  asked  to  produce  copies  of  all  the  annual  reports  of  the  directors  of  the 
Quebec  Bridge  Co.  from  189fr  to  1907  inclusive,  and  I  now  produce  them  as  Exhibit 
No.  19. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  19). 

I  was  asked  to  produce  the  resolutions  of  the  board  of  directors  defining  the 
position  of  Mr.  Theodore  Cooper  as  consulting  engineer  and  I  now  produce  copies 
of  all  such  resolutions  and  file  them  as  Exhibit  20. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  20). 

Mr.  HoLQATE. — ^You  are  to  produce  letters  between  Mr.  Cooper  and  the  company? 

Mr.  Babthe. — ^I  have  produced  a  resolution  referring  to  the  letters.  I  will  pro- 
duce the  letters. 

Mr.  HoLGATE. — ^Yes,  we  want  the  letters  themselves.  We  want  the  icorrespondence 
from  and  to  Mr.  Cooper  relating  to  this,  matter. 

Mr.  Stuart. — Do  you  mean  relating  to  the  whole  thing  or  simply  to  his  appoint- 
ment? * 

Mr.  HoLQATE. — ^In  the  meantime  just  to  his  appointment.  We  note  that  the 
specifications  and  plans  iconnected  with  the  contract  with  the  Phcanix  Bridge  (Com- 
pany are  not  produced.  These  are  necessary,  and  they  must  be  produced;  so  we 
would  ask  you  to  take  steps  to  locate  them  and  bring  them  here. 

Mr.  Barthe. — I  will  do  whatever  is  possibla 

Mr.  HoLGATE. — Are  there  any  other  docimients  in  the  way  of  contracts  or  agree- 
ments that  you  are  aware  of  connected  with  this  matter,  either  with  the  city  of  Que- 
bec or  the  province  of  Quebec? 

Mr.  Babthe. — ^I  do  not  know;  I  will  see.    I  do  not  remember  them. 

Mr.  Holqate. — K  there  are  any  of  these  documents,  we  would  ask  you  to  let  us 
have  theuL 

Mr.  Babthe. — ^Yes. 

Commission  took  recess. 


AFTEBNOON  SESSION— THIBI)  DAT. 

Commission  resumed  at  two  o'clock. 
Edwabd  a.  Hoabe,  sworn. 

Mr.  HoLGATE. — ^Will  you  please  state  what  your  position  is  in  connection  with 
the  Quebec  Bridge  Comjmny? 

Mr.  HoABE. — Chief  Engineer  of  the  Quebec  Bridge  and  Railway  Company. 

Mr.  HoLOATE. — ^By  whom  were  you  appointed! 

Mr.  HoABE. — ^The  directors  of  the  Quebec  Bridge  and  Railway  Company. 

Mr.  HoLGATE. — ^Do  you  remember  the  date? 

Mr.  HoARE. — In  1898  I  waa  first  employed  on  the  first  surveys,  and  so  forth,  and 
that  class  of  work,  and  in  1900  an  agreement  was  made  for  the  continuation  of  my 
appointment  till  the  completion  of  the  work  in  connection  with  the  bridge  and  the 
railway  connections. 

"Mr.  HoLGATE. — ^Were  these  appointments  made  only  through  the  resolution  of 
the  board? 

Mr.  HoABE. — ^Yes. 

Mr.  HoLGATE. — ^Have  you  been  continuously  acting  in  that  capacity? 

Mr.  HoABE. — Yes. 

154r-vol.  ii— 4  C^r-ir-in]o  . 
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Mp.  Holoate. — Up  to  the  present  time? " 

Mr.  HoARE. — ^Up  to  the  present  time. 

Mr.  HoLQATE. — ^Previous  to  your  appointment,  Mr.  Hoare,  will  you  give  us  an 
idea  of  your  experience? 

Mr.  HoABE. — ^I  have  been  employed  for  about  36  years  in  various  works — ^railways 
in  Ontario,  government  railways,  several  railways  for  private  corporations,  marine 
work  and  some  waterwoi^. 

Mr.  HoLQATE. — ^You  might  be  specific  as  to  those  if  you  can. 

Mr.  HoABE. — ^Name  the  different  railways  ? 

Mr.  HoLGATE. — ^Yes. 

Mr.  HoARE. — The  Great  Western  Railway. 

Mr.  HoLGATE. — ^With  the  periods. 

Mr.  HoARE. — I  do  not  remember  the  dates. 

Mr.  HoLGATE. — ^As  nearly  as  you  can. 

Mr.  HoABE. — ^I  could  not  remember  them.  I  would  have  to  refer  back.  My 
career  extends  over  a  period  of  about  36  years  in  Canada — on  the  Toronto,  Oray  & 
Bruce  railway,  which  was  my  first  employment  out  here;  on  the  Wellington,  Grey  & 
"Bruce;  Wellington,  Huron  &  Bruce;  Great  Western  Railway  of  Canada  (that  is  now 
the  Grand  Trunk) ;  then  the  Provincial  Government  Railways  for  the  province  of 
Quebec  now  operated  by  the  Canadian  Pacific  Railway  Company;  the  Great  Northern 
Railway;  the  Quebec  &  Lake  St.  John  railway  and  several  minor  railways;  part  of 
the  time  in  private  practice  and  part  of  the  time  waterworks  construction.  I  think 
that  covers  the  majority.  I  cannot  specify  the  dates;  I  can  only  generalize  and  say 
that  it  extended  over  a  period  oif  80  or  36  years. 

Mr.  Holoate. — By  reference,  Mr.  Hoare,  I  suppose  you  /jan  get  these  dates 
thoroughly  definite,  can  you  not, 

Mr.  HoARE, — ^I  think  I  can.  I  could  not  get  them  absolutely  correct,  but  I  can 
give  you  some  dates  in  any  case. 

Mr.  HoLGATE. — If  you  could  get  «ome  definite  dates  on  these  matters  I  think  it 
would  be  better. 

Mr.  HoARE. — ^Very  well,  I  will  try. 

Mr.  HoLGATE. — Could  you  get  liiem  in  chronological  order — the  names  of  the 
railways  and  corporations  that  you  were  with? 

Mr.  Hqare. — ^Yes,  I  can  get  them  in  chronological  order. 

Mr.  HoLGATE. — And  the  position  you  occupied  in  each  case? 

Mr.  HoAEE. — ^Yes. 

Mr.  HoLGATE. — ^And  the  length  of  time  you  were  with  each? 

Mr.  Hoare. — ^Yes,  I  can  get  that. 

Mr.  HoLGATE. — Especially  in  connection  with  bridge  construction,  what  works  had 
you  in  hand? 

Mr.  HoARE. — Just  the  bridges  that  one  might  have  on  railway  work.  The  general 
run  of  bridges  you  have  on  railway  work. 

Mr.  HoLGATE.— What  class  of  bridges  would  that  be? 

Mr.  Hoare. — ^Wooden  trusses,  steel  trusses,  girder  work  up  to  spans,  I  should  say, 
of  about  300  feet  including  the  bridge  over  ihQ  Ottawa  at  Hawkesbury  for  the  Great 
Northern  Railway  Company. 

Mr.  HoLGATE. — ^Any  other  special  structures? 

Mr.  HoARE. — ^Nothing  special.    There  were  several  large  structures. 

Mr.  HoLGATE. — ^Which  was  the  largest? 

Mr.  HoARE. — The  Hawkesbury  bridge,  I  think,  is  about  the  largest. 

Mr.  HoLGATE. — ^You  might  give  us  a  description  of  the  bridge. 

Mr.  HoARE. — ^It  was  not  the  largest  span  but  it  was  the  longest  bridge.  It  was 
the  most  important  I  think.  There  were  seven  spans  of  210  feet  across  the  Long 
Sault  Rapids  at  Hawksbury  and  a  bridge  over  the  canal  close  at  one  end  of  it  and  a 
long  timber  viaduct,  from  memory,  about  2,000  feet  long.    The  bridge  was  about  60 
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feet  above  the  river  level,  the  piers  were  of  masonry,  about  12  feet  of  water  and  very 
Bwift  current.    That  is  the  general  description  from  memory. 

Mr.  HoLGATK. — These  spans  were  210  feett 

Mr.  HoABE. — ^About  210  feet. 

Mr.  HoLOATE. — ^You  have  built  some  spans  longer  than  210  feett 

Mr.  HoARE. — 300  is  the   maximum. 

Mr.  HoLGATE. — Which  bridge  was  that? 

Mr.  HoARE. — ^It  was  between  250  and  300  feet.  That  is  on  the  same  railway  at 
Lachute. 

Mr.  HoLGATE. — Were  these  bridges  for  single  or  double  track? 

Mr.  HoARE. — Single.  There  is  one  example  I  might  mention  which  is  quite  a 
considerable  structure — ^the  double  track  bridge  over  the  Chaudiere  about  2,000  feet 
from  the  east  end  of  the  bridge  over  the  St.  Lawrence.  It  is  a  double  track  bridge, 
two  spans  of  200  feet,  a  span  of  180  feet,  a  span  of  100  feet  and  about  140  feet  high. 

Mr.  HoLOATE. — ^When  was  that  built? 

Mr.  HoARE. — That  was  completed  in  the  early  part  of  1906  to  the  best  of  my 
memory. 

Mr.  HoLGATE. — ^Was  that  done  in  connection  with  your  duties  as  engineer  of  the 
Quebec  Bridge  and  Railway  Company? 

Mr.  HoARE. — Quebec  Bridge  and  Railway  Company,  that  was  part  of  my  duty. 

Mr.  HoLGATE. — ^What  position  had  you  on  the  Great  Northern? 

Mr.  HoARE. — Chief  engineer  of  the  railway  company. 

Mr.  HoLGATE. — What  connection  had  you  personally  with  these  bridges  on  the 
Great  Northern? 

Mr.  HoARE. — ^I  had  to  make  the  plans  and  specifications  and  see  the  work  carried 
out.  The  details  of  these  structures,  of  course,  as  usual,  were  made  by  the  sub- 
contractors for  the  superstructure. 

Mr.  HoLGATE. — Who  were  they? 

Mr.  HoARE. — The  Hamilton  Bridge  Company. 

Prof.  Kerry. — ^Was  not  the  Great  Northern  Railway  built  imder  one  general 
contract  by  contractors  who  took  the  entire  responsibility? 

Mr.  HoARE, — ^Yes,  the  whole  line  was  let  to  a  firm  of  contractors  on  the  specifi- 
cations and  plans  prepared  by  the  Great  Northern  Railway  Company. 

Prof.  Kerry. — These  were  just  simply  general  specifications? 

Mr.  HoARE. — No,  they  were  detailed  specifications  covering  every  class  of  work  on 
the  road. 

Prof.  Kerry. — ^But  the  contractors  took  the  entire  responsibility,  starting  even 
from  the  location,  subject  only  to  approval? 

Mr.  HoARE. — No;  the  only  part  of  the  road  not  located  was  the  section  between 
Lachute  and  Grenville.  The  rest  was  all  located;  they  had  to  complete  that  portion 
of  the  location  subject  to  my  approval.  In  other  words  they  furnished  the  engineers 
to  do  the  actual  surveying  but  under  my  direction. 

Mr.  HoLQATE. — Then  I  understand  that  leads  up  to  the  viaduct  connected  with  it? 

Mr.  HoARE. — That  is  about  the  last  work  I  had  before  I  was  employed  by  the 
Qud)ec  Bridge  and  Railway  Company. 

Mr.  HoLGATE. — As  chief  engineer  of  the  Quebec  Bridge  and  Railway  Company, 
what  are  your  powers? 

Mr.  HoARE. — To  take  general  charge  of  the  work. 

Mr.  HoLGATE. — ^By  that  you  mean  the  work  itself? 

Mr.  HoARE. — Yes,  to  undertake  the  duties  generally  undertaken  by  the  engineer 
for  a  company;  that  is,  to  make  the  surveys  for  the  work,  plans,  specifications,  the 
latter  to  a  limited  extent,  prepare  for  contracts  and  see  the  work  carried  out,  and  to 
make  progress  estimates  for  payments  to  contractors. 

Mr.  HoLGATE. — That  is  in  regard  to  all  the  company's  operations? 
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Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^The  bridge  over  the  St.  Lawrence  river  was  then  a  portion  of  a 
vast  undertaking? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^And  in  connection  with  that  superstructure,  what  were  your  par- 
ticular duties? 

Mr.  HoARE. — My  first  duty  was  to  make  a  survey  of  the  bridge  site,  take  soundings 
and  borings,  locate  the  position  of  the  bridge  and  the  piers,  and  to  have  the  general 
outline  plans  approved  by  the  Department  of  Kailways  and  Canals  at  Ottawa. 

Mr.  HoLQATE. — ^Were  you  required  to  certify  to  these  plans  before  they  were  ap- 
proved by  the  Department  of  Railways  and  Canals? 

Mr.  HoARB. — I  do  not  remember  that.  I  think  I  did  certify  them,  but  I  do  not 
know  whether  I  was  required  to  or  not.  I  do  not  know  whether  it  was  an  absolute 
necessity.    I  think  I  did. 

Prof.  Kerry. — Those  were  the  usual  preliminary  plans,  setting  forth  the  span 
and  the  clearance  above  the  waterway? 

Mr.  HoARE. — Yes,  precisely. 

Mr.  lIoLGATE. — Yes,  Mr.  Hoare? 

Mr.  Hoare. — After  these  plans  were  approved,  establishing  the  minimum  water- 
way  

Mr.  HoLGATE. — ^How  much  was  that? 

Mr.  Hoare. — 1,600  feet  of  a  minimum  clearance  for  vessels.  Tenders  then  were 
called  for  the  bridge  over  the  River  St.  Lawrence. 

Mr.  Holoate.— For  the  piers? 

Mr.  Hoare. — For  all — for  the  superstructure  and  the  substructure  at  the  same 
time. 

Mr.  HoLGATE. — Prior  to  that,  specifications  would  be  prepared? 

Mr.  Hoare. — Yes,  specifications  were  prepared,  or  specifications  were  prepared  in 
connection  with  all  these  plans  I  have  referred  to. 

Prof.  Kerry. — ^Were  the  tenderers  i)ermitted  to  tender  upon  their  own  plans,  Mr. 
Hoare,  as  far  as  structural  outline  went  ? 

Mr.  Hoare. — ^Yes,  subject  to  the  span,  the  clearance  for  vessels  in  both  directions 
and  the  defined  rail  level. 

Mr.  Holgate. — ^What  was  the  result  of  the  inquiry  for  these  tenders? 

Mr.  Hoare. — ^We  got  tenders  from  four  corporations.  The  Phoenix  Bridge  Com- 
pany submitted  designs  and  tenders  for  two  classes  of  bridge — for  a  cantilever  and 
suspension  bridge,  superstructure  and  substructure,  both  inclusive.  The  Keystone 
Bridge  Company,  the  Union  Bridge  Company  and  the  Dominion  Bridge  Company, 
all  submitted  plans  for  both  superstructure  and  substructure.  I  will  not  be  positive 
whether  these  three  latter  companies  submitted  suspension  designs  or  not,  but  I  believe 
the  Keystone  and  Union  Bridge  Companies  did  submit  plans  for  both  classes  of  bridg- 
ing. 

Mr.  Holgate. — ^What  was  done  with  these  submitted  plans  and  propositions? 

Mr.  Hoare. — They  were  all  referred  to  Mr.  Cooi)er. 

Mr.  Holgate. — ^Under  what  circumstances  were  they  referred  to  Mr.  Cooper? 

Mr.  Hoare. — ^By  order  of  the  board. 

Mr.  Holgate. — ^In  what  capacity  did  Mr.  Cooper  act? 

Mr.  Hoare. — Consulting  engineer. 

Mr.  Holgate. — Appointed  by  the  board? 

Mr.  Hoare.— Yes,  sir. 

Mr.  Holgate. — ^These  plans  were  submitted  to  him  for  his  report  ? 

Mr.  Hoare. — To  be  analyzed  and  to  be  reported  upon. 

Mr.  Holgate. — What  was  his  report? 

Mr.  Hoare. — He  recommended  the  acceptance  of  the  Phoonix  Bridge  Company's 
cantilever  span. 
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Mr.  HoLGATE. — What  was  the  length  of  the  span?  *  -    ^.  r; 

Mr.  HoABB. — ^1>600  feet— channel  span. 

V^.  HoLGATE. — ^What  was  the  next  step  taken  by  the  company  ? 

Mr.  HoARE. — The  next  important  step  was  the  contract  entered  into  with 
Phoenix  Bridge  Company. 

Mr.  HoLGATE. — Was  that  on  the  basis  of  their  proposal? 

Mr.  HoARE. — Yes. 

Mr.  HoLGATE. — The  same  dimensions  for  the  bridge  were  adhered  to? 

Mr.  HoABE. — ^Yes. 

Mr.  HoLGATE.— 1,600  feet? 

Mr.  HoARE. — ^Yes.  No,  pardon  me;  before  a  contract  was  actually  signed  the  span 
was  changed. 

Mr.  HOLGATE.— To? 

Mr.  HoARE.— 1,800  feet. 

Mr.  HoLGATE. — This  contract  was  on  the  basis  of ? 

Mr.  HOARE. — The  tenders  were  on  the  basis  of  1,600  feet  and  the  contract  was  on 
the  basis  of  1,800  feet  for  the  channel  span.    • 

Mr.  HoLGATE. — What  comprised  that  contract  ?  Were  there  plans  and  specifications 
attached? 

Mr.  HoABB. — You  mean  submitted  by  the  Phoenix  Bridge  Company. 

Mr.  HoLGATE. — No,  when  that  contract  was  made. 

Mr.  HoARE. — ^There  were  general  specifications  attached  and  a  general  outline  plan 
showing  the  position  of  the  piers,  the  rail  level  and  the  channel  clearance  to  comply 
with  the  Government  regulations. 

Mr.  HoLGATE. — ^Who  drew  these  specifications? 

Mr.  HoARE. — ^I  did. 

Mr.  HoLGATB. — ^Were  they  submitted  to  Mr.  Cooper? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^And  received  his  approval? 

Mr.  HoARE. — ^With  modifications.    There  were  some  changes  made  later. 

Mr.  HoLGATE. — By  Mr.  Cooper? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLOATE. — ^I  am  speaking  now  only  of  the  specifications  that  were  attached 
to  the  signed  contract. 

Mr.  HoARE. — ^No,  they  were  not  dianged.  The  only  change  in  the  original  was  in 
the  figures  representing  the  channel  span. 

Mr.  HoLGATE. — ^Then  these  specifications  were  approved  by  Mr.  Cooper? 

Mr.  HoARB. — ^No,  not  prior  to  that  time.  I  do  not  remember  any  noted  approval 
on  these  specifications.  These  specifications  were  approved  by  the  Department  of 
Bailways  and  Canals  earlier. 

Mr.  Stuart. — ^I' think  the  specifications  were  the  same  whidi  were  submitted  to 
Mr.  Cooper  and  his  approval  of  them  was  contained  in  his  recommendation  that  the 
tender  should  be  accepted. 

Mr.  HoLGATE. — ^Were  these  specifications  the  same  that  were  attached  to  Mr. 
Cooper*8  report  on  the  tenders? 

Mr.  HoARE. — ^Yes,  precisely. 

Mr.  HoLGATE. — ^Did  those  specifications  cover  the  construction  of  a  1,600  foot 
bridge  or  an  1,800  foot  bridge? 

Mr.  HoARE. — They  applied  to  both. 

Mr.  HoLGATE. — ^How  do  you  know? 

Mr.  HoARE. — The  specifications  aa  first  drawn  were  for  a  1,600  foot  channel  span. 
The  advertisement  calling  for  bids  called  for  the  1,600  feet  mentioned  in  the  specifica- 
tion, but  when  the  specification  was  embodied  in  the  order  in  council — ^that  is  in  con- 
nection with  the  subsidy  contract — ^the  same  specification  was  used  but  an  1,800  foot 
span  was  referred  to.     They  simply  changed  the  figures  from  one  channel  span  to 
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Bnother.  The  same  specification  was  used.  There  is  no  change  in  the  clause  of  the 
specification.  In  other  words,  that  specification  was  used  for  all  documents  until  Mr. 
Cooper  suggested  certain  modifications  about  the  time  the  Phcenix  Bridge  Company's 
contract  was  going  to  be  signed. 

Mr.  HoLGATE. — I  am  not  clear  in  my  mind  yet,  Mr.  Hoare,  that  Mr.  Cooper 
approved  the  specification  that  formed  part  of  your  contract  with  the  Phoenix  Bridge 
Company. 

Mr.  HoARE. — ^I  do  not  think  he  actually  signed  these  specifications. 

Mr.  Stuabt. — ^Probably  his  report  might  speak  of  them  ?  If  the  same  specifications 
formed  part  of  the  contract  the  report  woiJd  speak  of  them,  I  think. 

Mr.  HoLGATE. — Perhaps  at  this  point  it  would  be  fair  to  get  Mr.  Hoare  to  look 
at  these  papers.    (Mr.  Hoare  examined  Mr.  Cooper's  report.) 

Mr.  Hoare. — He  refers  to  the  specifications  here.  Those  are  the  original  specifica- 
tions that  were  issued  for  tenders  and  attached  to  the  subsidy  contract.  Those  are  the 
tenders  referred  to  in  this  report.    Those  are  the  same  specifications. 

Mr.  HoLQATE. — The  specifications  in  the  subsidy  contract — are  they  the  same 
specifications  as  were  in  the  contract  between  the  Quebec  Bridge  and  Railway  Com- 
pany and  the  Phoenix  Bridge  Company? 

Mr.  Hoare. — ^Yes,  the  same  thing. 

Mr.  Holgate. — ^Identically? 

Mr.  Hoare. — ^Yes. 

Mr.  Holgate. — ^What  does  Mr.  Cooper  say  about  that?  This  is  his  report  of 
what  date? 

Mr.  Hoare. — (Reading)  'Both  the  Keystone  and  Phoenix  plans  of  cantilever 
superstructure  are  in  accordance  with  specifications  and  are  acceptable  designs.'  The 
specifications  here  referred  to  are  the  specifiations  that  were  issued  for  tenders  and 
the  same  which  formed  part  df  the  subsidy  contract.  They  were  approved  by  the 
Department  of  Railways  and  Canals.  Then,  after  that,  when  the  Phoenix  Bridge 
Company  signed  their  contract,  it  was  understood  that  limited  modifications  were  to 
be  made  in  these  specifications  and  they  were  then  from  time  to  time  as  the  work 
proceeded. 

Mr.  Holgate. — ^Was  that  contract  made  at  that  time  with  the  Phoenix  Bridge 
Company  ? 

Mr.  Hoare. — At  the  date  of  this  report? 

Mr.  Holgate.— Yes. 

Mr.  Hoare. — No,  a  long  time  after  that. 

Mr.  Holgate. — ^Was  the  contract  made  then  before  these  alterations  were  sug- 
gested in  the  specifications? 

Mr.  Hoare. — ^Yes,  to  the  best  of  my  knowledge;  as  far  as  I  can  remember  the 
contract  was  actually  signed  before  the  modifications  were  made.  They  were  made 
immediately  afterwards,  but  previous  to  any  work  actually  being  performed  or  any 
detail  plans  made  by  the  Phcenix  Bridge  Company,  the  modifications  were  prepared 
and  given  to  the  Phoenix  Bridge  Company  before  they  undertook  any  detailing  work. 

Mr.  Holgate. — What  bridge  span  did  the  contract  call  for? 

Mr.  Hoare. — ^An  1,800  foot  channel  span. 

Mr.  Holgate. — ^What  were  these  changes  that  were  made  in  that  specification 
subsequent  to  the  signing  of  the  contract? 

Mr.  Hoare. — These  modifications  in  the  specification  were  made  after  the  signing 
of  the  contract  but  previous  to  any  detail  plans  being  commenced  or  work  commenced 
by  the  Phoenix  Bridge  Company.  It  was  understood  that  modifications  would  be  made 
and  that  they  were  not  to  proceed  with  the  work  imtil  these  modifications  were  out- 
lined. There  is  a  letter  attached  to  the  contract  of  the  Phoenix  Bridge  Co.,  which 
will  throw  some  light  on  that  matter  if  you  will  just  refer  to  it.    (Exhibit  No.  16.) 

Prof.  Galbraith. — Is  that  the  letter  to  Mr.  Parwit? 

Mr.  Hoare.— Yes,  signed  by  Mr.  Reeves. 
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'  As  soon  as  the  revised  specifications  have  been  furnished  4:o  us,  approved  by  the 
government  engineers. ' 

Mr.  Stuabt.— What  is  the  date  of  that  letter? 

Mr.  HoLOATB.— June  19th,  1903. 

Mr.  HoARE. — That  letter,  I  think,  will  enlighten  you  a  little  on  that. 

Mr.  HoLGATE. — ^What  were  these  revised  specifications? 

Prof.  Kerry. — ^Do  we  understand  that  the  Phoenix  Bridge  Company  took  a  con- 
tract with  specifications  attached  on  an  understanding  tha-t  these  specifications  were 
to  be  altered  by  the  representatives  of  the  Quebec  Bridge  and  Railway  Co.? 

Mr.  HoARE. — ^Yes,  that  was  the  general  understanding. 

Prof.  Kerrt. — ^Is  that  expressed  in  writing  clearly  anywhere?  I  am  familiar  with 
Mr.  Reeves'  letter  to  Mr.  Parent. 

Mr.  HoARE. — ^I  am  not  positive  about  that. 

Mr.  HoLQATE. — Where  can  we  secure  the  original  of  this  specification  that  was 
attached  to  the  contract  and  the  plans  that  formed  part  of  the  contract  ? 

Mr.  HoARE. — They  should  be  with  the  contract  in  the  secretary's  charge  in  the 
safe,  but  as  shown  this  morning,  they  were  disconnected. 

Mr.  HoLGATE. — ^We  have  asked  the  secretary  and  he  does  not  know  where  they  are. 
Where  else  could  they  be? 

Mr.  HoARE. — They  might  have  got  up  to  Ottawa  by  mistake.  He  sent  a  lot  up 
there,  and  they  may  have  got  up  with  them.    They  will  have  to  be  traced  up. 

Mr.  HoLGATE.— Can  you  give  us  any  information? 

Mr.  HoARE. — I  have  not  seen  them  for  years.  I  have  not  seen  them  since  I 
distributed  these  different  plans  and  specifications  calling  for  tenders  and  attached  to 
the  contract.    I  have  never  seen  them  since. 

Prof.  Kerry. — ^Were  the  plans  and  specifications  attached  to  the  contract  duplicates 
of  the  general  plan  and  specification  sent  out  with  the  call  for  tenders  ? 

Mr.  HoARE. — Yes. 

Mr.  HoLGATE. — ^For  your  own  use  in  connection  with  this  work,  Mr.  Hoare,  what 
documents  had  you? 

Mr.  Hoare. — The  original  and  the  amended  specifications. 

(Document  filed  and  marked  exhibit  No.  21.) 

Mr,  HoLGATE. — ^You  identify  exhibit  No.  21  as  a  copy  of  the  specifications  that 
were  attached  to  the  contract  and  also  the  copies  of  the  amendments  to  the  specifica- 
tions that  were  afterwards  inserted? 

"Mx,  Hoare. — ^Yes. 

Mr.  Holgate. — ^In  what  way  did  the  Phoenix  Bridge  Company  assent  to  these 
modified  specifications? 

Mr.  Hoare. — ^They  agreed  to  accept  these  modifications,  and  I  think  Mr.  Beeves' 
letter  there  refers  to  it.  It  is  virtually  an  acceptance  of  them  as  well — that  letter 
attached  to  the  contract.  . 

Mr.  Stuart. — ^May  I  see  the  letter? 

Mr.  Holgate. — ^Yes.    I  would  like  to  know  at  this  point  whether 

Mr.  Stuart. — ^Whether  we  are  agreed  that  these  are  the  modified  specifications? 

Mr.  Holgate. — ^Yes. 

Mr.  Hoare. — ^I  am  certain  that  is  all;   positive. 

Mr.  Stuart. — ^Mr.  Deans'  impression  is  that  that  is  all,  but  of  course  he  would 
not  like  to  speak  of  a  matter  of  that  importance  without  verifying  it.  I  think  we  can 
be  tolerably  sure  that  Mr.  Hoare  is  right  when  he  says  so. 

Mr.  Holgate. — ^Who  prepared  these  amendments  to  the  specifications  that  you 
refer  to,  exhibit  21  ? 

Mr.  Hoare. — ^Mr.  Oooper. 

Mr.  Holgate. — ^Were  these  amendments  approved  by  the  government  engineers? 

Mr.  Hoare. — Yes,  sir. 

Mr.  Holgate, — ^What  date  was  that,  do  you  remember? 
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Mr.  HoABE. — ^No,  J,  cannot  tell  you  now,  but  I  think  it  must  be  in — ^tibere  must 
bo  a  letter  or  some  leferenoe  to  it  in  Mr.  Barthe's  exhibits;  it  must  be  covered  by  all 
these  docimients. 

Prof.  Kerry. — ^When  and  by  whom  was  the  advisability  of  these  amendments 
suggested? 

Mr.  HoARE. — ^I  could  not  give  you  the  exact  date  when  they  were  advised,  but  it 
was  ui>on  the  advice  of  Mr.  Cooper  that  these  amendments  were  submitted  to  the 
Department  of  Railways  and  Canals  for  approval,  which  iwere  accepted. 

Prof.  Kerry. — ^Mr.  Cooper's  suggestions  will  be  in  writing? 

Mr.  HoARE. — They  should  be,  no  doubt  they  are;  no  doubt  there  is  a  letter  to 
that  effect.  I  rather  think  there  is  some  reference  to  that  in  those  documents  also, 
those  exhibits  of  this  morning. 

Mr.  HoLGATE. — ^Who  was  the  representative  of  the  Department  of  Railways  and 
Canals,  who  would  deal  with  the  matter  at  that  time? 

Mr.  HoARE. — ^Mr.  Schreiber. 

Mr.  HoLOATE. — ^Mr.  Collingwood  Schreiber? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — Just  look  over  that  document  (exhibit  No.  17)  and  see  if  that 
gived  you  any  light  on  the  matter,  Mr.  Hoare? 

Mr.  HoARE. — This  refers  directly  to  those  amendments.  This  is  the  communica- 
tion that  leads  up  to  that.  That  is  the  report  to  sanction  the  amendments  proposed 
there.     (Extract  from  Order  in  Council,  July  23,  1903.) 

Mr.  HoLGATE. — ^What  gave  rise,  Mr.  Hoare,  to  the  suggestions  made  by  Mr.  Cooper 
for  the  modification  of  the  original  specification? 

Mr.  Hoare. — ^He  considered  general  improvements  were  necessary. 

Mr.  HoLQATE. — ^He  considered  it? 

Mr.  Hoare. — ^Yes,  he  considered  that  some  improvements  were  required  and 
necessary  in  some  clauses  of  the  specifications  before  the  details  were  commenced  by 
the  Phoenix  Bridge  Co.  before  they  commenced  their  detailed  plans. 

Mr.  HoLGATE. — ^Did  he  draw  up  the  original  specifications  that  were  made  a  basis 
for  the  general  competition? 

Mr.  Hoare. — "No. 

Mr.  HoLGATB.— Who  did? 

Mr.  Hoare. — ^I  did.  To  explain  the  matter  a  little  more  fully,  there  were  a  few 
suggestions  of  my  own  in  that  sx)ecification,  but  the  majority  of  the  changes  were  his 
own.  I  do  not  know  that  I  could  give  all  the  specified  reasons;  I  know  with  regard  to 
one  of  the  daixses,  for  wind  stresses,  he  thought  mine  were  unnecessarily  heavy  in 
the  original  specification;  he  gave  that  as  one  reason,  that  I  had  provided  for  too 
heavy  wiiad  pressure. 

Mr.  HoLGATE. — Had  you  and  Mr.  Cooi)er  conferences  prior  to  June  2,  1903? 

Mr.  Hoare. — ^Yes,  we  had  several. 

Mr.  HoLGATE. — And  were  Mr.  Cooper's,  amendments  to  the  specification  the  out- 
come of  these  conf  eretices  ? 

Mr.  Hoare. — To  a  certain  extent,  not  altogether. 

Mr.  HoLGATE. — And  at  that  time  Mr.  Cooper  was  the  official  conisulting  engineer 
for  your  company? 

Mr.  Hoare. — ^Yes,  sir. 

Mr.  HoLGATE. — And  you  submitted  these  questions  to  him  ?  Was  it  necessary,  in 
your  opinion,  to  get  his  approval  before  they  were  put  into  contract  form? 

Mr.  Hoare.— Yes. 

Mr.  Holgate. — And  when  these  specifications  were  amended,  were  they  final? 

Mr.  Hoare. — ^Yes,  as  far  as  original  specificatiouB  are  concerned,  that  is  all  that 
I  have  any  knowledge  of. 

Mr.  Holgate. — ^And  were  they  accepted  by  the  Phosnix  Bridge  Oomi>any  as  com- 
plete? 
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Mr.  HoABE. — I  imagine  so ;  I  heard  nothing  to  the  contrary. 

Mr.  HoLQATB. — If  there  had  been  anything  to  the  contrary  you  would  have  known 
it? 

Mr.  HoABE. — ^Yes,  most  certainjy. 

Mr.  HoLQATE. — ^Were  there  any  further  specifications  in  connection  with  the 
work  made  that  would  amend  in  any  way  these  specifications? 

Mr.  HoARE. — Not  to  my  knowledge. 

Mr.  HoLOATE. — ^I  would  like  that  a  definite  answer  if  you  can  make  it. 

Mr.  HoARE. — ^Will  you  repeat  the  question! 

Question  read  to  witness  as  follows: — 

'Were  there  any  further  si)ecifications  in  connection  with  the  work  made  that 
would  amend  in  any  way  these  specifications?' 

Mr.  HoARE. — ^I  am  only  speaking  from  personal  knowledge;  I  am  not  aware  of 
any.    We  have  none  on  record.    I  do  not  think  it  is  possible,  but 

Mr.  HoLQATE. — There  must  have  been  a  finality  somewhere,  where  was  it?  Were 
these  fijial? 

Mr.  HoARE. — Yes,  those  are  final  as  far  as  written  specifications  go,  as  far  aa  writ- 
ten specifications,  written  or  printed  specifications  go. 

Mr.  HoLGATE.— That  is  Exhibit  No.  21. 

Mr.  HoARE. — But  Mr.  Cooper  he  always  considered  that  he  had  the  right  to  make 
any — probably  they  do  not  come  under  the  head  of  specifications,  but  he  had  the  right 
to  make  changes  in  detail  from  time  to  time  as  plans  were  submitted  by  the  Phoenix 
Bridge  Company  ;   that  hardly  perhaps  comes  under  that  heading. 

Mr.  HoLGATE. — But  as  far  as  documentary  evidence  goes,  this  was  the  last  ? 

Mr.  HoARE.— That  is  the  last. 

Mr.  HoLGATE. — I  only  referred  to  specifications. 

Mr.  HoARE. — That  is  the  last. 

Mr.  HoLGATE. — And  you  feel  sure  in  your  own  mind  that  this  copy  agrees  with  the 
one  that  was  certified  by  the  government  engineer  ? 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Now  that  was  your  connection  with  the  contract,  Mr.  Hoare  ? 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — ^With  regard  to  the  carrying  out  of  that  contract  what  were  your 
powers  ?    Are  your  powers  clearly  defined  in  the  contract  ?  • 

Mr.  Hoare. — In  the  contract  with  the  Phoenix  Bridge  Company  ? 

Mr.  HoLGATE. — In  the  contract  with  the  Phoenix  Bridge  Company  ? 

Mr.  HoARE. — ^Let  me  refer  to  it  a  minute,  I  have  not  read  it  for  a  long  time. 
Yes,  the  specification  governs  my  powers  pretty  well  ;    it  specifies 

Mr.  HoLGATE. — ^You  mean  the  contract  specifies  your  powers  ? 

Mr.  Hoare. — ^Yes,  the  contract  of  the  19th  of  June. 

Mr.  HoLGATE. — ^Who  is  the  engineer  of  the  Quebec  Bridge  and  Railway  Company 
mentioned  in  this  contract  ? 

Mr.  HoARE. — Myself. 

Mr.  HoLGATE. — And  who  is  the  consulting  engineer? 

Mr.  HoARE. — Mr.  Theodore  Cooper. 

Mr.  HoLGATE. — And  at  the  time  that  this  was  made  who  was  the  Deputy  Minister 
and  Chief  Engineer  of  the  Department  of  Railways  and  Canals  ? 

Mr.  HoARE. — Mr.  Collingwood  Schreiber. 

Mr.  HoLOATE. — ^Were  there  any  duties  that  you  had  in  connection  with  this  con- 
tract, Mr.  Hoare,  outside  of  what  are  specified  in  the  contract  or  does  the  contract 
fully  cover  them. 

Mr.  HoARE. — Oh,  I  think  the  contract,  yes,  I  should  say  the  contract  fully  covers, 
them. 

Mr.  HoLGATE. — ^We  would  like  to  have  you  just  give  us  a  short  description  of  the 
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organization  that  you  used  in  the  carrying  out  of  this  contract,  beginning  with  your 
connection  with  Mr.  Cooper  as  consulting  engineer  ? 

Mr.  HoARB. — ^Mr.  Cooper  was  consulting  engineer,  resident  in  New  York. 

Mr.  HoLGATE. — Did  he  come  here  to  consult  you  or  did  you  go  there  to  consult 
him. 

Mr.  HoARE. — ^I  went  there  to  consult  him  generally.  You  are  speaking  now  in 
connection  with  the  superstructure  or  the  whole  work  ? 

Mr.  HoLGATE. — ^Any  time. 

Mr.  HoABE. — ^He  came  here  during  the  construction  of  the  foundations,  he  came 
here  on  two  or  three  occasions.    For  the  superstructure,  I  went  to  New  York. 

Mr.  HoLGATE.— Do  you  remember  the  date  of  Mr.  Cooper's  last  visit  ? 

Mr.  HoARE. — No,  I  do  not  at  present.  I  can  give  it  to  you  roughly,  I  think  about 
three  years  ago,  three  or  four  years  ago. 

Mr.  HoLGATE. — The  last  visit  ? 

Mr.  HoARE. — Yes,  he  was  here  on  three  occasions  during  the  sinking  of  the 
caissons  for  the  bridge  foundation.  I  do  not  think  he  has  been  here  since,  but  he 
received  weekly  reports. 

Mr.  HoLGATE. — ^You  had  a  system  of 

Mr.  HoARE. — We  had  a  system  of  weekly  reports. 

Mr.  HoLGATE. — ^Who  made  these  reports  ? 

Mr.  HoARE. — ^Mr.  McLure. 

Mr.  HoLGATE. — Who  is  Mr.  McLure  ? 

Mr.  HoARE. — Inspecting  engineer  on  the  erection. 

Mr.  HoLGATE. — By  whom  was  he  appointed  ? 

Mr.  HoARE. — Jointly,  by  mutual  agreement  between  Mr.  Cooper  and  myself. 

Mr.  HoLGATE. — To  whom  does  he  report  ? 

Mr.  HoARE. — Both  of  us,  and  Mr.  Cooper's  conmiimication  with  the  bridge  was 
maintained  through  Mr.  McLure's  weekly  reports. 

Prof.  Kerry. — ^What  was  your  knowledge  of  Mr.  McLure  that  made  you  make  that 
selection,  Mr.  Hoare  ? 

Mr.  Hoare. — ^Previous  to  his  engagement  I  could  not  find  anybody  suitable  for 
that  position  and  I  left  it  entirely  to  Mr.  Cooper.  I  left  it  entirely  to  him,  and  he 
nominated  Mr.  McLure  to  the  position.  I  had  previous  authority  from  the  Brid^^e 
Company  to  arrange  personally  or  mutually  with  Mr.  Cooper  for  any  inspectors  wanted 
for  that  work. 

Prof.  Kerry. — Tlien  in  the  selection  of  Mr.  McLure  you  felt  that  you  had  fully 
provided  for  all  necessary  insi)ection  ? 

Mr.  Hoare. — No,  there  are  other  ins];)ectors  besides.    On  the  erection  Mr.  Kinloch 
was  appointed. 

Prof.  Kerry. — But  the  appointment  of  Mr.  McLure  and  Mr.  Kinloch  was  your 
carrying  out  of  the  instructions  or  the  commission  of  the  board  of  directors  to  organize 
fully  a  competent  inspection  ? 

Mr.  Hoare.— Yes. 

Mr.  Holgate. — Could  you  have  dismissed  Mr.  McLure,  Mr.  Hoare  ? 

Mr.  Hoare. — ^I  could  have,  but  I  would  not  have  done  it  without  coming  to  an 
agreement  with  Mr.  Cooper. 

Mr.  Holgate. — Could  Mr.  Cooper  have  dismissed  him  without  coming  to  an 
agreement  with  you? 

Mr.  Hoare. — No,  I  do  not  think  he  could,  because  he  would  not  have  done  bo.  I 
do  not  think  he  would  have  done  so,  but  it  is  doubtful  whether  he  could. 

Mr.  Holgate. — ^You  mentioned,  I  think,  another  name? 

Mr.  Hoare. — ^Mr.  Kinloch,  on  the  erection. 

Mr.  Holgate. — ^Now,  would  you  tell  us  what  Mr.  McLure's  duties  were.  You 
have  already  put  it  in  the  form  of  a  letter  dated  September  7,  1907  (document  pro- 
duced, filed  and  marked  as  Exhibit  No.  22)  see  if  that  correctly  desoxihea  his^ duties? 
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Mr.  HoARE. — ^Yes.  In  addition  to  what  I  have  atated  here,  if  there  was  anything 
of  importance  occurred  he  had  always  orders  to  telegraph  immediately  to  Mr.  Cooper 
for  advice  on  any  question  of  imjwrtance- or  emergency,  in  addition  to  what  I  have 
stated  there,  but  that  generally  covers,  I  think,  his  duty. 

Mr.  HoLGATE. — Then  does  this  letter  also  cover  a  description  of  Mr.  Kinloch's 
duties? 

Mr.  HoARE. — ^Yes,  I  should  have  said  to  him  or  to  me,  but  that  substantially 
covers  his  duties. 

Mr.  HoLOATE. — ^*To  Mr.  McLure  or  to  me.' 

Mr.  HoARE. — Yes,  or  to  me. 

Mr.  HoLGATE. — ^Then  I  understand  that  you  had  some  further  inspeclbrs  at  the 
works  where  the  superstructure  was  fabricated  ? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^You  might  give  us  those  names. 

Mr.  HoARE. — At  Phoenixville,  Mr.  Edwards  and  Mr.  Meeser. 

Mr.  HoLOATE. — And  their  duties  were  what? 

Mr.  HoARE. — ^And  Mr.  Keenan.  He  was  mill  inspector  at  Harrisburg;  and  there 
were  others  employed  from  time  to  time  as  mill  inspectors  as  required,  and  their 
services  dispensed  with  when  the  work  at  that  particular  mill  was  completed.  The 
only  two  of  those  insi)ectors  employed  at  the  present  time  are  Mr.  Edwards  and  Mr. 
Meeser.  Mr.  Edwards  is  chief  inspector,  and  Mr.  Meeser  is  his  assistant.  Their  duties 
are,  to  inspect  the  shop  work  and  mill  work  at  Phcenizville.  Beyond  that  Mr.  Edwards 
duties  are  to  keep  strict  account  of  the  metal  delivered  from  outside  mills  to  be 
fabricated  at  the  Phoenixville  shops,  and  all  metal  shipped  from  there  to  Quebec;  to 
make  returns  to  me  of  the  quantities  of  metal  rolled,  f  aibricated  and  shipped,  at  regular 
intervals.  He  had  also  to  furnish  me  with  detailed  reports  of  all  metal  inspected  at 
the  mills  as  well  as  at  the  shops,  also  chemical  tests  of  metal  in  the  different  melts 
at  the  scale  works.  Besides  the  ordinary  specimen  tests  required  from  time  to  time 
they  were  instructed  to  make  full  size  eye-bar  tests  to  destruction.  About  two  per 
cent  of  the  total  number  of  eye-bars  in  the  structure  were  tested  in  this  manner. 

Mr.  HoLGATE. — ^Are  there  full  reports  of  all  these  teste  in  existence! 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — Can  they  be  produced  here? 

Mr.  HoARE. — ^I  can  produce  them. 

Mr.  HoLGATE. — Tnen  we  would  require  these  two  inspectors? 

Mr.  HoARE. — They  will  be  here  on  Thursday,  I  sent  for  them. 

Mr.  HoLGATE. — ^Weie  these  tests  demanded  by  the  contract? 

Mr.  HoARE.— Yes — ^no,  demanded  by  the  specifications  more  strictly  speaking. 

Mr.  HoLGATE. — ^Well,  of  course  by  1^  specifications. 

Mr.  HoARE. — ^By  the  specifications,  yes. 

Mr.  HoLGATE. — And  were  all  these  tests  made  in  accordance  with  the  demands 
of  the  specifications? 

Mr.  HoARE. — ^I  think  they  were  exceeded. 

Mr.  HoLGATB. — ^And  were  there  tests  made  beyond  what  the  specifications  called 
for? 

Mr.  HoARE. — ^I  think  so.  If  any  departure  was  made  it  was  in  excess  of  the 
requirement  of  the  specification. 

Mr.  HoLGATE. — ^But  we  will  get  full  details  of  that  from  the  inspectors? 

Mr.  HoARB. — ^You  will  get  full  details  of  that  from  the  inspectors. 

Mr.  HoLGATB. — ^Now,  with  regard  to  Mr.  McLure,  you  state  that  Mr.  McLure's 
duties  were  to  thoroughly  inspect  all  material  which  arrived  at  the  storage  yard  from 
FhoBDlixville,  before  it  was  placed  in  the  bridge,  to  check,  with  Mr.  Birks,  the  dimen- 
sions of  all  members  and  to  see  that  they  were  properly  assembled  according  to  erec- 
tion plaos  before  the  erection  foreman  was  allowed  to  place  them  in  the  bridge.  Were 
those  instructions,  to  your  knowledge,  carried  out? 
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Mr.  HoARE. — ^Yes,  I  believe  they  were  thoroughly  carried  out  in  every  particular. 

Mr.  HoLGATE. — Were  these  instructions  given  to  Mr.  McLure  in  writing? 

Mr.  HoARE. — I  do  not  know  that  they  were  given  in  writing,  word  for  word,  to 
correspond  wildi  my  letter,  but  he  received  very  clear  instructions  from  Mr.  Cooper 
before  he  came  here  what  his  duties  were. 

Mr.  HoLGATE. — ^Did  you  issue  any  instructions  to  Mr.  McLure  in  writing? 

Mr.  HoARE. — No,  sir,  I  considered  Mr.  Cooper's  instructions  quite  sufficient. 

Mr.  HoLGATE. — ^Did  you  see  the  instructions,  Mr.  Hoare,  that  Mr.  McLure 
received  from  Mr.  Cooper? 

Mr.  Hoare. — ^Yes,  sir,  when  he  first  came  here  I  saw  them. 

Mr.  Holgate. — There  was  a  letter  of  instructions  that  Mr.  McLure  got  from  Mr. 
Cooper? 

Mr.  Hoare. — ^Yes,  sir,  anjd  he  showed  it  to  me  immediately  on  arrival. 

Mr.  H0IX3ATE. — In  your  opinion,  Mr.  Hoare,  was  it  an  important  step  to  inspect 
all  metal  which  arrived  at  the  storage  yard? 

Mr.  Hoare. — ^Yes,  very. 

Mr.  HoLQATB. — ^Very  important? 

Mr.  Hoare. — ^Yes. 

Mr.  HoLQATE. — ^And  you  are  quite  siire  that  the  inspection  was  carried  out? 

Mr.  Hoare. — I  am  iwsitive  that  those  two  gentlemen  thoroughly  carried  out  their 
instructions  and  duties  in  that  respect. 

Mr.  Holgate. — ^Would  this  apply  both  to  Mr.  McLure  and  Mr.  Kinloch  ? 

Mr.  Hoare. — ^Both,  to  both  of  them. 

Mr.  Holgate. — Then  Mr.  McLure,  according  to  your  understanding,  Mr.  Hoare 
had  to,  as  part  if  his  duty,  check,  with  Mr.  Birks,  the  dimensions  of  all  members? 

Mr.  Hoare. — ^Yes. 

Mr.  Holgate. — ^Where  would  that  be  done? 

Mr.  Hoare. — Generally  speaking,  before  the  metal  is  taken  olf  the  cars  on  the 
bridge.  I  said  before  the  metal  was  lifted  off  the  cars  on  the  bridge  to  pul  it  into 
I>osition. 

Mr.  Holgate. — And  that  differs  fronl  his  other  inspection,  which  was,  you  under- 
stand, made  in  the  yard? 

Mr.  Hoare. — Oh,  they  used  to  inspect  at  both  places  as  necessity  required,  inspected 
the  metal  at  both  places,  one  or  other  of  them  iwould  inspect  the  metal  at  both  places. 

Mr.  Holgate. — ^But  it  was  your  understanding  that  the  rule  was  all  that  should 
be  inspected  on  arrival  at  the  storage  yard? 

Mr.  Hoare. — They  possibly  would  not  inspect  every  piece  of  metal,  but  every 
important  piece  of  metal  would  be  looked  over  on;  arrival  to  see  if  it  had  sustained 
any  damage  during  transportation.  The  final  inspection  was  made  on  the  cars  prior 
to  the  metal  being  hoisted  into  position,  and  they  also  checked  over — ^not  only 
inspected  the  metal  to  look  out  for  defects,  but  to  check  with  the  erection  plana  to 
see  that  the  proper  members  were  assembled  correctly,  to  see  that  the  members  were 
corrctly  assembled. 

Mr.  Holgate. — ^In  all  these  matters,  Mr.  Hoare,  are  you  speaking  from  your 
positive  personal  knowledge  of  what  was  done? 

Mr.  Hoare. — ^Personal  knowledge. 

Mr.  Holgate. — ^Not  simply  from  what  instructions  you  gave,  or  someone  else  gave, 
of  what  was  done? 

Mr.  Hoare. — ^Personal  knowledge,  what  I  know  myself. 

Prof.  BIerrt. — ^Do  I  understand  that  the  dimeneions  of  the  members  were  actually 
checked  by  Mr.  Birks  and  Mr.  McLure  together? 

Mr.  Hoare. — On  the  cars,  yes. 

Prof.  Kerry. — On  the  cars? 

Mr.  Hoare. — Finally,  before  they  iwere  lifted  into  position. 

Prof.  Kerry. — That  was  the  regulation  practice?  • 

Mr.  Hoare.— Yes. 
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Mr.  HoLGATB. — ^Who  would  order  the  parts  forward  from  the  yard  to  the  bridge? 

Mr.  HoARE. — The  foreman  of  erection. 

Mr.  HoLGATB.— Of  tlie  PhoBnix  Bridge  Company? 

Mr.  HoARE. — The  Phoenix  Bridge  Company's  foreman)  of  erection  would  call  for 
members  in  the  yard  as  he  required  them. 

Mr.  HoLOATE. — ^But  according  to  your  system  that  would  already  have  been 
inspected  by  the  Quebec  Bridge  Company's  inspector. 

Mr.  Hoar4 — ^Yes,  and  then  inspected  again  at  the  bridge  before  the  members 
were  lifted  to  position. 

Mr.  HoLGATE. — ^Mr.  Kinloch  then  was  appointed  by  yourself  ? 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — And  responsible  to  you  ? 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — To  you  only  ? 

Mr.  HoARE. — To  me  only. 

Mr.  HoLGATE. — ^What  was  his  relation  then  with  Mr.  McLure  ? 

Mr.  HoARE. — He  assisted,  he  worked  with  Mr.  McLure,  inspecting  mechanical 
parts  of  the  bridge,  riveted  and  so  forth. 

Mr.  HoLGATE. — ^Mr.  McLure's  in8i)ection  then  was  more  general  than  Mr.  Kin- 
loch's  ? 

Mr.  HoARE. — ^A  little  more  general  and  his  work  was  more  technical  and  clerical 
He  had  to  look  after  technical  questions  that  arose  from  time  to  time. 

Mr.  HoLGATE. — ^Was  Mr.  Kinloch's  work  principally  on  details  ? 

Mr.  HoARB. — ^Yes,  detailed  work;  that  is  inspecting  the  metal  generally  before  it 
went  into  the  work,  joints,  riveting,  bolting  and  so  forth. 

Mr.  HoLGATE. — ^TJnder  whose  instructions  would  he  work? 

Mr.  HoARE. — I  gave  him  instructions  from  time  to  time  and  he  always  conferred 
with  Mr.  McLure,  worked  with  him  in  fact  and  conferred  with  him  from  time  to  time, 
and  if  he  discovered  anything  unnatural,  anything  out  of  the  common,  he  would 
always  mention  it  to  Mr.  McLure,  and  he  would  report  the  matter  to  myself  and  Mr. 
Cooper,  and  make  his  record  of  same.  Mr.  McLure  kept  all  the  records  of  the  work, 
^at  is  the  daily  diary  of  what  occurred  during  a  season's  work. 

Mr.  HoLGATE.— Then,  did  Mr.  Kinloch  report  to  Mr.  McLure? 

Mr.  HoARE. — ^Yes,  they  did  not  work  independently.  Anything  he  discovered  in 
the  work  that  Mr.  McLure  did  not  see,  the  first  thing  he  would  do  would  be  to  report 
to  Mr.  McLure,  so  it  would  be  recorded  and  then  it  would  come  to  me  through  Mr. 
McLure  and  to  Mr.  Cooper  if  necessary,  to  the  Phoenix  Bridge  Company. 

Mr.  HoLGATE. — Through  you  to  Mr.  Cooper  or  through  Mr.  McLiire  to  Mr.  Cooper? 

Mr.  HoARE. — No,  Mr.  McLure  had  instructions  to  report  direct  to  Mr.  Cooper. 

Mr.  HoLGATE. — ^What  information  in  the  way  of  specifications  or  drawings  had 
Mr.  Kinloch  to  guide  him  in  his  inspection  ? 

Mr.  HoARE. — ^They  had  in  their  office  at  the  bridge  site  exact  duplicates  of  all 
erection  and  shop  plans  that  were  sent  down  from  Phoenixville,  and  the  shop  plans 
corresponded  with  the  approved  plans  by  Mr.  Cooper. 

Mr.  HoLGATE. — ^Were  there  any  instructions  outside  of  those  that  were  issued  ? 

Mr.  HoARE. — ^Yes,  the  erection  department  at  Phoenixville  issued  booklets  of 
instructions  to  their  foreman  how  to  proceed  in  the  erection  of  each  member  in  the 
structure. 

Mr.  HoLGATE. — ^Were  these  instructions  or  blue  prints  approved  by  Mr.  Cooper 
or  yourself  ? 

Mr.  HoARE. — Not  by  me.  Whether  they  were  referred  to  Mr.  Cooper  or  not  I  am 
not  sure,  but  I  hardly  think  so.  He  may  have  been  consulted  on  the  general  methods 
of  erection  but  I  do  not  think  each  page  of  instructions  was  submitted  to  him. 

Mr.  HoLGATE. — ^If  they  had  not  been  approved  by  Mr.  Cooper  then  was  Mr.  Kin- 
loch working  under  these  detailed  instructions  issued  by  the  Phoenix  Bridge  Company? 
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Mr.  HoARE. — No,  he  did  not  work  under  the  booklet  instructions.  They  assumed 
•the  responsibility  of  all  that  themselves.  Mr.  Kinloch  simply  inspected  the  metal 
that  was  being  placed  in  the  bridge  from  time  to  time  to  take  note  of  the  fit  of  any 
joint.  If  any  metal  was  defective  or  bent  or  there  had  been  any  damage  it  would  be 
his  duty  to  see  that  it  was  put  in  proper  condition  before  it  was  finally  hoisted  into 
position  in  the  bridge. 

Mr.  HoLGATE. — Had  Mr.  Kinloch  power  to  have  the  work  done  in  manner  contrary 
to  the  methods  illustrated  by  these  blue  printed  instructions  issued  by  the  Phoenix 
Bridge  Company  ? 

Mr.  HoARE. — No,  sir. 

Mr.  HoLOATB* — Then  he  was  bound  by  their  instructions? 

Mr.  HoABE. — ^Well,  not  altogether.  I  said  before  that  they  would  take  the  respon- 
sibility of  their  methods  and  procedure.  Mr.  Kinloch  did  not  interfere  with  ^em 
vnless  he  saw  anything  that  was  rislgr.  If  he  had  discovered  any  procedure  that  was 
risky  he  would  have  conferred  with  Mr.  McLure  and  then  it  would  have  been  reported 
from  there,  but  no  such  reports  have  ever  been  made.  Mr.  Kinloch's  duties  were  more 
mechanical,  to  eee  that  there  were  no  defects  in  the  work  or  the  members  of  the 
bridge,  that  the  joints  were  properly  bolted  up.  When  they  were  riveted  he  had  to 
attend  to  see  that  the  bolts  were  properly  taken  out  and  replaced  by  rivets. 

Mr.  HoLGATE. — ^When  you  say  properly  taken  out  and  replaced  by  rivets,  does 
that  mean  that  he  was  following  out  the  instuctions  of  these  blue  prints,  or  was  it 
left  to  his  discretion? 

Mr.  HoAEE. — ^His  own  proceedings  were  left  more  or  less  to  his  own  discretion; 
that  is  as  to  where  he  should  go  on  the  bridge  and  what  he  should  do. 

Mr.  HoLGATE. — ^I  quite  see  that,  but  take  the  question  of  bolting  up  of  a  large 
connection,  we  will  say  one  of  the  principal  confiections,  would  Mr.  Kinloch  tell  the 
contractors  how  to  do  it,  or  would  he  simply  see  that  they  followed  their  own  plan  as 
shown  in  that  blue  print? 

Mr.  HoABE. — ^In  these  booklets  there  were  certain  instructions  about  bolting  up 
joints.  Until  it  was  prepared  to  be  riveted  they  had  certain  instructions  about 
bolting  up  a  joint  fully  or  not  with  certain  sizes  of  bolts.  If  that  were  not  done  he 
would  call  somebody's  attention  to  it. 

Mr.  HoLGATE. — Were  you  satisfied,  Mr.  Hoare,  with  the  instructions  that  were 
given  on  those  blue  prints? 

Mr.  HoARE. — ^Yes,  I  was  perfectly  satisfied. 

Mr.  HoLGATE. — ^And  you  would  have  been  satisfied  if  Mr.  Kinloch  had  carried 
out  those  instructions? 

Mr.  HoARE. — ^Yes.  He  was  not  under  the  instructions  of  the  Phoenix  Bridge 
Company. 

Mr.  HoLGATE. — ^I  quite  understand  that,  but  it  is  the  programme  that  was  followed 
that  we  desire  to  understand. 

Mr.  HoARE. — ^I  never  heard  any  objection  being  made  to  the  course  laid  down  in 
these  booklets.  There  might  be  some  minor  objections  that  occurred  from  time  to 
time,  but  they  did  not  consider  it  worth  mentioning.  I  do  not  say  that  there  were 
no  objections  made  from  time  to  time,  but  there  was  nothing  of  any  importance 
occurred  to  the  best  of  my  knowledge. 

Mr.  HoLGATE. — If  Mr.  Kinloch  followed  out  the  directions  and  instructions  given 
by  the  Phoenix  Bridge  Company  on  these  blue  prints  to  their  erection  foreman,  you 
would  have  been  satisfied? 

Mr.  HoARE. — ^As  far  as  I  know. 

Mr.  HoLGATE. — ^Had  Mr.  McLure  the  power  to  dismiss  any  «mpioyee  of  the 
Phoenix  Bridge  Company? 

Mr.  HoARE.— No,  sir. 

Mr.  HoLGATE. — Had  Mr.  Kinloch  that  power? 

Mr.  HoARE. — No,  sir. 
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Mr.  HoLGATE. — Had  you  that  power,  Mr.  HoareJ 

Mp.  Hoare.— No,  sir. 

lir.  1  Id  GATE. — ^Was  there  any  power  vested  in  Mr.  Cooper? 

Mr.  UoaPE.— No. 

Mr.  UoiGATE. — ^Had  any  of  the  officers  of  the  Quebec  Bridge  Company  power  to 
stop  the  work  of  the  Phoenix  Bridge  Company? 

Mr.  IToARE. — ^Any  of  the  officers? 

Mr.  HoLGATE. — ^Either  Mr.  Cooper,  yourself,  McLure,  or  Kinlooh? 

Mr.  HoABE.— To  stop  the  work? 

Mr.  HoLGATE. — To  stop  the  work  of  the  Phoenix  Bridge  Company? 

Mr.  Hoare. — ^I  do  not  know  that  there  is  anything  in  the  contract  which  would 
give  us  any  such  power. 

Mr.  HoLGATE. — ^Will  you  say  now  that  at  the  present  time  you  cannot  answer 
that? 

Mr.  HoABE. — ^Will  you  give  me  a  minute,  I  will  just  see. 

Mr.  HoLGATE. — It  is  a  question  that  requires  very  careful  consideration. 

Mr.  Hoare. — ^I  want  to  read  over  the  contract  to  see  whether  there  is  any  power 
vested  in  the  contract.  (Mr.  Hoare  read  over  the  contract).  There  is  nothing  in  the 
contract. 

Mr.  HoLGATE. — ^What  is  your  own  understanding? 

Mr.  Hoare. — ^We  have  got  no  power  in  the  contract. 

Mr.  HoLGATE. — ^After  reading  the  contract  now,  you  conclude  you  have  no 
power? 

Mr.  Hoare. — There  is  no  power  in  the  contract  itself,  no  clause  in  the  contract 
giving  anybody  connected  with  the  company  power  to  stop  the  work. 

Prof.  Kerrt. — Had  you  ever  considered  previously,  Mr.  Hoare,  whether  you  had 
such  power? 

Mr.  Hoare. — ^No,  I,  never  considered  the  question  at  all. 

Mr.  HoLGATE. — Then,  do  I  understand  that  this  is  the  first  time  you  have  con- 
sidered that  question? 

Mr.  Hoare.— Yes. 

Witness  retired. 

Commission  adjourned  until  to-morrow  morning  at  ten  o'clock. 


FOUBTH  DAT. 

Quebec,  Thursday,  September  12, 1907. 
The  Commission  resumed  at  ten  ajn. 

TTlrio  Barthe,  recalled. 

Mr.  Barthe  filed  ten  letters  which  were  marked  exhibit  No.  23. 

Prof.  Galbraith. — Is  this  complete  in  respect  to  Mr.  Cooper,  Mr.  Barthe? 

Mr.  Barthe.— Yes. 

Prof.  Galbraith. — In  reference  to  his  appointment? 

Mr.  Barthe. — ^Yes,  I  do  not  see  any  more.  I  have  added  one  which  I  found 
yesterday — the  last  one  in  November.  They  cover  all  about  the  appointment  of  Mr. 
Cooper. 

Witness  retired. 
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Edward  A.  Hoare,  recalled. 

Mr.  HoLOATE. — ^Mr.  Hoare,  will  you  recall  the  last  part  of  your  examination  of 
yesterday?  Have  you  any  explanation  you  would  like  to  make  in  connection  with  it? 
That  referred  to  your  power  as  chief  engineer  of  the  Quebec  Bridge  Company;  you 
gave  us  the  impression  yesterday  that  you  had  no  power  to  srtop  the  work  of  the 
Phoenix  Bridge  Company,  and  you  told  us  before  that  that  you  could  not  dismiss  any 
men  in  the  employ  of  the  Phoenix  Bridge  Company. 

Mr.  Hoare. — I  would  like  that  statement  in  reference  to  the  question  of  stopping 
the  work  qualified  as  under,  and  the  following  statement  substituted:  Notwith- 
standing that  the  contract  does  not  refer  to  any  power  vested  in  the  engineers  for 
stopping  the  work  at  any  time,  I  can  say  that  if  any  serious  question  arose  affecting 
the  structure,  or  if  there  was  serious  damage  to  any  part  of  the  structure,  under  such 
circumstances  I  would  stop  the  work. 

Mr.  HoLGATE. — ^You  kept  a  diary,  I  suppose,  of  that  work,  Mr.  Hoare? 

Mr.  HoARE. — ^Yes.  The  diary  was  kept  daily  by  the  inspectors  and  Mr.  McLure 
in  the  field  and  returned  to  the  office  regularly. 

Mr.  HoLOATE. — ^Was  that  diary  in  the  form  of  an  ordinary  diary,  or ? 

Mr.  Hoare. — ^It  was  just  a  daily  record  of  everything  that  happened  on  the  bridge. 

Mr.  HoLOATE. or  was  it  on  a  set  form? 

Mr.  Hoare. — "No  set  form. 

Mr.  HoLQATE. — The  diary  was  in  addition  to  the  foims  that  were  made  out  of 
daily  progress? 

Mr.  Hoare. — ^Yes.    I  can  produce  that  book  if  you  wish. 

Mr.  HoLGATE. — ^Did  you  keep  the  diary? 

Mr.  Hoare. — ^No,  Mr.  McLure  entered  up  every  day's  proceedings  for  me  and 
returned  the  book  to  the  office. 

Mr.  Holgate. — ^What  record  did  you  personally  keep? 

Mr.  Hoare. — I  kept  no  pocket  diary  apart  from  that  except  certain  dates  I  visited 
the  work. 

Mr.  Holgate. — Then  you  have  a  record  of  the  times  that  you  were  present  yourself 
at  the  work? 

Mr.  Hoare. — ^I  do  not  say  I  noted  every  day  I  went  there,  but  the  majority  of  the 
visits  I  noted  in  my  diary.  There  was  not  a  day  that  I  did  not  telephone  and  talk  to 
them  at  the  work.  If  I  was  not  able  to  make  personal  visits  I  always  called  them  on 
the  'phone  during  the  day  to  ascertain  actual  facts  in  connection  with  progress. 

Mr.  Holgate. — ^Had  you  other  duties  to  attend  to,  Mr.  Hoare,  besides  the  work  in 
connection  with  the  Quebec  bridge? 

Mr.  Hoare. — ^Yes. 

Mr.  Holgate. — What  were  they,  since  1905  ? 

Mr.  Hoare. — It  was  only  during  the  last  two  years  that  I  had  charge  of  the  viaduct 
across  the  Cap  Rouge  river. 

Mr,  Holgate. — ^Was  there  any  other  work? 

Mr.  Hoare. — Not  since  the  construction  of  the  bridge  commenced.  I  had  work 
before  the  construction  commenced.  During  the  time  the  surveys  were  in  progress 
I  had  other  work,  but  that  is  before  my  permanent  appointment. 

Mr.  Holgate. — Since  1905  the  only  other  work  you  have  had  was  the  Cap  Kouge 
viaduct. 

Mr.  Hoare.— That  is  all. 

Mr.  Holgate. — Did  that  include  any  railway  construction? 

Mr.  Hoare. — No,  only  the  bridge  itself. 

Mr.  Holgate. — ^What  proportion  of  your  time  then  would  have  been  taken  up  by 
the  Quebec  bridge  and  what  proportion  by  the  other  work? 

Mr.  Hoare. — That  is  for  the  last  two  years  ? 

Mr.  Holgate. — Yes. 
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Mr.  HOARE. — ^It  is  rather  hard  to  say  precisely.  I  should  think  three-quarters  of 
the  time  on  the  Quebec  bridge.  I  attended  to  both,  as  a  matter  of  fact,  at  the  same 
time.    They  were  so  conveniently  situated  to  each  other  that  I  could  attend  to  both. 

Mr.  HoLGATB.     What  was  the  relatiye  importance  of  the  two  works? 

Mr.  HoABS. — The  Quebec  bridge,  of  course,  was  far  the  most  important. 

Mr.  HoLQATE. — Juflt  give  us  an  idea  of  your  visits  to  Quebec  bridge  in  the  way 
of  inspection,  and  the  instructions  Idiat  you  would  give  on  the  work. 

Mr.  HoABE. — As  a  rule,  I  spent,  whenever  I  visited  the  site,  most  of  the  day  there, 
conjferred  with  the  inspectors  as  to  what  was  going  on,  made  a  general  inspection 
myself,  asked  them  questions  about  materials.  A  question  I  asked  was  if  everything 
was  all  right,  or  if  anything  unusual  has  occurred.  Then  I  would  go  over  the  struc- 
ture with  them  and  go  to  the  office.  They  /would  explain  anything  that  was  happen- 
ing during  the  day  in  detail,  an)d  when  the  members  were  being  erected  I  would  ask 
them  if  all  connections  were  right  and  precautions  taken  for  securing  everything  as 
the  work  went  on.  They  used  to  answer  all  these  questions,  refer  to  the  plan3  of  the 
work  in  progress  and  point  out  anything  I  asked.  I  used  to  inquire  about  the  con- 
dition of  the  surface  of  the  metal  where  it  was  in  contact,  where  there  were  splices 
occurring  to  see  that  it  was  properly  protected  from  the  weather,  and  so  forth. 

Mr.  HoLQATE. — ^In  these  inspections  would  you  be  accompanied  by  some  men  on 
the  woric  and  who  would  they  be? 

Mr.  HoARE. — Just  Mr.  McLure  and  Mr.  Kinloch. 

Mr.  HoLQATE. — ^What  about  Mr.  Birks? 

Mr.  HoARE. — He  (would  be  present  sometimes.  It  was  not  his  business  to  attend 
to  me  when  I  arrived  ons  the  work.  He  would  accidentally  ai>pear  on  the  scene.  I 
used  to  have  conversations  with  him  occasionally  on  the  condition  of  the  work  inci- 
dentally. If  there  were  anything  specially  occurring,  Mr.  Birks  would  be  called  into 
conference.  There  was  very  seldom  any  necessity  for  any  special  consultation  of 
that  kind. 

Mr.  HoLOATE. — Or  with  Mr.  Yenser? 

Mr.  HoARE. — ^I  used  to  talk  with  him  every  day  I  went  down  and  asked  him  how 
he  was  getting  along,  and  if  he  had  come  up  against  any  difficiilties,  &c. — general 
conversation  about  the  erections,  if  everything  was  going  to  his  satisfaction.  The 
answer  generally  was,  'We  are  getting  along  finely.'  That  was  his  general  answer 
to  my  question. 

Mr.  HoLGATE. — ^Were  you  familiar  with  the  scheme  of  erection  that  the  Phoenix 
Bridge  Comjmny  were  operating  under? 

Mr.  HoARB. — ^Yes.  I  did  hjot  follow  every  little  detail  in  connection  with  the 
operations,  but  I  was  acquainted  with  their  instructions,  which  were  in  a  certain 
booklet. 

Mr.  HoLGATE.^ — Can  you  say  that  liie  instructions  that  were  issued  by  the  Phoenix 
Bridge  Company  were,  to  the  best  of  your  knowledge,  carried  out  on  the  works? 

Mr.  HoARE. — ^Yes,  I  have  no  reason  to  knpw  to  the  contrary. 

Mr.  HoLGATE. — ^Who  prepared  the,  monthly  estimates? 

Mr.  HoARE. — ^I  did. 

Mr.  HoLOATE. — ^We  would  like  you  to  file  all  these  estimates,  Mr.  Hoare.  We 
would  like  too,  Mr.  Hoare,  if  you  would  go  over  your  diary  and  give  us  a  short  memo- 
randum of  the  occasions  of  your  visits  to  the  bridge  since  the  spring  of  1905.  With 
regard  to  other  inspections  you  made,  Mr.  Hoare,  of  the  work  before  it  reached  the 
Lridge,  what  have  you  to  say? 

l£r.  Hoare. — I  made  personal  inspections  of  the  work  in  progress  at  Phoenixville 
several  times  a  year  to  see  that  everyihiDjg  (was  going  on  properly,  to  give  the  inspec- 
tors instructions  about  anything  that  might  turn  up  from  time  to  time,  and  also  to 
see  that  the  weights  of  metal  were  being  properly  estimated  and  checked  by  different 
methods. 
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Mr.  HoLQATE. — This  took  considerable  time,  I  suppose  Y 

Mr.  Hoars. — ^Yes,  all  this  work  went  on  for  several  years.  This  process  extended 
over  several  years. 

Mr.  HoLGATE. — On  these  occasions  would  you  meet  Mr.  Edwards  and  Mr. ? 

Mr.  HoARE. — ^I  used  to  meet  all  the  inspectors,  Edwards  and  Meeeer,  except  the 
metal  inspectors,  who  were  at  a  distance,  at  Bethlehem,  Harrisburg  and  Pittsburg. 
The  inspectors  also  had  orders  to  confer  with  Mr.  Cooper  immediately  if  any  doubtful 
question  arose  in  the  tests. 

Mr.  HoLGATE. — ^In  regard  to  the  question  of  the  inspection,  of  material  on  its 
arrival  at  the  bridge  site,  have  you  anything  further  to  say  I 

Mr.  HoARE. — ^Yes,  I  want  it  to  be  clearly  understood  that  the  final  and  most 
important  inspection  on  the  works  took  place  on  the  bridge  itself.  Ani  inspection  at 
the  storage  yard  was  also  made  as  occasion  required  more  especially  to  ascertain  if 
any  damage  to  the  metal  had  occurred  during  transportation.  There  were  minor 
repairs  occasionally  required,  and  that  was  generally  done  at  the  storage  yard.  That 
was  the  object  of  the  storage  yard  inspection.  My  evidence  probably  was  not  quite 
dear  in  tiiat  respect. 

Mr.  HoLOATE. — ^Well,  Mr.  Hoare,  can  you  show  us  that  there  was  a  written  eoheme 
of  inspection,  or  of  organization,  or  directions,  which  would  demand  that  course  that 
you  now  say  was  the  intention  ? 

Mr.  HoARE. — No,  I  do  not  think  there  are  any  written  instructions,  but  that  course 
was  thoroughly  understood  by  the  inspectors  on  the  work.  There  is  no  question  about 
that. 

Mr.  HoLOATE. — ^But  they  were  never  instructed  ? 

Mr.  HoARE. — I  do  not  think  they  were  instructed  precisely  in  writing  to  that 
effect,  but  they  thoroughly  understood  their  duties  in  that  respect. 

Mr.  HoLGATE. — So  far  as  the  respective  authority  of  Mr.  Cooper  and  of  yourself 
on  the  one  side,  and  of  the  Phoenix  Bridge  Company's  engineers  on  the  other,  were 
there  any  instructions  or  directions  to  be  found  outside  of  the  written  contract  and 
correspondence  ? 

Mr.  HoARE. — I  think  only  in  one  instance  ;  there  was  a  letter  of  instructions 
given  by  Mr.  Cooper  to  Mr.  McLure  concerning  the  information  that  he  wanted  sent 
to  him  direct. 

Mr.  Stuart.— By  Mr.  Cooper? 

Mr.  HoARE. — ^Yes,  that  is  the  only  one  I  remember  at  the  time. 

Mr.  HoLGATE. — I  will  repeat  the  question.     (Question  repeated.) 

Mr.  HoARE. — Not  to  my  knowledge. 

Mr.  HoLGATE. — Were  the  original  specifications  sufficient  as  a  basis  for  comparing- 
tenders  ? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — Then,  modifications  were  found  necessary  in  these  specifications  ? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — For  what  particular  reasons  ?  Were  the  modifications  in  order 
that  they  might  comply  with  conditions  that  had  not  been  previously  considered  ? 

Mr.  HoARE. — ^Yes,  to  comply  more  closely  with  actual  conditions  of  live  loads  and 
wind  loads  and  some  change  in  formula  to  provide  for  excessive  dead  loads.  These 
were  the  principal  reasons  requiring  the  modifications  as  far  as  I  can  remember. 

Mr.  HoLGATE. — ^Would  these  modifications  increase  or  decrease  the  cost  of  the 
work  ? 

Mr.  HoARE. — ^I  do  not  think  it  would  make  much  difference.  I  think  the  provision 
for  wind  was  reduced  and  the  provision  for  live  loads  increased.  I  do  not  believe  the 
result  would  be  much  difference  in  the  weight  of  metal  ;  if  anything,  probably  it 
would  be  increased. 

Mr.  HoLGATE. — ^Who,  on  the  works,  took  care  of  the  wind  records  ? 

Mr.  HoARE. — There  was  an  automatic  register,  an  ananometer. 
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Mr.  HoLGATE. — In  charge  of  ? 

Mr.  HoARE. — The  Phoenix  Bridge  Company. 

Mr.  Stuart. — ^Mr.  Cudworth  took  charge  of  that. 

Mr.  HoLGATE. — We  want  these  wind  records  for  this  season. 

Mr.  Deans. — We  have  a  full  record  of  them  taken  automatically  by  an  electrical 
arrangement.    We  will  furnish  them. 

Mr.  HoARE. — ^My  daily  erection  records  show  the  daily  wind  records  as  well. 

Mr.  HoLGATE. — ^We  have  asked  Mr.  McLure  for  copies  of  all  these  daily  reports. 
Are  those  the  reports  that  you  referred  to? 

Mr.  HoARB. — They  are  the  same  as  I  have — identically  the  same. 

Mr.  Hoi/GATE. — There  are  quite  a  number  of  things  we  want  you  to  take  down. 
Will  you  make  a  memorandum  of  them  ? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — There  are  the  monthly  estimates. 

Mr.  HoARE. — Certified  copies  ? 

Mr.  HoLGATE. — ^Yes. 

Mr.  HoLGATE. — ^A  memo,  of  your  various  visits  to  the  bridge.  '  < 

Mr.  HoARE. — Since  the  season  of  1905  ? 

Mr.  HoLGATE. — Since  the  spring  of  1906. 

Mr.  HoARE.— Is  that  all? 

Mr.  HoLGATE. — ^We  would  like  you  to  let  as  have  the  copies  of  the"  resolutions  of 
your  board  in  connection  with  your  appointment  and  if  your  duties  were  defined  in 
writing  we  would  like  to  have  a  copy  of  that  document,  or  you  might  let  us  know  now 
if  they  were  defined  in  writing  ? 

Mr.  HoARE. — No,  they  were  not, 

Mr.  HoLGATE. — The  position  chat  you  occupied,  Mr.  Hoare,  we  understand,  was 
that  of  chief  engineer  ? 

Mf .  HoARE. — ^Yes. 

Mr.  HoLOATE. — Of  course,  we  have  our  own  ideas  with  regard  to  the  powers  and 
duties  of  a  chief  engineer  on  works  and  our  interpretation  of  that  title  generally 
would  be  that  the  chief  engineer  was  the  absolute  authority  on  that  work,  that  he 
would' have  power  to  reject  material  if  he  did  not  approve  of  it,  that  he  would  have 
power  to  dismiss  any  employee  of  the  contractors  that  he  considered  was  incompetent, 
or  was  doing  work  improperly,  or  was  misbehaving  himeslf  on  the  work,  and  that  he 
would  have  power  over  the  whole  work  to  the  extent  of  stopping  any  portion  of  the 
work  during  its  progress,  or  the  whole  of  the  work,  if,  in  his  opinion,  it  was  not  being 
carried  on  entirely  to  his  satisfaction,  having  in  mind  the  letter  and  the  spirit  of  the 
contract,  the  specification  and  the  plans.  Now,  with  that  definition,  would  your  posi- 
tion correspond  with  its  duties  ? 

Mr.  HoARE.— Yes,  sir. 

Mr.  HoLGATE. — Then  who  was  primarily  responsible  for  the  specifications? 

Mr.  Ho  ARE. — The  original? 

Mr.  HoLGATE. — The  specifications  under  which  the  work  was  carried  out 

Mr.  HoARE. — ^I  was  primarily  responsible  for  the  original,  and,  for  the  modifica- 
tions, Mr.  Cooper — responsible  for  the  changes. 

Prof.  Kerry. — ^Wajs  any  reference  to  you  necessary  on  the  part  of  Mr.  Cooper, 
or  was  3ir.  Cooper  the  absolute  authority? 

Mr.  HoARE. — He  had  absolute  authority  to  deal  with  the  question. 

Prof.  Kerry. — ^In  that  respect,  then,  Mr.  Cooper  was  the  chief  engineer  of  the 
bridge  ? 

Mr.  HoARE. — No,  sir,  be  was  consulting  engineer  and  his  appointmenf  as  consult- 
ing engineer  gave  him  power  to  make  these  changes. 

Prof.  Kerry. — ^That  is  to  say,  his  appointment  delegated  part  of  the  authority  of 
the  chief  engineer  to  him. 

154 — voL  ii — 6  J  r^^^^T^ 
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Mr.  HOARE. — That  is  right. 

Mr.  HoLGATE. — ^Who  was  responsible  then,  primarily,  for  the  plans  t 

Mr.  HoARE. — The  working  plans,  the  structural  plans  the  bridge  is  built  on? 

Mr.  HoLGATE. — The  plans  on  which  the  bridge  was  built. 

Mr.  HoARE. — In  the  first  place  they  were  made  by  the  Phoenix  Bridge  Company  J 

Mr.  HoLGATE. — Designed 

Mr.  HoARE. — ^Designed  by  the  Phoenix  Bridge  Company,  submitted  io  Mr.  Cooper 
as  consulting  engineer  for  bis  approvel,  finally  sent  to  the  Department  of  Railways 
and  Canals  in  Ottawa  for  approval;  after  the  stated  approvals  had  been  obtained  the 
plans  were  returned  to  the  Phoenix  Bridge  Company  duly  certified  for  construction 
purposes.  It  was  my  duty  to  see  that  these  plans  were  approved  by  the  Dominion 
Government  and  returned  to  the  Phoenix  Bridge  Company. 

iilr.  HoLGATE. — Did  you  yourself  approve  the  plans? 

Mr.  HoARE. — No,  sir. 

Prof.  Kerry. — To  make  it  dear,  the  power  to  reject  those  plans  was  vested  first 
in  Mr.  Cooper  and  secondly  in  the  chief  engineer  of  the  Department  of  Railways 
and  Canals. 

Mr.  HoARE.— Yes,  sir,  precisely. 

Prof.  EIerry. — ^And  you  are  i)ersonally  aware  that  all  plans  were  approved  by 
the  chief  engineer  of  the  Department  of  Railways  and  Canals. 

Mr.  Hoare.— Yes. 

Mr.  Holgate. — ^Were  the  original  specifications  discussed  between  you  and  Mr. 
Cooper  before  the  tenders  were  called  for? 

Mr.  HoARE. — No,  sir. 

Prof.  Kerry. — ^Were  those  specifications  based  on  any  of  the  well  known  standard 
specifications ! 

Mr.  Hoare. — ^Yes,  sir. 

Prof.  Kerry. — On  which  of  them? 

Mr.  HoARE. — ^I  cannot  at  the  moment  state  definitely  now,  but  they  were  based 
on  other  standard  specifications. 

Prof.  Kerry. — So  they  did  not  follow,  for  instance,  the  standard  specifications 
in  the  Department  of  Railways  and  Canals,  or  any  one  specification  probably: 

Mr.  HoARE. — ^In  some  respects,  in  some  respects. 

Mr.  Holgate. — ^Who  prepared  these  specifications? 

Mr.  HoARE. — ^Myself. 

Mr.  Holgate. — Then  was  the  same  course  taken  with  regard  to  the  general  plan 
at  that  time,  was  it  discussed  between  yourself 

Mr.  HoARE.— Yes,  sir. 

Mr.  Holgate. — ^Was  it  discussed  between  yourself  and  Mr.  Cooper  before  tenders 
were  called  for? 

Mr.  HoARE.— No. 

Mr.  Holgate. — ^And  that  preliminary  general  plan  was  prepared  by  yourself? 

Mr.  Hoare.— Yes. 

Mr.  Holgate. — Then  the  working  plans,  Mr.  Hoare,  were  the  plans  of  the 
Phoenix  Bridge  Company? 

Mr.  Hoare. — ^Yes,  sir,  made  and  designed  by  them. 

Mr.  Holgate. — Approved  by  Mr.  Cooper? 

Mr.  Hoare. — ^Yes,  sir. 

Mr.  Holgate. — And  by  the  Department  of  Railways  and  Canals? 

Mr.  Hoare. — ^Yes. 

Mr.  Holgate. — ^And  were  they  approved  by  you? 

Mr.  Hoare. — No. 

Mr.  Holgate. — Then  as  to  the  fabrication  of  the  material  in  the  works  of  the 
contractor,  who  was  responsible  for  that  in  so  far  as  the  Quebec  Bridge  Company  is 
ksoncemed? 

Mr.  Hoare. — Myself.  ^  i 
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Prof.  Kerry. — Could  you  define  accurately,  Mr.  Hoare,  in  the  case  of  that  inspec- 
tion of  material  in  fahrication  the  position  of  Mr.  Cooper?  We  understand  from  a 
letter  filed  with  the  commission  here  from  Mr.  Cooper  (being  part  of  exhibit  No.  28), 
dated  November  26,  1900,  that  his  services  were  retained  as  consulting  engineer  and 
for  supervising  all  required  inspection.  And  we  also  understand  from  your  evidence 
that  any  important  point  that  came  up  with  regard  to  shop  inspection  was  to  be 
directly  reported  to  Mr.  Cooper? 

Mr.  HoARE.— Yes. 

Prof.  Eerrt. — Then  Mr.  Cooper^s  decision  on  these  matters  was  final? 

Mr.  Hoars. — Always  final,  that  was,  he  was  within  reasonable  distance  of  the 
Phffinix  works,  and  the  inspectors  all  had  instructions  when  anything  occurred  of  any 
importance  that  they  were  to  confer  with  Mr,  Cooper  immediately. 

Prof.  Ebrrt. — The  inspectors  then  would  be  appointed  by  yourself? 

Mr.  HoARE. — ^Yes,  they  were  all  appointed  by  myself.  Mr.  Cooper  and  I  had 
mutual  arrangement  about  all  these  matters.  Some  I  appointed  and  some  he  appointed, 
because  I  could  not  find  suitable  men,  and  when  I  could  not  find  a  suitable  man  for  a 
certain  purpose  I  asked  him  to  find  one.  Arrangements  of  this  kind  were  mutually 
agreed  to. 

Prof.  Kerry. — ^And  the  Qud>ec  Bridge  Company  relied  on  the  services  of  those 
inspectors,  under  the  guidance  of  Mr.  Cooper,  for  satisfactory  material? 

Mr.  Hoare. — ^Yes,  and  myself  as  well,  I  share  in  the  responsibility  of  that 
inspection. 

Prof.  Kerry. — That  is  to  say  the  inspectors  reported  both  to  Mr.  Cooper  and 
yourself? 

Mr.  Hoare. — The  inspectors  reported  to  both. 

Prof.  Kerry. — ^It  was  a  divided  responsibility? 

Mr.  Hoare. — It  was  a  divided  responsibility. 

Prof.  Kerry. — ^And  would  there  be  any  differences  of  opinion  arise  in  a  case  of 
that  sort? 

Mr.  Hoare. — No,  nothing  occurred  of  the  kind. 

Prof.  Kerry. — That  is  to  say  that  when  Mr.  Cooper  finally  expressed  an  opinion 
it  was  accepted. 

Mr.  Hoare. — ^It  was  final. 

Mr.  Holgate. — ^You  have  the  reports  of  the  inspectors? 

Mr.  Hoare. — Yes,  all  the  inspectors'  reports  were  sent  to  me  regularly? 

Mr.  Holgate. — I  understand  the  inspectors  are  coming  here? 

Mr.  Hoare. — They  are  to  be  here  to-morrow. 

Mr.  Holgate. — Are  all  the  documents  showing  the  inspection  here  in  Quebec,  so 
that  they  will  be  able  to  produce  them? 

Mr.  Hoare. — ^Yes,  sir. 

Mr.  Holgate. — Are  they  in  your  possession  now? 

Mr.  Hoare. — I  have  one  set  and  the  inspectors  are  bringing  their  own  themselves. 
They  are  instructed  to  bring  all  the  documents  bearing  on  the  inspection  from  the 
start. 

Mr.  Holgate. — In  order  that  there  may  be  no  mistake  about  those  reports  we 
would  like  you  to  put  them  all  together,  your  own  reports? 

Mr.  Hoare. — ^Yes,  I  have  mine  all  ready. 

Mr.  Holgate. — Now  then,  following  out  this  question  of  responsibility,  we  have 
come  to  the  fabrication,  now  we  come  to  the  erection.  Who  was  primarily  responsible 
for  the  erection? 

Mr.  Hoare. — The  Phoenix  Bridge  Company. 
'  Mr.  Holgate. — Then  where  was  your  responsibility  with  regard  to  the  erection  ? 

Mr.  Hoare. — ^My  duty  was  to  see  that  my  inspectors  attended  to  their  duties,  and 
that  all  precautions  were  taken  in  the  conduct  of  the  work. 
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Prof.  Kerry. — To  make  that  clear,  Mr.  Hoaie,  the  erection  plans  were  prepared 
by  the  Phoenix  Bridge  Company. 

Mr.  HoARE. — YeB. 

Prof.  Kerry. — They  were  under  no  necessity  to  submit  those  plans  to  anyone  ? 

Mr.  HoARE. — No,  as  a  matter  of  fact  they  consulted  Mr.  Cooper. 

Prof.  Kerry. — They  consulted  as  a  matter  of  fact  with  Mr.  Cooi)er? 

Mr.  Hoare. — As  a  matter  of  tact,  as  a  matter  of  precaution,  just  to  get  his  ideas 
on  the  methods  adopted,  but  they  had  no  obligation  on  their  part  to  submit  those  plans. 

Prof.  Kerry. — ^What  member  or  members  of  the  staff  of  the  Quebec  Bridge  Com- 
pany was  thoroughly  conversant  iiersonally  with  those  erection  plans  ? 

Mt.  Hoare. — The  inspectors  on  the  work.  It  was  their  duty  to  be  thoroughly 
conversant  with  those  plans. 

Prof.  Galbraith. — Did  I  understand  you  to  say  that  the  erection  plans  had  to  be 
submitted  to  Mr.  Cooper  ? 

Mr.  Hoare. — There  was  nothing  obligatory. 

Prof.  Galbraith. — Or  that  they  were  ? 

Mr.  Hoare. — ^But  the  Phoenix  Bridge  engineers  made  a  practice  of  conferring 
with  Mr.  Cooper  on  certain  methods  adopted  for  erection. 

Prof.  Galrbatth. — ^You  know  that  through  Mr.  Cooper  ? 

Mr.  Hoare. — ^I  simply  know  it  by  hearsay  when  I  was  at  Phoenixville. 

Prof.  Galbrafth. — But  they  were  not  bound  in  any  way  to  do  so  ? 

Mr.  Hoare. — No,  not  to  my  knowledge,  there  is  no  contract  obligation. 

Prof.  Kerry. — ^What  precautions  were  taken,  Mr.  Hoare,  to  ensure  that  the  inspec- 
tors had  a  full  file  of  these  erection  plans  and  to  make  sure  that  they  were  fully  con- 
versant with  them  ? 

Mr.  Hoare. — I  made  personal  application  to  the  Phoenix  Bridge  Company  to 
supply  the  Quebec  Bridge  Company  with  erection  plans,  that  is  to  supply  the 
office  on  the  works  with  all  the  erection  plans,  that  whenever  they  sent  plans  to 
their  men  they  should  send  us  duplicates  of  the  same  and  whenever  those  plans 
did  not  arrive  punctually,  when  they  were  in  arrears,  Mr.  McLure  used  to  call  my 
attention  to  it,  and  we  would  call  the  attention  of  the  Phoenix  Bridge  Company's 
engineer  to  that  fact  and  request  that  those  plans  be  immediately  supplied. 

Prof.  Kerry. — ^And  in  st>  far  as  the  detail  of  these  erection  plans  is  concerned,  the 
knowledge  of  that  detail,  you  depended  on  your  inspectors  f 

Mr.  Hoare. — ^The  details,  you  mean  the  plans  upon  which 

Prof.  Kerry. — Upon  which  they  were  erected. 

Mr.  Hoare. — ^The  different  travellers  and  hoisting  machines  were  oonstruoted  upon  ? 

Prof.  Kerry. — The  whole  mass  of  plans  involving  a  complete  understanding  of 
the  way  in  which  the  bridge  was  to  be  erected. 

Mr.  Hoare. — We  did  not  investigate  the  details  of  any  of  the  erection  plant,  that 
was  left  entirely  to  the  Phoenix  Bridge  Company,  and  they,  as  I  said  before,  con- 
ferred with  Mr.  Cooper,  consulted  him  on  the  methods  adopted,  the  general  principles, 
which  I  believe  he  thought  was  satisfactory.  That  is,  to  the  best  of  my  knowledge  he 
thought  they  were  quite  satisfactory. 

Prof.  Kerry. — Then  would  it  be  correct  to  say  on  the  part  of  the  Quebec  Bridge 
Company  that  it  took  the  ground  that  it  was  not  concerned  in  the  methods  of  erec- 
tion adopted  by  the  Phoenix  Bridge  Company,  that  the  Bridge  Conlpany  under  con- 
tract took  the  full  responsibility  for  these  erection  methods? 

Mr.  Hoare. — ^Yes,  that  was  the 

Prof.  Kerry. — That  is  a  correct  statement  of  the  position  ? 

Mr.  Hoare. — That  is  a  correct  statement  of  the  position,  I  think. 

Prof.  Kerry. — Do  you  know  personally  whether  Mr.  Cooper  interfered  with 'the 
erection  plans  of  the  Phoenix  Bridge  Company  in  any  way  ? 

Mr.  Hoare. — Not  to  my  knowledge. 
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Prof.  Kerry. — Or  did  he  approve  them? 

Mr.  H0ARE.7— No,  sir,  not  officially. 

Prof.  Kerry. — Or  unofficially,  simply  to  your  own  knowledge  ? 

Mr.  HoARE. — ^I  do  not  know,  I  cannot  say  that  he  6ven  approved  of  them  unoffici- 
ally. All  I  can  state  positively  is  that  the  Phoenix  Bridge  Company's  engineer  con- 
ferred with  him  from  time  to  time  on  their  methods  of  erection,  which  I  always 
understood  he  approved,  hut  not  in  any  official  manner ;  he  took  no  responsibility  in  the 
matter  nor  was  he  called  upon  to.  In  fact  the  entire  responsibility  rested  with  the 
PluGBniz  Bridge  Company  under  their  contract  with  the  Quebec  Bridge  Company  in 
that  respect. 

Prof.  Kerry. — ^Now,  I  do  not  see  imder  that  situation,  Mr.  Hoare,  what  the 
inspectors  of  the  Quebec  Bridge  Company  were  doing  with  regard  to  the  erection,  if 
the  responsibility  was  entirely  on  the  Phoenix  Bridge  Company,  and  the  inspectors  of 
the  Quebec  Bridge  Company  only  saw  that  the  instructions  prepared  by  the  Phoenix 
Bridge  Company  were  properly  carried  out  by  its  own  employees.  They  would  seem 
to  have  been  acting  almost  aa  inspectors  for  the  Phoenix  Bridge  Company. 

Mr.  Hoare. — No,  their  duties  were  to  insi)ect  metal  as  it  arrived,  to  see  that  it  was 
in  proper  condition  before  going  to  the  bridge  site  from  the  storage  yard.  They  had  to 
check  over  the  different  members  with  the  plans  to  see  that  they  were  properly  assem- 
bled and  that  each  member  was  going  to  its  proper  position  in  the  bridge.  A  great 
many  of  them,  for  instance,  the  large  clusters  of  eye-bars,  some  of  these  eye-bars  were 
80  much  alike  that  it  was  very  easy,  without  careful  inspection,  to  |?et  the  wrong  eye- 
bars  grouped  in.  All  that  work  had  to  be  carefully  inspected,  recorded,  noted  and  per- 
mission given  to  the  foremen  to  place  those  members  in  position.  They  had  also  to 
see  that  there  were  no  misfits,  to  see  that  the  proper  spliced  plates  were  attached,  to 
see  that  the  pins  fitted,  that  the  proper  pins  went  into  their  right  position,  and  to  see 
that  there  was  no  inaccuracy  in  the  bearings  of  the  compression  members — ^in  fact 
to  look  out  for  any  defects  that  might  occur,  that  might  have  escaped  the  shop  or 
occurred  in  transit  In  several  cases  there  were  little  shop  errors  discovered  by  our 
own  inspectors,  not  important,  trifling,  many  of  them,  but  at  the  same  time  they  were 
all  recorded  and  trifling  remedies  had  to  be  made,  before  some  members  could  be  con- 
nected. They  had  to  see  that  the  joints  were  properly  bolted  ,up  until  the  riveting  com- 
menced, look  after  the  riveting  work,  pass  on  every  joint  and  every  rivet. 

Prof.  KERRYrf— Throughout  that  work  they  were  proceeding  in  accordance  with 
the  plans  prepared  by  the  Phoenix  Bridge  Company  and  not  approved  or  submitted 
to  the  Quebec  Bridge  Company? 

Mr.  Hoare. — They  were  submitted  and  approved  by  the  consulting  engineer  and 
the  Dominion  engineer  at  Ottawa. 

Prof.  Kerry. — That  is  so  far  as  the  dimensions  of  the  members  are  concerned, 
but  not  so  far  as  concerns  the  detail  of  emotion  in  any  way. 

Mr.  Hoare. — ^Yes,  that  covered  all  the  permanent  members  that  went  into  the 
bridge.  The  approval,  the  certificate  by  the  consulting  engineers,  and  the  government 
^igineer  covered  every  structural  plan  on  the  work,  but  the  plans  for  travellers  and 
hoisting  machinery  were  not  submitted  to  anybody  for  approval. 

Prof.  Galbratth. — If  in  the  preliminary  bolting  up  of  spliced  plates,  you  were 
not  satisfied  with  the  number  and  size  specified  in  erection  blue  prints,  did  you  con- 
sider it  your  duty  to  interfere! 

Mr.  HoARB. — ^Well,  if  I  had  been  aware  of  it  I  should  have  interfered,  but  I  have 
never  been  aware  of  any  deficiency  of  that  kind  yet,  the  individual  inspectors  attended 
to  all  that.  Those  were  matters  of  detail  that  they  attended  to  in  their  daily  course 
of  inspection.  That  would  not  be  mentioned  to  me  at  all,  it  would  be  simply  noted 
in  their  diaries.  If  anything  occurred  of  that  kind  they  would  take  it  up  themselves 
and  have  it  attended  to  and  there  is  no  reference  necessary  outside  of  that,  that  is 
part  of  their  duty. 
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Prof.  Kebrt. — ^Had  your  inspectors  any  authority  to  alter  the  erection  methods 
decided  on  by  the  Phoenix  Bridge  Company? 

Mr.  HoARE. — ^No,  sir.  Let  me  understand  you,  you  are  speaking  of  change  of 
design  in  travellers  and  machinery? 

Prof.  Kbrrt« — ^Any  detail  which  might  come  up  in  which  the  inspectors  would 
consider  that  the  work  might  be  more  safely  carried  out  by  following  a  different 
detailed  method  than  that  adopted  by  the  Phoenix  Bridge  Comi>any. 

Mr.  HoARE. — ^If  ikey  saw  anything. 

Prof.  Kebbt. — ^The  point  I  want  to  get  clear  on  is  this,  that  in  our  understand^ 
ing  of  the  position  of  the  chief  engineer,  every  detail  of  the  work  is  entirely  subject 
to  his  approval,  and  he  is  directly  responsible  for  the  carrying  out  of  every  detaiL  I 
want  to  understand  whether  under  the  contract  it  was  understood  that  that  respon- 
sibility rested  with  the  officials  of  the  Phoenix  Bridge  Company  or  with  the  officials 
of  the  Quebec  Bridge  Company. 

Mr.  HoARE. — The  Phoenix  Bridge  Comi)any  were  primarily  responsiKle  for  the 
erection  methods,  but  if  the  inspectors  on  the  work  saw  any  unsafe  iHroceedings 
taking  place  it  would  be  their  duty  to  report  it  to  myself  immediately. 

Prof.  Kerry. — ^But  there  was  no  preliminary  study  of  those  methods  on  the  imrt 
of  the  Quebec  Bridge  Company. 

Mr.  Hoare. — ^No,  not  beyond  the  conferences  already  mentioned  between  the 
Phoenix  Bridge  Company's  engineers  and  Mr.  Cooper;  we  relied  entirely  upon  them. 

Prof.  Kerry.— And  with  regard  to  the  inspectors,  if  they  had  any  objection  to 
take  they  only  had  power  to  report  and  no  power  to  act  immediately;  they  could  not 
order  a  change,  they  could  only  report  to  you  and  advise  a  change. 

Mr.  Hoare. — They  could  not  order  any  change  involviiig  the  design  of  the  whole 
erection  plant,  they  could  simply  report  any  defects  they  saw,  they  might  order  any 
little  change  in  minor  methods,  such  as  calling  attention  to  bad  steel  f  al^  in  a  derrick 
or  ropes  or  notice  anything  defective  in  a  pulley  block,  &c.;  little  things  like  that 
they  could  order  to  be  changed  immediately,  but  they  could  not  order  any  radical 
change  in  the  layout  of  the  important  parts  of  the  erection  plant. 

Prof.  Kerry. — And  the  conferences  with  Mr.  Cooper  on  which  the  Quebec  Bridge 
Company  was  depending^ were  entirely  at  the  option  of  the  Phoenix  Bridge  Company? 

Mr.  Hoare. — ^Yes. 

Mr.  HoLOATE. — ^You  say  that  those  inspectors  could  order  those,  matters  that  they 
noticed  to  be  rectified.  Had  they  the  power,  Mr.  Hoare,  to  enforce  the  carrying  out 
of  those  orders? 

Mr.  Hoare. — ^Well,  they  tried  to. 

Mr.  Holgate. — They  were  acting  there  as  your  deputies. 

Mr.  Hoare. — ^Acting  there  as  my  deputies. 

Mr.  Holgate. — As  such  they  had  that  power? 

Mr.  HoARE. — ^I  think  they  had. 

Mr.  Holgate. — Were  there  any  considerations  outside  of  professional  ability  that 
induced  you  to  appoint  Mr.  McLure? 

Mr.  Hoars. — ^Would  you  repeat  that  again? 

Mr.  Holgate. — ^Was  Mr.  MdLure,  in  other  words,  appointed  because  he  was  the 
best  available  man  for  that  position  that  you  could  find? 

Mr.  Hoare. — ^He  was  appointed  on  the  recommendation  of  Mr.  Cooper. 

Mr.  Holgate. — The  reason  for  asking  this  question  is  that  the  commission  has 
been  informed  that  Mr.  McLure  is  a  relative  of  yours. 

Mr.  Hoare. — ^I  never  knew  him  in  my  life  before  Mr.  Cooper  appointed  him. 

Mr.  Holgate. — Mr.  Hoare,  what  you  have  told  us,  we  understand  you  to  be  an 
engineer  of  general  knowledge,  and  that  your  professional  work  has  led  you  through  a 
varied  and  rather  broad  experience  in  construction  and  design. 

Mr.  Hoare. — ^Yes,  that  is  right. 
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2fr.  HoLQATE. — But  there  hag  not  been  pkced  before  tis  any  evidence  that  you 
assume  to  be  an  expert  or  an  authority  on  bridge  construction  as  a  specialty. 

Mr.  HoARE. — ^No. 

Mr.  HoLGATE.— :Now,  wiU  you  tell  us,  was  the  appointment  of  a  specially  qualified 
bridge  engineer,  a  man  who  would  have  had  experience  in  the  erection  of  laige  bridge 
structures,  ever  discussed?  By  that  I  mean  a  man  of  that  broad  experience  in  that 
special  line  and  whose  duty  it  would  be  to  remain  on  the  ground  during  the  construc- 
tion of  this  work — ^was  the  appointment  of  such  a  man  ever  discussed? 

Mr.  HoABE. — Not  to  my  knowledge. 

Mr.  HoLQATE. — That  was  never  discussed,  to  your  knowledge? 

Mr.  HoABE. — ^No. 

Mr.  HoLGATE. — In  your  capacity  did  you  ever  make  a  recommendation  that  such 
a  man  should  be  appointed? 

Mr.  HoARE. — No. 

Mr.  HoLGATE. — In  case  that  such  an  appointment  were  considered  desirable  or 
necessary,  whose  duty  would  it  be  to  make  that  recommendation? 

Mr.  HoARE. — Myself. 

Mr.  HoLGATE. — ^And  did  you  consider  it  unnecessary? 

Mr.  HoARE. — Quite. 

Mr.  HoLGATE. — ^Now  you  might  give  mb  your  reasons  for  that. 

Mr.  HoARE. — ^Because  Mr.  Cooper  was  retained  as  consulting  engineer  for  refer- 
ence on  all  particulars.  The  Phoenix  Bridge  Company  had  full  authority  to  u6e  him 
in  any  respect,  to  refer  to  him  and  use  him  in  any  way,  as  he  was  employed  by  the 
Quebec  Bridge  Company  for  that  purpose.  Mr.  Cooper  was  informed,  sometimes  daily, 
and  always  at  the  end  of  each  week,  of  the  daily  progress  of  the  work,  and  was  always 
consulted  on  any  question  of  importance  that  arose  from  time  to  time. 

Mr.  HoLGATE. — ^But  Mr.  Cooper  was  not  on  the  ground? 

Mr.  HoARE. — ^No,  he  was  in  New  York. 

Mr.  HoLGATE. — Was  he  ever  on  the  ground  during  construction? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^No,  I  mean  with  regard  to  the  erection  of  the  steel  work. 

Mr.  HoARE. — ^I  do  not  think  he  has  been  more  than  once  on  the  ground  since  the 
steel  work  was  commenced. 

Mr.  HoLGATE. — ^Well,  having  Mr.  Cooper  as  consulting  engineer  does  not  provide 
for  the  resident  engineer  watching  the  erection;  it  is  a  man  of  that  description  that 
I  am  inquiring  about. 

Mr.  HoARE. — It  was  not  Mr.  Cooper's  duty  to  be  on  the  work. 

Mr.  HoLGATE. — Oh,  I  quite  understand  that,  but  Mr.  Cooper  in  his  capacity  of 
consulting  engineer  could  not  take  the  place  of  a  resident  engineer. 

Mr.  HoARE. — Oh,  no,  he  was  informed  sufficiently  often,  he  was  in  thorough  touch 
with  the  whole  proceedings  from  week  to  week  and  day  to  day,  he  was  kept  in  touch 
by  the  way  the  communications  and  reports  were  made.  He  knew  what  was  taking 
place  from  day  to  day  on  that  work. 

Prof.  £[erry. — Then  we  would  understand,  Mr.  Hoare,  that  on  a  very  great  and 
necessarily  dangerous  work,  that  the  Quebec  Bridge  Company  was  relying  for  its 
direction  on  a  fully  qualified  man  who  could  be  described  as  permanently  resident  in 
New  York  and  that  the  only  evidence  he  had  to  guide  him  were  the  reports  of  Mr. 
McLure. 

Mr.  Hoare. — ^Yes,  he  had  those  reports,  and  he  had  the  detailed  statement  of  what 
occurred  on  the  work  at  the  end  of  each  week,  and,  as  I  said  before,  daily,  if  anything 
unusual  occurred.    Would  you  repeat  the  question  ? 

Question  read  to  witness  as  follows  : — 

'Then  we  are  to  understand,  Mr.  Hoare,  that  on  a  very  great  and  necessarily 
dangerous  work,  that  the  Quebec  Bridge  Company  was  relying  for  its  protection  on  a 
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fully  qualified  man  who  could  be  described  as  permanently  resident  in  New  YoA  and 
that  the  only  evidence  he  had  to  guide  him  were  the  reports  of  Mr.  McLure  i ' 

Mr.  HoARE. — ^I  do  not  know  that  the  word  dangerous — ^I  do  not  know  whether  the 
work  could  be  considered  dangerous. 

Prof.  Kerrt. — The  answer  to  the  general  question,  Mr.  Hoare;  is  it  a  correct 
statement  of  facts?    Kindly  tell  us  if  that  is  a  correct  statement  of  facts? 

Mr.  HoARE. — ^Yes,  that  is  all  right. 

Mr.  Kerry. — Was  there  any  arrangement  to  provide  for  immediately  reaching 
Mr.  Cooper  ? 

Mr.  Hoare. — The  conmiunications  were  by  telegraph,  mail  or  by  special  tripe  to 
his  office. 

Prof.  Kerry. — ^Did  you  communicate  to  any  extent  directly  with  Mr.  Cooper  con- 
<5eming  Ihe  details  of  the  work;  I  mean  in  addition  to  Mr.  McLure's  reports;  were 
you  in  personal  conference  with  Mx.  Cooper  frequently? 

Mr.  Hoare. — ^Yes,  on  my  way  to  Phcenixville,  I  made  it  a  point  to  call  in  and 
discuss  matters  generally. 

Prof.  Kerry. — ^But  only  at  these  times,  Mr.  Hoare  ? 

Mr.  Hoare. — Occasionally  I  would  write  on  some  matter,  some  question  or  other 
that  might  occur,  but  the  necessity  for  such  communication  did  not  often  occur. 

The  witness  retired. 

Joseph  Adolphe  Huot,  sworn. 

Mr.  HoLGATE. — What  is  your  position,  Mr.  Huot  ? 

Mr.  HuoT. — Time-keeper. 

Mr.  HoLGATE. — For  the  ? 

Mr.  Huot. — ^Phoenix  Bridge  Company. 

Mr.  HoLOATE. — Where  is  your  place  of  employment  ? 

Mr.  HuoT. — Over  on  the  south  side  of  the  Quebec  bridge. 

Mr.  HoLGATE. — Do  you  keep  a  record  of  the  men  employed  by  the  company  on 
the  Quebec  bridge? 

Mr.  HuoT. — ^Yes. 

Mr.  HoLGATE. — Can  you  say  where  the  men  were  working  on  the  bridge  ? 

Mr.  HuoT. — They  were  divided  in  all  parts  of  the  bridge,  some  on  the  anchor  arm, 
others  on  the  cantilever  arm,  and  others  on  the  suspended  span. 

Mr.  HoLGATE. — Can  you  separate  those  that  were  working  on  the  various  parts  of 
the  bridge  ? 

Mr.  Huot. — There  were  two  gangs  oi  riveters. 

Mr.  HoLGATE. — ^I  want  to  know  if  you  can. 

Mr.  HuOT. — ^Yes,  sir;   I  can  give  it  very  close,  I  think. 

"Mr.  HoLGATE. — Have  you  a  list  of  the  men  who  were  at  work  on  the  29th  day  of 
August  ? 

Mr.  Huot.— Yes,  sir. 

Mr.  HoLGATE. — ^Have  you  it  with  you  ? 

Mr.  HuoT. — This  list  is  of  all  employees  prior  to  August  30. 

Mr.  HoLGATE. — ^Does  this  list  show  the  men  who  were  in  the  employ  of  the  com- 
pany on  the  29th  of  August  ? 

Mr.  Huot. — ^Yes,  they  are  all  on  this ;  the  names  and  occupations  of  all  the  men 
employed  on  that  day  are  on  this. 

Iklr.  Holgatb. — Just  produce  that  list. 

(List  produced,  filed  and  marked  Exhibit  No.  24.) 

Mp.  Huot. — This  includes  north  and  south. 

Mr.  HoLGATE. — ^Were  all  of  these  men  working  on  the  29ih  of  August? 

Mr.  Huot, — Some  were  not. 
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Ifp.  HoLpATB. — Can  you  separate  those? 

Mr.  HuoT. — I  guess  I  can, 

Mr.  HoLOATE. — ^Nowt 

Mr.  HuoT. — On  the  bridge  in  the  morning  when  I  made  the  first  count  there  were 
117  working. 

Mr.  HoLGATE. — Does  this  list  include  men  who  were  working  on  the  north  side  as 
well  as  the  south  side? 

Mr.  HuoT. — ^Yes,  sir,  and  also  in  the  Belair  storage  yard. 

Mr.  HoLOATE. — ^A  list  is  given  ehowing  the  separation  of  these  men  ? 

Mr.  HuOT. — ^Yes,  sir,  of  their  occupations. 

Mr.  HoLGATE. — So  that  down  to  and  including  148  these  men  were  all  employed 
on  the  south  'side? 

Mr.  HuoT. — ^Yes,  sir,  but  not  all  working  that  day. 

Mr.  HoLOATE. — Can  you  indicate  on  this  list  the  men  who  were  working  on  that 
day? 

Mr.  HuoT.— Yes,  sir. 

Mr.  HoLOATB. — I  wish  you  would  do  it. 

Mr.  Stuart. — It  would  be  shorter  to  eliminate  those  who  were  not. 

Mr.  HoLGATE. — ^Whichever  is  the  shorter  way. 

Mr.  HuoT. — ^Do  you  want  the  names  of  those  who  were  working  in  the  morning 
and  did  not  work  in  the  afternoon  as  well  ? 

Mr.  HoLOATE. — No. 

Mr.  HuoT. — Just  those  who  were  working  in  the  entire 

Mr.  HoLGATE. — We  want  those  who  worked  that  day;  any  man  who  worked  that 
day.  (Witness  examined  list  and  checked  it  over.)  On  this  list  of  men  that  is  num- 
bered 24,  what  do  the  check  marks  mean  ? 

Mr.  HuoT. — Men  who  were  at  work  on  that  day,  at  work  in  the  morning. 

Mr.  HoLGATE. — On  the  south  side? 

Mr.  HuoT. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Anything  mnusual  happen  that  day? 

Mr.  HuoT.— Nothing  that  I  know  of. 

Mr.  HoLGATE. — I  asked  you  if  there  was  anything  unusual  happened  that  day  in 
connection  with  the  work? 

Mr.  HuoT. — ^About  6.31  in  the  afternoon  the  bridge  collapsed. 

Mr.  HoLGATB. — ^Were  you  on  it  when  it  collapsed? 

Mr.  HuoT. — ^Yes,  sir;  I  was  about  75  feet. 

Mr.  HoLGATE.— 76  feet. 

Mr.  HuoT. — Going  out  on  the  anchor  arm.  I  had  passed  the  second  panel  going 
out. 

Mr.  HoLGATE. — ^Were  you  on  your  way  to  land  or  outward  ? 

Mr.  HuoT. — Outwarda.  Each  panel  is  50  feet,  and  I  was  on  the  second  panel 
going  out. 

Mr.  HoLGATE. — ^Yes?  You  might  describe  exactly  what  you  saw  and  what  you 
did? 

Mr.  HuoT. — To  say  the  truth,  I  saw  very  many  things,  but  I  cannot  very  well 
describe  what  I  did  see  because  I  realized  in  a  second  that  I  was  in  danger,  and  I  had 
to  escape,  and  I  made  the  best  I  could  to  escape  myself. 

Mr.  HoLGATE. — And  you  turned  around? 

Mr.  HuoT. — I  turned  around  and  jumped,  and  I  ran  up,  and  I  had  to  run  up  tiie 
bin  to  make  the  approach  span. 

Mr.  HoLGATE. — ^Yes. 

Mr.  HuoT. — And  it  happened  that  the  sidewalk  in  the  centre  of  the  bridge  all 
separated. 

Mr.  Davidson.— From  the  falling  of  the  bridge? 

Mr.  HuoT. — ^No,  sir,  they  were  all  nailed  down,  and  that  is  the  way  they  were 
betwecTi  the  two  si>an8.  i^->  j 

Digitized  by  VjOOQIC 


76  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VI 1.,  A.  1908 

Mr.  HoLGATE. — ^When  you  passed  along  the  anchor  arm  did  you  notice  a  space 
between  the  anchor  arm  and  the  adjoining  approach  span! 

Mr.  HuoT. — ^I  just  saw  the  portal  bending  towards  the  river. 

Mr.  HoLGATE. — ^Did  you  notice  a  gap  between  'the  end  of  the  anchor  arm  and  the 
approach  span? 

Mr.  HuoT. — ^In  fact  I  did  not  notice  a  gap.  I  felt  it,  'because,  as  my  feet  were 
striking  the  planks  they  were  going  under  me,  bo  that  there  must  have  been  a  gap 
somewhere  because  the  portal  was  leaning  towards  the  river  then. 

Mr.  HoLOATE. — Do  you  remember  what  was  the  very  first  thing  that  called  your 
attention  'to  this  occurrence?    What  first  attracted  your  attention? 

Mr.  HuoT. — ^T^e  first  thing  that  attracted  my  attention  was  the  compressor  pipe 
line  breaking  under  me.    That  is  what  attracted  my  attention. 

Mr.  HoLQATE. — ^Where  was  the  comprossor  pipe  line? 

2iCr.  HuoT. — ^It  was  running  out  on  the  centre,  on  the  sidewalk,  out  to  the  front, 
to  distribute  air  for  the  riveting  hammers. 

Mr.  HoLOATE. — ^Was  that  laid  at  track  level? 

Mr.  HuoT. — ^It  was  laid  on  the  sidewalk. 

Mr.  HoLOATE. — ^Was  that  sidewalk  at  track  level? 

Mr.  HuoT. — ^About  track  level. 

Mr.  HoLGATK. — ^And  thuat  broke? 

Mr.  HuoT. — ^li  broke  on  the  approach  span.  I  just  heard  the  crack  as  well  as  the 
crack  of  the  bridge  collapsing.  I  just  turned  around,  and  in  turning  around  the  pipe 
line  passed  alongside  of  me.    That  is  what  attracted  my  attention. 

Prof.  GALBHArrH.— Pulled  away? 

Mr.  HuoT.— Yes. 

Mr.  HoLGATE. — ^Did  it  slide  along  on  the  track? 

Mr.  HuoT. — It  did  slide  along  on  the  track.  It  just  moved  up  sideways,  and  I 
just  had  time  to  jump.  When  the  pipe  turned  up  on  the  side  I  jumped.  To  say  the 
truth,  I  did  not  know  anything  in  particular. 

Mr.  HoLGATE. — ^Was  the  pipe  being  pulled  along  the  track?  Was  it  passing  the 
ties? 

Mr.  HuoT. — Yes. 

Mr.  HoLQATE. — ^In  which  direction  was  that  moving? 

Mr.  HuoT. — Towards  the  front 
I  Mr.  HoLOATE. — Towards  the  river? 

Mr.  HuoT. — The  river.  But  this  was  so  small  an  item — after  the  pipe  line  had 
passed  I  had  just  time  to  jimip  on  the  side  of  the  pipe  line  and  everything  was  gone. 
I  ran  to  one  side  of  the  pipe  line,  but  that  is  such  a  small  item  that  I  could  not  say 
much  about  it. 

Mr.  HoLGATE. — ^But  the  main  fact  is  that  you  heard  the  pipe  crack? 

Mr.  HuoT. — ^I  heard  the  crack  of  the  bridge. 

Mr.  HoLGATE. — And  it  was  pulling  forward  ? 

Mr.  HuoT. — I  just  heard  the  pipe  and  the  crack  of  the  bridge  which  was  collapsing 
all  at  once. 

Mr.  Hoi^ATE. — ^Was  the  anchor  arm  also  moving?    Could  you  tell  that? 

Mr.  HuoT. — No,  I  could  not  tell  that. 

Mr.  HoLGATE. — ^But  the  pipe  was  moving  along  the  anchor  arm? 

Mr.  HuoT. — What  attracted  me  as  to  the  pipe  was  that  the  tank  of  air  was  full 
and  that  is  what  attracted  me  more  than  anything  else.  To  say  the  truth  I  could  not 
Bay  that  the  pipe  was  exactly  moving,  but  I  know  it  broke  somewhere. 

Mr.  HoLGATE. — ^Where  did  that  pipe  lead  to  ? 

Mr.  HuoT. — It  led  to  the  front. 

Mr.  HoLGATE. — ^Was  it  secured  to  the  bridge  beyond  the  point  where  the  break 
was  ? 

Mr.  HuoT. — It  led  from  the  air  tank  and  ran  out. 
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Mr.  HoLQATE. — ^Where  was  the  air  tank  f 

Mr.  HuoT. — On  the  approach  span  on  the  extreme  south. 

Mr.  HOLOATE. — ^Where  was  the  pipe  laid  ? 

Mr.  HuoT. — It  was  laid  down  on  the  sidewalk. 

Mr.  HoLGATE. — What  was  the  size  of  the  pipe  ? 

Mr.  HuoT. — Two  and  a  half  or  three  inches. 

Mr.  HoLGATE. — That  pipe  was  for  what  purpose  ? 

Mr.  HuoT. — For  distributing  air  to  the  hammers. 

Mr.  HoLGATE. — ^Where  were  the  hammers  working  ? 

Mr.  HuoT. — The  riveters  J 

Mr.  HoLOATB.— Yee. 

Mr.  HuoT. — There  were  two  gangs  on  the  anchor  arm,  one  gang  on  the  main  post 
and  the  balance  were  at  the  front.    There  were  eight  gangs  altogether. 

Mr.  HoLGATE. — Where  were  the  balance  ? 

Mr.  HuoT. — On  the  cantilever  arm. 

Prof.  Galbraith. — ^Repeat  that,  please. 

Mr.  HuoT. — There  were  two  riveting  gangs  on  the  anchor  arm,  one  on  the  main 
post  and  the  other  five  gangs  were  out  on  the  cantilever  arm. 

Mr.  HoLGATE. — Can  you,  from  this  list  (exhibit  No.  24)  indicate  where  the  men 
on  this  list  were  working  at  the  time  of  this  accident  ? 

Mr.  HuoT. — Maybe  I  could  not,  because  on  the  bridge  certain  men  may  be  toge- 
ther at  one  place  and  in  five  minutes  they  will  be  60  or  100  feet  apart. 

Mr.  HoLGATE. — Is  there  anybody  who  could  locate  these  men  ? 

Mr.  HuoT. — ^I  do  not  know. 

Mr.  HoLGATE. — Could  you,  with  the  assistance  of  others,  locate  them  i 

Mr.  HuoT. — ^In  what  way  do  you  want  them  located  ? 

Mr.  HoLGATB. — Showing  where  they  were  working  at  the  time  of  this  accident. 

Mr.  HuoT. — ^Yes,  I  can  do  that  approximately. 

Mr.  HoLGATE. — ^We  understand  that  some  of  these  men  lost  their  lives. 

Mr.  HuoT. — ^Yes,  sir. 

Mr.  HoLQATE. — ^In  connection  with  the  survivors  we  would  like  you  to  indicate  on 
this  sheet  (exhibit  No.  24),  vnth  a  red  marie,  liie  survivors  and  to  absolutely  locate 
where  each  of  these  men  was  at  the  time  of  this  accident.  Can  you  do  that  with  the 
assistance  of  any  of  the  men  that  are  here  ? 

Mr.  HuoT.— Yes,  I  might. 

Mr.  HoLGATE. — Can  you  do  that  by  two  o'clock  ? 

Mr.  HuoT. — ^I  think  I  can. 

Mr.  HoLGATE. — ^Well,  then,  if  you  can  do  that,  Mr,  Huot,  between  now  and  two 
o'clock  to-day  it  will  assist  ub, 

Mr.  HuoT. — ^It  is  quite  a  lot  of  work  to  do  that 

Mr.  HoLGATE. — There  are  some  men  here  who  perhaps  could  help  you  out. 

Mr.  HuoT. — These  men  that  are  here  I  know  where  they  were,  except  one  or  two; 
th^  were  not  working. 

Mr.  HoLGATE. — There  is  another  question  I  want  to  put.  Some  of  these  men  who 
were  not  survivors  were  not  working  at  that  time? 

Mr.  HuoT. — ^Yes,  sir. 

Mr.  HoLGATE. — ^We  want  those  separated  from  the  others. 

Mr.  HuoT. — ^Do  you  want  to  mark  on  this  list  all  these  different  separations  ? 

Mr.  HoLGATE. — ^You  are  not  an  engineer  ? 

Mr.  HuoT. — No,  sir. 

Mr.  HoLGATE. — But  in  the  course  of  your  work  you  would  have  to  visit  the  various 
portions  of  the  structure  ? 

Mr.  HuoT. — ^No,  sir.  You  only  pass  through  to  see  that  the  men  are  all  there  and 
check  the  men  up. 

Mr.  HoLGATE. — ^In  doing  that,  did  you  check  them  where  they  were  weisking  ?  j 
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Mr.  HuoT. — I  checked  them  sometimes  where  they  were  working  and  other  times 
I  would  see  them  going  out. 

Mr.  HoLGATE. — In  order  to  do  that  you  would  have  to  travel  over  the  bridge  ? 

Mr.  HuoT. — No,  I  did  not  need  to. 

Mr.  HoLGATE. — ^You  had  to  at  times? 

Mr.  HuoT. — ^I  had  to  a  very  few  times. 

Mr.  HoLGATE. — ^Have  you,  of  your  own  knowledge,  any  information  r^^A^ding 
any  defect  that  existed  ? 

Mr.  HuoT. — ^None  at  alL 

Prof.  Galbratth. — ^How  long  had  you  been  on  the  bridge  before  the  accident  ? 

Mr.  HuoT. — I  left  the  office  at  a  quarter  to  five  to  go  out  and  I  came  back. 

Prof.  Galbraith. — The  office  is  at  the  end  of  the  bridge? 

Mr.  HuoT. — At  the  south  end  of  the  approach  span. 

Prof.  Galbratth. — ^You  say  that  you  did  not  find  it  necessary  to  go  on  the  bridge 
often  ?    What  were  you  doing  on  it  that  day  ? 

Mr.  HuoT. — ^I  was  supposed  to  go  at  least  four  times  a  day  to  check  up  my  men. 

Prof,  Galbratth. — ^It  was  your  ordinary  duty  ? 

Mr.  HuoT. — ^That  was  my  ordinary  duty  and  I  could  take  myself  the  best  way 
I  could  to  save  my  time. 

Witniess  retired. 

Mr.  HoARE^  recalled. 

Mr.  HoLQATE. — ^Prior  to  the  collapse  of  the  bridge  had  anything  abnormal  or 
unexpected  occurred  during  the  construction  which,  in  your  opinion,  required  the 
special  attention  of  an  engineer  of  special    qualifications  as  a  bridge  engineer  ? 

Mr.  HoARE. — ^My  answer  I  have  written  out  as  follows  : — ^I  may  say  that  Ihe  work 
of  erection  followed  en  entirely  normal  course.  The  tests  made  showed  the  deflec- 
tion expected  occurred,  and  the  whole  construction  up  to  the  time  of  the  ooUapae 
followed  the  anticipated  course.  I  was  myself  frequently  oni  the  works  and  it  never 
occurred  to  me  that  with  my  long  experience  I  was  not  absolutely  qualified  to  super- 
intend the  construction  of  the  bridge  and  I  still  think  so.  If  anything  abnonnal 
had  occurred  I  should  have  sent  for  Mr.  Cooper,  but  nothing  suggesting  the  slightest 
danger  to  the  bridge  occurred  cmd  I  do  not  now  see  what  difference  2iCr.  Cooper's 
presence  here  during  construction  would  have  made. 

Mr.  HoLQATE. — ^May  not,  in  a  work  of  this  nature,  Mr.  Hoare,  abnormal  and 
unexpected  conditions  arise  at  any  moment  ?  I  am  speaking  of  a  structure  of  this 
nature.    May  not  they  arise  at  any  moment  ? 

Mr.  HoARE.^ — It  is  quite  possible. 

Mr.  HoLGATE. — ^Is  it  not  a  thing  that  you  might  almost  expect  ? 

Mr.  HoARE. — ^No,  I  would  not  say  that. 

Mr.  HoLGATE. — ^At  any  rate,  if  you  would  not  go  so  far  as  to  expect  them,  would 
you  not  prepare  for  them  ? 

Mr.  HoARE. — I  consider  that  we  prepared  for  them. 

Mr.  HoLGATE. — Then  when  you  did  send  to  Mr,  Cooper  you  considered  the  ques-- 
tion  abnormal  ? 

Mr.  Hoare. — No,  I  would  not  say  that  We  made  a  practice  of  keeping  Mr. 
Cooper  thoroughly  posted  on  everything  that  occurred  from  day  to  day. 

Mr.  Holgate. — ^I  quite  appreciate  that,  but  Mr.  Cooper,  understand,  could  not 
come  to  the  bridge. 

Mr.  Hoare. — ^No,  and  I  considered  that  it  was  not  necessary. 

Mr.  Holgate. — Is  there  anything  you  want  to  say  ? 

Mr,  Hoare. — ^No,  I  do  not  Ihink  so.  It  was  only  to  make  that  a  little  more  clear. 
It  left  it  in  rather  an  indefinite  position. 

The  Commission  took  recess. 
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The  Commission  resumed  at  two  p.m. 
Mr.  CuDWOBTH^  recalled. 

Mp.  Holqate. — There  is  a  tracing  here,  Mr.  Cudworth,  without  any  title  and 
without  any  date  on  it.    Can  you  tell  us  what  this  is  ? 

Mr.  CuDWOBTH. — This  is  a  tracing  furnished  by  the  Quebec  Bridge  Company 
from  which  to  locate  a  few  points  to  use  in  the  investigation, — ^to  locate  them  on  the 
plans. 

Mr.  HoLQATB. — ^What  does  the  plan  show  f 

Mr.  CuDWOBTH. — ^Part  of  it  upon  which  I  have  worked  is  to  show  the  position 
of  the  dock,  the  path  and  the  road  from  the  highway  to  the  bridge  near  the  beach; 
also  the  location  of  derricks,  of  a  tqee  and  the  point  where  a  man  stood  who  observed 
the  fall  of  the  bridge. 

Mr.  HoLGATE. — ^Does  it  show  the  position  of  the  bridge  also  in  relation  to  these 
other  things  t 

Mr.  Cudworth. — ^Yes,  sir.    That  was  put  on  before  the  plan  came  to  me. 

Mr.  HoLGATB. — Generally  speaking,  is  the  plan  correct  ? 

Mr.  CuDWOBTH. — ^As  fan  as  I  know  the  plan  is  correct. 

Mr.  Holqate. — ^Did  you  assist  in  making  the  survey  f 

Mr.  CuDWOBTH. — ^Yes,  sir,  and  plotting  it  in  pencil.  That  is  this  survey  only  of 
the  additions  ;  not  of  the  plan  as  it  came  originally  to  us  from  the  Quebec  Bridge 
Company. 

Mr.  Holqate. — Generally  speaking,  the  plan  is  a  correct  one  in  that  it  shows  the 
relative  positions  of  the  various  points  in  respect  to  the  bridge  itself  i 

Mr.  CuDWOBTH. — ^Yes,  sir. 

Mr.  Holqate. — ^When  was  this  survey  made  ? 

Mr.  CuDWOBTH. — ^You  mean  the  part  that  we  worked  on  ? 

Mr.  Holqate. — ^Yes. 

Mr.  CuDWOBTH. — I  could  not  give  you  the  date  of  that  without  referring  to  my 
notes  at  the  bridge. 

Mr.  Holqate. — ^Was  it  made  since  the  day  of  the  accident  f 

Mr.  Cudwobth. — ^Yes,  it  was  made  since  the  accident.  (Plan  put  in  and  filed 
and  marked  Exhibit  No.  25). 

Mr.  Holqate. — Here  is  a  white  print  of  a  plan,  Mr.  Cudworth,  What  generally, 
does  this  indicate  ? 

Mr.  Holqate. — ^That  is  called  by  us  the  general  line  plan  of  the  bridge.  We  refer 
to  it  as  the  general  plan.  « 

Mr.  Holqate. — ^Does  it  show  the  anchor  arm  ? 

Mr.  CuDWOBTH.^ — ^Yes,  sir,  it  shows  the  anchor  arm,  the  cantilever  arm  and  half 
of  the  suspended  span. 

Mr.  Holqate. — ^Do  you  recognize  this  as  a  plan  that  was  used  in  connection  with 
the  work  ? 

Mr.  Cudwobth.— -Yes,  sir. 

Mx.  Holqate. — As  showing  generally,  what  ? 

Mr.  Cudwobth. — Showing  the  general  dimensions,  clearance,  width  and  height 
of  waterway. 

Mr.  Holqate. — ^Level  of  span  ? 

Mr.  Cudwobth. — ^Yes,  sir. 

.  Mr.  Holqate.    The  designation  of  the  various  parts  of  the  bridge  as  far  as  the 
plan  goes  ? 

Mr,  Cudwobth. — ^Yes,  not  fully  but  as  far  as  the  plan  goes.  I  might  state  that 
this  is  the  normal  diagram. 
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Prof.  EIerry. — ^You  may  say  that  this  plan  is  not  lettered  to  correspond  with  the 
erection  diagrams  ? 

Mr.  CuDWORTH. — Most  of  the  numbers  correspond,  but  not  all  of  them. 

Prof.  Kerry. — ^In  some  cases  the  lettering  is  changed. 

Mr.  CuDWORTH. — The  marks  are  not  necessarily  the  same;  in  fact  they  are  not 
the  same  as  those  used  in  the  erection — ^not  in  all  cases  the  same. 

Mr.  HoLGATE. — Is  there  a  similar  plan  to  this  with  the  exactly  correct  marking 
on  ? 

Mr.  CuDWORTH. — ^No,  sir,  not  to  my  knowledge. 

Mr.  HoLGATE. — Could  you  re-mark  the  portions  of  this  plan  that  do  not  ag^ree 
with  the  other  erection  diagram  ?    We  want  to  get  a  plan  on  a  good  large  scale  ? 

Mr.  CuDWORTH. — ^Yes,  sir. 

J.  HuoT  recalled. 

Mr.  HoLGATE. — Have  you  got  that  information  ? 

Mr.  HuoT. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  had  better  state  what  the  blue  marks  opposite  the  names  of 
the  men  on  Exhibit  24  mean. 

Mr.  HuoT. — The  blue  marks  mean  the  survivors  who  were  not  working  at  the 
time  of  the  accident. 

Mr.  HoLGATE. — And  what  do  the  red  marks  mean  ? 

Mr.  HuoT. — It  means  the  survivors  who  were  working  at  the  time  of  the  accident 
and  the  exact  location  of  each  man  as  near  as  we  could  make  it  out. 

Mr.  HoLGATE.    Then  this  to  the  best  of  your  knowledge  is  correct  ? 

Mr.  HuoT. — ^Yes,  sir. 

The  witness  retired. 

E.  J.  WiCKiZER,  sworn. 

Prof.  Kerry. — ^what  was  your  position  on  the  work,  Mr.  Wickizer  t 

Mr.  WiCKiZEK. — ^Foreman  of  preparations,  such  as  putting  up  false  work  and 
foundations. 

Prof.  Kerry. — That  is  both  on  the  work  on  the  south  shore  and  the  work  on  the 
north  shore  ? 

Mr.  Wickizer, — ^Yes,  sir,  since  June,  1904. 

Prof.  Kerry. — So  you  did  not  have  to  work  on  the  installation  of  the  span  itself? 

Mr.  Wickizer. — ^No,  sir. 

Prof.  Kerry. — ^What  was  the  last  date  that  you  were  out  on  the  work  on  the  south 
shore,  Mr.  Wickizer  ? 

Mr.  Wickizer. — I  could  not  give  you  that  date. 

Prof.  Kerry. — Approximately  ? 

Mr.  Wickizer.— Well  probably  about  the  10th  of  August 

Prof.  Kerry. — At  the  time  of  the  accident  you  were  where? 

Mr.  Wickizer. — On  the  west  side,  right  opposite  the  bridge. 

Prof.  Kerry. — Out  on  the  false  work? 

Mr.  Wickizer. — No,  sir,  I  was  on  the  dock  right  by  the  main  pier,  probably  50 
feet  back  of  the  main  pier  to  the  east. 

Mr.  Holgate. — ^Will  you  tell  us  any  details  of  the  accident  you  had  opportunities 
to  observe,  what  you  actually  saw? 

Mr.  WiCKiZER.--Well,  when  the  span  started  to  fall  the  first  thing  that  I  looked 
at  was  the  main  pier  and  I  noticed  that  the  plates  on  the  main  post,  probably  20  feet 
above  the  shoe,  seemed  to  be  rolling  up  and  next  my  eyes  went  to  the  front  and  the 
front  was  moving  slowly,  probably  76  feet  below  the  level  line  of  the  floor,  and  about 
that  time  the  main  post  seemed  to  be  going  and  the  back  part  did  not^eem  to^ove 

Digitized  by  VjOOQIC 


MINUTES  OF  PROCEEDINGS  81 

SESSIONAL  PAPER  No.  154 

any  but  a  little  bit  forward  towards  the  north  side.  That  is  my  view  and  when  she 
got  about  I  should  say  35  or  40  feet  from  the  water  it  all  seemed  to  collapse  and  go 
sudden.      Before  that  in  my  sight  it  was  very  slow,  it  just  kind  of  gradually 

Mr.  HoLGATE. — ^What  first  attractfed  your  tittention? 

Mr.  WiCKiZEB. — A  kind  of  grinding  noise. 

Mr.  HoLGATE. — The  sound  of  the 

Mr.  WiCKiZER. — ^Yes,  sir,  and  also  the  men  shouting. 

Mr.  HoLGATE. — So  that  practically  the  accident  had  already  taken  place  before 
you  had  an  opportunity  to  observe  it. 

Mr.  WiCKiZER. — ^Yes,  sir. 

Mr.  HoLGATE. — Do  you  know  at  all  what  material  was  on  the  span  at  the  time  of 
the  accident,  Mr.  Wickizer? 

Mr.  Wickizer. — ^What  material? 

Mr.  Holgate. — ^Yes,  was  piled  up  there  ;  had  you  an  opportunity  of  knowing  it  ? 

Mr.  Wickizer. — ^For  erection  do  you  mean! 

Mr.  Holgate.— Yes? 

Mr.  Wickizer. — There  was  one  set  of  bars  that  I  could  see  on  the  cars  on  the 
east  side  on  the  erection  girders  that  is  used  for  erection  on  two  cars,  that  I  could 
see  plainly  and  the  others  I  could  not  see,  they  were  not  to  the  front  yet. 

Mr,  Holgate. — You  had  not  been  on  the  span  recently  ? 

Mr.  Wickizer. — I  were  not  very  familiar  with  that  part  of  the  work  because  it 
was  out  of  my  business  altogether,  because  I  only  had  charge  of  looking  after  the 
preparations  on  the  north  side,  therefore,  the  erection  did  not  concern  me,  just  from 
a  practical  standpoint  to  see  what  I  could  see  and  learn. 

Prof.  Oalbratth. — ^You  said,  Mr.  Wickizer,  that  your  attention  was  first  called  to 
the  centre  posts? 

Mr.  Wickizer. — ^Yes. 

Prof.  GALBRAirH. — ^Failing  at  a  place  about  20  feet  above  the  floor? 

Mr.  Wickizer. — ^Yes,  that  is  judging  the  distance  from  where  I  stood. 

Prof.  Galbraith. — ^And  that  the  plates  seemed  to  have  rolled  up? 

Mr.  Wickizer. — ^Yes,  a  kind  of  tendency  to  crush  as  it  was  going  down. 

Prof.  Galbraith. — These  plates  at  the  side  that  you  saw  twist? 

Mr.  Wickizer. — It  seemed  to  be  rolling. 

Prof.  Galbraith. — Sideways? 

Mr.  Wickizer. — ^Yes,  sideways. 

Prof.  Galbraith. — ^Not  from  the  west,  not  towards  you. 

Mr.  Wickizer. — ^Yes,  there  was  a  tower  and  that  shoved  off  on  the  up  side  first, 
on  the  west  side  first. 

Prof.  Galbraith. — ^Will  you  yourself  draw  the  appearance  of  those  plates  after 
ihey  had  been  disturbed,  just  draw  a  line  to  show  what  you  mean? 

Mr.  Wickizer. — ^It  looked  to  me  from  where  I  stood  as  though  it  was  going  to  roll 
up  and  crush  down. 

Prof.  Kerry. — ^Were  the  main  posts  stiU  plumb  at  that  time? 

Mr.  Wickizer. — ^Yes,  sir,  they  appeared  to  be  settling  down  very  slowly  at  the  top, 
th^y  seemed  to  be  very  level. 

Prof.  Galbraith. — The  post  was  falling  towards  you? 

Mr.  Wickizer. — ^They  seemed  to  be  a  little  bit  towards  me,  enough  that  I  could 
notice  it  standing  in  a  direct  line. 

Prof.  Galbraith.-^You  could  hardly  see  that? 

Mr.  Wickizer. — Of  course  I  was  1800  feet  from  where  these  were. 

Prof.  Galbraith. — ^What  was  the  appearance  of  the  failure  as  you  noticed  it, 
about  you  say  20  feet  above  the  floor? 

Mr.  Wickizer. — ^The  posts  seemed  to  be  crushing. 

Prof.  Galbraith. — Now  you-  are  sure  there  were  plates  on  these  sides,  there  was 
not  lattice  work  or  anything  of  the  kind,  plates? 
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Mr.  WiCKiZER. — ^Well,  of  course,  you  cannot  be  positive  1,800  feet 

Prof.  Galbraith. — But  you  do  not  remember  the  construction,  I  have  not  the 
drawings  here. 

Mr.  WiCKiZER. — 1,800  feet  is  a  very  long  vision. 

Prof.  Galbrafth. — The  plates  on  the  east  and  west  sides  seemed  to  curl  over  at  the 
fracture?   Is  that  what  you  said? 

Mr.  WiCKEEB. — ^Yes,  sir. 

Prof.  Ejbrry. — Beferring  to  your  general  work  did  you  generaUy  carry  out  your 
day^s  work  following  the  diagram  supplied  from  the  Phoenix  office? 

Mr.  WiCKEBEB.— Yes,  sir,  to  the  letter. 

Prof.  Ejbrrt. — ^You  were  working  more  to  diagrams  than  to  the  personal  direc- 
tions of  Mr.  Yenser? 

Mr.  WiOKiZER. — ^Yes,  sir,  working  to  plans. 

Prof.  Kbrbt. — And  you  found  the  plans  to  be  entirely  satisfactory  and  fuU? 

Mr.  WiCKiZEB. — ^Yes,  sir. 

Prof.  Kerry. — That  they  gave  you  all  the  information  you  required  for  the  pur- 


Mr.  WiCKEER. — ^Yes,  sir,  my  instructions  were  to  follow  them  out,  the  plans,  to 
make  no  changes  whatever. 

Prof.  £[erry. — Those  would  be  instructions  from  Mr.  Yenser? 

Mr.  WiCKiZER. — This  was  my  instructions  from  the  Phoenix  Bridge  Company 
whose  foreman,  Mr.  Yenser,  was  on  the  work. 

Prof.  Kerry. — I  see. 

Mr.  WiCKiZER. — That  was  also  my  instructions  from  Mr.  Milliken  the  second 
time  I  came  here  on  the  north  side.  Of  course  to  that  part  of  it  I  never  had  any 
instructions  from  Mr.  Yenser  at  all,  although  he  was  my  superior,  but  that  instruc- 
tion came,  from  Mr.  Milliken. 

Mr.  HoLGATE. — Mr.  Davidson,  can  you  suggest  any  questions  to  ask  from  Mr. 
Wickizer? 

Mr.  Davidson. — No. 

Mr.  HoLGATE. — Mr.  Stuart,  is  there  any  that  you  wish  to  have  asked? 

Mr.  Stuart. — No. 

Witness  discharged. 


C.  L.  CuLBERT  sworn. 

Prof.  Galbraith. — ^Were  you  at  work  the  day  of  the  accident? 

Mr.  CuLBERT.— No,  sir,  I  was  not. 

Prof.  Galbraith. — ^Where  were  you? 

Mr.  CuLBERT. — Standing  up  along  the  river  shore. 

Prof.  Galbraith. — At  the  time  of  the  accident? 

Mr.  Culbert. — At  the  time  of  the  accident,  yes,  sir. 

Prof.  GALBRAfTH. — This  is  a  plan  showing  the  location  of  the  bridge  (Exhibit 
25)  and  the  shore. 

Mr.  Culbert. — ^I  believe  I  understand  that  thoroughly. 

Prof.  Galbraith. — Show  me  on  this  diagram  whfere  you  were  standing  at  the 
time  of  the  accident? 

Mr.  Culbert. — Just  about  here,  where  the  road  turns  in  to  meet  the  other  little 
bit  of  an  air  cut,  (marked  *  A '  on  Exhibit  25). 

Prof.  Galbraith. — Were  you  standing  still? 

Mr.  Culbert. — No,  we  were  walking  down. 

Prof.  Galbraith. — ^Which  way? 

Mr.  Culbert. — Toward  the  bridge,  just  on  the  point  of  the  road,  the  turn. 

Prof.  Galbraith. — ^What  first  called  your  attention  to  the  accident? 

Mr.  Culbert. — ^Why,  the  first  thing  I  saw  was  something  up  on  the  anchor  arm. 
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what  it  was  I  do  not  know ;  it  looked  to  me  just  more  like  a  flash  of  smoke  than  any- 
thing  else  I  can  compare  it  to,  it  was  something  up  there. 

Prof.  Galbbatth.— On  what  part  of  the  top! 

Mr.  CuLBEBT. — On  the  extreme  top  or  chord. 

Prof.  Oalbbatth. — ^At  the  top  chord? 

Mr.  CuLBEBT.— On  the  top  of  the  top  chord. 

Prof.  Qalbbaith. — ^Did  that  appear  clear  against  the  sky  line? 

Mr.  CuLBEBT. — ^No,  it  appeared  to  he  right  on  the  chord. 

Prof.  IGalbbaith.— Which  chord,  the  east  or  the  west? 

Mr.  CuLBEBT. — On  the  top  chord,  the  Montreal  chord. 

Mr.  Davidson.— The  west? 

Mr.  CuLBEBT. — On  the  Montreal  side. 

Prof.  Qalbbaith.— On  the  Montreal  side,  the  west  chord? 

Mr.  CuiBEBT. — ^Yes. 

Prof.  Oalbbatth. — That  would  be  the  chord  which  would  seem  highest  against 
the  sky? 

"Kr.  Oulbebt. — ^Well,  what  I  mean,  it  was  right  on  these  chords,  I  do  not  know 
which  chord  it  was  on. 

Prof.  Galbraith. — ^What  I  want  to  get  you  to  say  is  whether  it  was  the  highest 
point  against  the  sky  on  that  bridge  at  that  place. 

Mr.  Culbebt. — ^Well,  it  was  in  the  highest  point  I  could  see,  but  it  might  have  been 
back  over  the  edge  of  that  highest  point. 

Prof.  Galbbaith. — ^Now,  can  you  locate  the  position  lengthwise  of  the  bridge,  of 
that  appearance,  of  that  smoke?  Have  you  any  means  of  fixing  the  position  on  the 
bridge,  can  you  point  it  out  on  this  plan? 

Mr.  Culbebt. — ^I  do  not  know*  whether  I  could  or  not,  because  it  started  there 
and  the  excitement  coming  so  quick  I  do  not  know  just  what  spot  it  was,  I  know  it 
was  somewhere  near  the  centre. 

Prof.  Galbbatth. — ^Near  the  centre  of  the  anchor  arm? 

Mr.  Culbebt. — ^Near  the  centre  of  the  anchor  arm. 

Prof.  Galbbatth. — ^Did  you  make  any  attempt  to  get  the  line  of  it? 

Mr.  Oulbert.— In  what  way,  afterwards? 

Prof.  Galbbatth. — Afterwards  or  at  the  time? 

Mx,  Culbebt. — ^I  went  down  there  afterwards  to  see  if  I  could  see  anything  broken 
or  anything  in  that  line,  and  I  could  not  see  anything  that  I  can  think  could  possibly 
break  up  there.  I  thought  for  a  while  it  might  be  a  flash  of  electricity.  I  am  unde- 
cided in  my  own  mind  what  it  was. 

Prof.  Galbbatth. — This  is  the  tree  which  you  pointed  out  to  Mr.  Holgate  and 
myself  on  the  ground  (tree  marked  '  B '  on  exhibit  25)  ? 

Mr.  Culbebt.— Yes. 

Prof.  Galbbatth.— Can  you  show  on  the  plan  the  direction  in  which  you  saw 
this  appearance  on  the  bridge  by  means  of  that  tree,  can  you  show  which  side  of  that 
tree  it  was  on? 

Mr.  Culbebt. — ^Why,  I  do  not  know;  it  seemed  to  me  on  the  left  hand  side  of  the 
tree  as  I  was  looking  up.  Of  course  that  tree  did  not  obstruct  anything,  that  tree 
was  entirely  too  low. 

Prof.  Galbbatth. — ^It  seemed  to  you  to  be  on  the  left  hand  side? 

Mr.  Culbebt. — A  little  on  the  left  of  the  tree. 

Prof.  Galbbatth. — The  side  towards  the  river. 

Mr.  Culbebt. — The  side  towards  the  river  from  where  I  was  standing. 

Prof.  Galbbatth. — ^How  far  would  you  estimate  that  distance,  10  feet,  20  feet,  36 
feet,  50  feet? 

Mr.  Culbebt. — ^I  could  not  give  much  of  an  estimation  of  it,  because  it  is  some- 
thing I  am  not  exactly  sure  of. 

Prof.  Galbbatth. — ^What  did  you  do  as  soon  as  you  saw  this  smoke  on  the  bridge? 
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Mr.  CuLBERT. — ^As  soon  as  I  saw  the  smoke  on  the  bridge  I  just  started  out;  at 
first  that  anchor  ann  seemed  to  rise  up  a  little. 

Prof.  Galbraith. — At  what  place? 

Mr.  CuLBERT. — It  seemed  to  rise  generally  all  around  the  centre  of  it. 

Prof.  Galbraith. — And  then? 

Mr.  CuLBERT. — A  fellow  was  with  me,  I  said:  There  she  goes  and  I  started  for 
the  bridge. 

Prof.  Galbraith. — ^How  do  you  mean? 

Mr.  CuLBERT. — I  started  to  run  towards  it,  yes,  and  it^ust  began  to  crash  and 
rumble 

Prof.  Galbraith. — ^What  was  the  name  of  the  man  with  you? 

Mr.  Culbert. — I  believe  his  name  is  Chase  or  Hase.    He  is  sitting  over  there. 

Prof.  Galbraith. — ^Did  you  look  towards  the  cantilever  span  ? 

Mr.  Culbert. — ^Why,  I  remember  distinctly  seeing  somebody  running  towards  the 
shore. 

Prof.  Galbraith. — I  did  not  mean  that,  did  you  look  at  the  cantilever  span,  did 
you  see  it  fall  ? 

Mr.  Culbert. — No,  I  did  not,  I  did  not  see  it  hjt  the  ground. 

Prof.  Galbraith. — ^Hit  the  water? 

Mr.  Culbert. — The  cantilever,  oh,  we  saw  that  hit  the  water. 

Prof.  Galbraith. — You  saw  it? 

Mr.  Culbert. — I  got  my  eye  on  it  just  about  the  time  it  hit  the  water.  I  was 
watching  the  fellow  running  to  the  shore  and  I  was  running  at  the  same  time  myself. 

Prof.  Galbraith. — ^You  think  then,  to  sum  up,  that  the  appearance  that  called 
your  attention  to  the  bridge,  was  an  appearance  of.  haze  near  the  upper  chords  about 
the  centre  of  the  anchor  arm? 

Mr.  Culbert. — ^Yes,  sir. 

Prof.  Galbraith. — ^Do  you  recognize  this  drawing  of  the  bridge  (Exhibit  26)  ? 

Mr.  Culbert. — ^Yes,  I  recognize  that. 

Prof.  Galbraith. — dould  you  point  out  on  this  plan  whereabouts  you  saw  that 
burst  of  haze  or  smoke? 

Mr.  Culbert. — It  was  some  place  in  around  here  in  the  centre,  I  could  not  point 
cut  the  exact  spot  to  you,  it  was  near  the  centre. 

Prof.  Galbraith. — ^Do  you  know  of  any  defects  in  the  bridge  before  it  fell  ? 

Mr.  Culbert. — ^Not  that  I  personally  saw.  I  heard  speak  of  them  but  I  did  not 
see  them.  There  was  some  defects  there,  I  do  not  know  if  you  would  call  them 
defects  or  not,  but  it  would  try  a  man's  courage  when  they  were  dropping  anything 
from  the  traveller  to  the  span  you  could  feel  it  give. 

Prof.  Galbraith. — And  return? 

Mr.  Culbert. — Oh,  yes. 

Prof.  Galbraith. — ^The  spring? 

Mr.  Culbert. — The  spring  of  it;  it  seemed  to  me  a  little  more  than  it  ought  to 
be. 

Mr.  Holoate. — Did  you  work  out  there  ? 

Mr.  Culbert. — ^Yes. 

Mr.  Holoate. — Did  you  continue  work  after  you  noticed  that  ? 

Mr.  Culbert. — ^Everybody  worked.  Us  fellows  work  as  long  as  there  is  anything 
to  stand  on. 

Prof.  Galbraith. — Did  you  see  any  bending  during  the  accident,  at  the  time  of 
and  during  the  accident,  in  either  lower  or  upper  chord?  Any  change  of  shape  in 
either  lower  or  upper  chord? 

Mr.  Culbert. — I  sarw  this  cantilever  arm  start  down;  of  course  it  changed  all 
kinds  of  shapes;  just  »  mass  of  rumbling  roar,  and  that  electricity. 

Prof.  Galbraith. — ^You  saw  all  sorts  of  changes,  you  say? 

Mr.  Culbert. — The  biggest  part  of  everything  was  blurred  in  the  electricity. 
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Prof.  Galbhatth. — ^What  do  you  mean,  '  in  the  electricity  V 

Mr.  CuLBERT.— The  electricity  wires  got  to  flashing,  you  can  see  blue  fire  all 
over  the  business.  There  was  a  lot  of  smoke  and  that  would  naturally  attract  a 
man's  attention  to  that,  it  was  something  flashy. 

Prof.  Galbraith.— You  could  not  point  to  any  particular  chord  or  position  where 
any  bending  took  place  ? 

Mr.  CuLBERT. — I  could  not. 

Mr.  HoLQATB. — ^Did  you  look  for  any  such  ? 

Mr.  CuLBERT.— No,  sir,  I  did  not.  No  such  ideas  as  that  were  in  my  head,  my 
idea  was  to  get  down  as  quick  as  I  could  to  see  if  I  could  get  anybody  out  who  was 
crippled  or  injured.  What  first  attracted  my  attention  when  I  saw  this  was  a  boat 
sitting  at  one  side  there  and  my  idea  was  to  get  that  boat  and  get  into  tiie  river. 

Witness  discharged.  " 

EiCHARD  Chas^  sworn. 

Prof.  Galbratfh. — Mr^  Chase,  you  were  walking  with  the  last  (witness,  Mr. 
CJulbert,  at  the  time  the  accident  occurred  ?  .  .   /  * 

Mr.  Chase. — ^Yes,  sir.  '     ^ '  ^ 

Prof.  Galbraith. — ^Do  you  confirm  his  statements,  are  his  statements  correct! 

Mr.  Chase. — ^Well,  I  could  not  say;  of  course  I  was  looking  in  a  different  direc- 
tion altogether  from  him. 

Prof.  Galbraith. — What  did  you  see  ? 

Mr.  Chase. — I  just  saw  the  towers  fall  down  and  I  saw  the  big  traveller  tip  up 
and  the  first  glance  I  saw  the  engine;  I  looked  straight  at  the  post  and  saw  the 
engine  tip  out,  that  is  the  first  thing  I  saw. 

Prof.  Galbratth. — ^You  looked  then  at  the  part  of  the  bridge  from  the  main  pier 
outwards  towards  the  river  ! 

Mr.  Chase. — Outwards  towards  the  river,  I  did  not  look  at  the  anchor  arm,  I 
did  not  see  it,  it  was  dovm  before  I  took  a  glimpse  at  it. 

Prof.  Galbraith. — ^Which  way  did  the  towers  fall  ? 

Mr.  Chase. — The  tower  first  as  I  saw  it,  the  top  was  towards  the  north  shore  and 
then  all  of  a  sudden  it  kind  of  kicked  back  and  fell. 

Prof.  Galbraith. — What  was  the  first  motion  of  the  towers  that  you  noticed  ? 

Mr.  Chase. — ^The  first  motion  of  the  towers  that  I  noticed  was  just  a  bend  over 
and  the  top  went  over  about  20,  about  80  feet  and  tiien  dropped. 

Mr.  HoLGATE. — ^I'o  the  north  ? 

Mr.  Chase. — ^Yes,  sir,  to  the  north  shore. 

Prof.  Galbratth. — Then  the  whole  thing  went  suddenly  ? 

Mr.  Chase. — The  whole  Aing  went  suddenly. 

Prof.  Galbraith. — And  the  lower  part  of  the  towers  kicked  backwards! 

Mr.  Chase. — ^Kicked  back  and  fell  right  in  a  heap. 

Mr.  Galbraith. — Of  both  towers  ? 

Mr.  Chase. — ^Both  toiwers. 

Prof.  Galbratth. — ^What  sort  of  motion  was  it,  what  I  mean  is  this  :  Was  it 
slow  at  first  and  afterwards  did  it  go  very  suddenly  or  was  it  gradual  through  the 
whole  f  aU  ? 

Mr.  Chase. — It  went  very  slow  at  first  until  it  got  started,  and  then  she  went 
down  in  a  heap.  She  went  very  slow  and  then  fell  down  very  quickly.  I  did  not 
have  time  to  see  much  of  the  cantilever  arm,  after  it  got  down  I  did  not  see  it,  but 
the  big  traveller  just  fell  ri^t  over,  the  big  traveller. 

Prof.  Galbratth. — ^Did  the  cantilever  seem  to  crumble  up  or  did  it  keep  its  whole 
length? 

Mr.  Chase. — It  kept  its  whole  length  according  to  what  I  could  see,  kept  its  whole 
length  and  hit  the  water.  Digitized  by  GoOglc 
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Prof.  Galbsatth. — ^You  saw  the  outer  end  hit  the  water? 

Mr.  Chase. — ^Not  the  outer  end,  it  was  in  the  water  hefore  I  saw  it,  I  just  saw 
the  top  of  the  traveller. 

Prof.  Galbraith. — ^If  the  outer  end  was  in  the  water  hefore  you  saw  it,  how  did 
you  see  the  top  of  the  hridge  fall  slowly? 

Mr.  Chase. — ^I  was  going  by  the  tower. 

Prof.  Galbraith. — ^You  were  not  watching  the  river  end? 

Mr.  Chase. — No,  I  did  not  watch  it;  I  had  my  sight  on  the  towers  all  the  time. 

Prof.  Galbrafth. — ^You  never  then  saw  any  of  Ae  cantilever  arm  touch  the  water? 

"Mr,  Chase. — ^No,  sir. 

Prof.  Galbraith. — And  when  you  said  that  that  seemed  to  keep  straight  you 
referred  to  the  tower  and  not  to  the  cantilever  arm? 

Mr.  Chase. — ^I  could  not  see  the  end  of  it  touch  the  water,  but  I  saw  the  pier  end 
all  the  time;  the  bottom  chord- 


Prof.  Galbraith. — The  bottom  chord  of  the  cantilever  end 

Mr.  Chase. — was  straight  all  the  time. 

Prof.  Galbraith. — And  how  far  out  from  the  pier  did  you  see  the  bottom  chord? 

Mr.  Chase. — ^About  two  panels. 

Pnpff.  Galbraith. — ^How  was  it  you  did  not  see  more? 

Mr.  Chase. — I  guess  because  I  saw  it  and  as  soon  as  I  saw  it  I  began  to  run,  and 
I  had  to  take  glimpses  as  I  ran  on  account  of  the  stones.  I  could  not  look  at  the 
stones  and  the  bridge  at  the  same  time. 

Prof.  Galbraith. — ^How  long  after  you  noticed  the  accident  was  it  before  it  was 
over? 

Mr.  Chase. — Oh,  I  should  judge  about  three  minutes  from  the  time  it  struck  the 
water  until  all  the  swells  and  everything  was  all  over. 

Prof.  Galbraith. — I  mean  how  long  was  the  bridige  in  going  down? 

Mr.  Chase. — That  went  down  I  should  judge  in  about  seven  or  eight  seconds 
after  it  got  started. 

Prof.  Galbraith. — ^While  I  hold  this  watch  will  you  tell  me  when  you  think  the 
same  amoimt  of  time  has  elapsed? 

Mr.  Chase. — ^I  should  judge  about  now. 

Prof.  Galbraith. — That  is  about  four  seconds. 

Mr.  Chase. — That  is  about  how  long.  I  was  walking  towards  the  bridge,  and  I 
was  walking  on  the  river  side,  and  had  my  hands  in  my  pockets,  and  Culbert  and  I 
as  we  were  walking  were  discussing  how  many  more  panels  were  to  be  put  in  and  he 
said,  '  no,  there  ain't  any  more,'  and  I  heard  the  l^ridge  and  looked  around,  I  turned 
around  and  saw  the  engine  shoot  to  the  end,  about  one  paneL 

Prof.  Galbratfh. — ^You  saw  the  engine  shoot  how  far? 

Mr.  Chase. — ^About  one  panel,  about  50  feet. 

Prof.  Galbraith. — ^How  far  from  the  pier  was  the  engine? 

"Mr,  Chase. — The  engine  when  I  saw  it  was  one  panel  from  the  pier;  I  could  not 
say  whether  it  was  going  in  or  out.  She  was  on  the  cantilever  arm,  one  panel  out, 
about  fifty  feet  from  the  pier. 

Prof.  Galbraith. — And  how  far  did  you  see  her  move? 

Mr.  Chase. — She  shot  one  i>anel  more. 

Prof.  Galbratth. — Towards  the  water? 

Mr.  Chase. — Towards  the  water. 

Prof.  Galbraith. — Did  both  towers  appear  to  go  together? 

Mr.  Chase. — ^Well,  that  I  could  not  say.  After  I  had  my  eyes  on  the  tower  I 
looked  at  the  bottom  and  saw  it  kick  out,  and  I  could  not  say  after  it  touched  the 
ground  whether  they  got  down  together  or  not,  I  could  not  say.  I  did  not  have  my 
mind  quite  down  then,  I  was  a  little  nervous. 

Prof.  Kerry. — ^Did  it  strike  the  ground  before  it  started  to  crumple  up  badly? 

Mr.  Chase. — ^Well,  I  could  not  say  that  either.  (^r^r^n]r> 
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Prof.  Galbraith. — ^Did  the  tower  drop  as  a  whole  or  was  it  broken  before  it  fell? 

Mr.  Chase. — ^I  could  not  say  it  was  broken  either,  because  when  I  saw  the  tower 
first,  it  was  standing  up  straight  and  along  for  about  30  feet  it  went  slowly  and  then 
kicked  back  and  fell  all  of  a  sudden,  crash  down  the  piers. 

Prof.  Galbraith. — I  understand,  you  did  not  say  this  in  your  evidence,  but  this 
is  my  understanding  of  it,  that  you  did  not  see  more  of  that  bridige  while  it  was 
falling  than  perhaps  from  a  panel  behind  the  main  pier  to  two  or  three  panels  forward 
of  the  main  pier? 

Mr.  Chase. — Two  panels  before  the  main  pier,  that  is  on  the  suspension  arm, 
but  I  did  not  take  notice  of  anything  back  of  the  pier  on  the  anchor  arm. 

Prof.  Galbraith. — ^You  said  you  saw  the  tower  kick  back  ? 

Mr.  Chase. — I  saw  the  tower  kick  back  but  I  did  not  see  it  kick  on  the  anchor 
arm. 

Prof.  Galbraith. — ^You  watched  only  about  one  or  two  panels  of  the  cantilever 
arm  next  the  tower  during  the  accident  ? 

Mr.  Chase. — ^Yes,  sir. 

Prof.  Galbraith. — Do  you  know  of  any  defects  in  the  material  or  construction 
of  the  bridge  of  your  own  knowledge  ? 

Mr.  Chase. — ^No,  sir,  I  do  not;  but  I  saw  a  lot  of  engineers  and  all  the  bosses  on 
the  bottom  chord  on  the  suspension  arm,  on  the  cantilever,  I  should  say  the  first  panel 
out  on  the  Quebec  side  from  the  tower;  I  saw  a  gang  of  the  inspectors  there  and  the 
bosses  and  all  and  I  was  working  on  the  shoe  with  a  man  named  LaChapelle. 

Prof.  Galbraith. — ^What  is  the  nature  of  your  duties  ? 

Mr.  Chase. — ^I  was  in  the  scaffold  gang,  hanging  scaffolds  for  the  riveters. 

Prof.  Galbraith. — ^And  how  long  had  you  been  in  the  employment  of  the  company? 

Mr  .Chase. — I  should  judge  going  on  six  months  now,  it  is  more  than  six  months, 
I  started  this  job  the  10th  of  May  when  they  opened  up. 

Prof.  Galbraith. — ^You  were  not  working  the  morning  of  the  accident  ? 

Mr.  Chase. — ^Yes,  sir. 

Prof.  Galbraith. — Oh,  you  were  working  the  morning  of  the  accident? 

Mr.  Chase. — ^Yes,  sir. 

Prof.  Galbraith. — ^At  what  place  were  you  working  then  ? 

Mr.  Chase.' — On  the  main  post,  half  way  up  on  the  main  i>oet. 

Prof.  Galbraith. — ^How  high  up  ? 

Mr.  Ohasb. — I  should  judge  about  50  feet. 

Mr.  Holgate. — ^Is  that  the  centre  post  ? 

Mr.  Chase. — ^Yes,  I  was  out  on  a  small  strut  on  the  cantilever  side,  the  riveters 
were  letting  a  scaffold  down. 

Mr.  Holgate. — ^Did  you  work  steadily  on  the  bridge  or  did  you  often  take  a  day 
off! 

Mr.  Chase. — Oh,  I  took  a  day  off  once  in  a  while,  but  I  was  pretty  steady  on  the 
bridge.  Only  the  wind  stopped  me  once  in  a  while,  when  it  was  too  strong  I  did 
not  like  to  work  on  the  bridge,  the  wind  being  too  strong. 

Mr.  Holgate. — And  in  the  time  that  you  were  employed  on  that  bridge  you  never 
noticed  anything  that  you  would  call  a  defect  in  the  bridge  ? 

Ml*.  Chase. — ^I  saw  one,  but  we  had  mended  that,  me  and  the  boss  riveter,  we 
had  to  put  a  plate  over  that.  But  that  was,  I  could  not  say  what  month  that  was  in, 
now. 

Mr.  Holgate. — ^Where  was  that  place  ? 

Mr.  Chase. — ^That  was  on  the  anchor  arm,  I  could  not  say,,  it  was  the  fourth  or 
fifth  post  from  the  pier. 

Mr.  Holgate. — Counting  from  the  pier  ? 

Mr.  Chase. — ^From  the  pier,  from  the  towers. 

Mr.  Holgate. — ^From  the  main  towers,  the  centre  posts? 

Mr.  Chase. — l^re  was  a  break  in  the  iron  and  we  put  a  plate  over  it. 
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Mr.  HoLGATE.— What  plate  was  broken  ? 

Mr.  Chase. — A  plate  that  held  the  ladels  post  and  chord  together. 

Mr.  HoLGATE. — ^Had  the  old  plate  been  taken  off  and  a  new  plate  put  on,  or  had 
the  plate,  the  broken  plate,  simply  been  repaired? 

Mr.  Chase. — ^Jnst  put  a  little  piece  on  top  of  her. 

Mr.  HoLOATE. — Was  it  a  heavy  plate  ? 

Mr.  Chase. — Oh  I  ^ess  about  a  half  inch  plate. 

Mr.  HoLGATE. — ^When  was  that? 

Mr.  Chase. — ^I  could  not  say;  it  was  in  June  or  July,  I  think  in  some  part  of 
July. 

Mr.  HoLGATE. — That  is  the  only  defect  that  you  ever  knew  of  to  your  own  know- 
ledge ? 

Mr.  Chase. — ^Yes,  sir. 

Prof.  Kerry. — You  were  working  on  the  main  posts,  Mr.  Chase? 

Mr.  Chase. — Yes,  sir,  that  morning. 

Prof.  Kerry. — ^Were  you  working  near  the  bottom  of  the  main  post? 

Mr.  Chase. — No,  about  60  feet  above  the  deck. 

Pijof.  Kerry.*— How  long  was  it  since  you  were  working  near  the  foot  of  the 
main  post  ? 

Mr.  Chase. — I  should  judge,  well  somewheres,  the  day  before,  I  think  Tuesday 
or  Wednesday  I  was  working  at  the  shoe. 

Mr.  Holgate. — You  have  heard  the  statement  that  one  of  the  plates  rig^t  close 
to  the  shore  there  was  cracked? 

Mr.  Chase. — ^I  heard  something  about  it.    I  was  working  down  there  once  with, 
the  boss  riveter  and  he  spoke  of  it,  and  just  then  the  whistle  blew  and  I  did  not  notice. 

Prof.  Kerry. — ^You  do  not  know  it  was  cracked  and  do  not  know  it  was  not? 

Mr.  Chase. — ^I  do  not.    It  might  have  been  cracked,  as  he  said  it  was  cracked,, 
but  I  never  saw  it. 

Prof.  Kerry.— Who  told  you? 

Mr.  Chase. — ^Alexander  Ouimet. 

Prof.  Kerry. — ^Was  he  the  man  you  were  working  with? 

Mr.  Chase. — No,  but  I  happened  to  be  down  there. 

Prof.  Bjerry. — ^Who  was  the  boss  riveter? 

Mr.  Chase. — Slim  Meredith.      I  do  not  know  his  first  name,  all  I  know  is  Slim 
Meredith. 

Mr.  Stuart. — ^He  is  not  able  to  localize  the  place  where  the  mended  plate  was. 

Prof.  Galbraith. — ^About  what  post  was  that? 

Mr.  Chase. — ^I  do  not  know  whether  it  was  the  fourth  or  fifth  panel  post  from  the 
main  tower  out  on  the  Quebec  side. 

Prof.  Galbraith. — ^About  the  fourth  or  fifth  post  from  the  main  towers  and  on 
the  Quebec  side. 

Mr.  Chase. — On  the  Quebec  side. 

Prof.  Kerry. — And  on  the  anchor  arm? 

Mr.  Chase. — On  the  anchor  arm. 

Prof.  Galbraith. — And  on  the  anchor  arm,  that  is  the  Quebec  side,  the  down  river 
side? 

Mr.  Chase. — ^Yes,  sir. 

Witness  discharged. 

Joseph  Lefebvre,  sworn* 

The  witness  expressed  a  desire  to  testify  in  French. 

Mr.  G.  G.  Stuart,  K.C,  being  sworn,  acted  as  interpreter. 

Prof.  Galbraith. — ^What  was  your  job  on  the  bridge,  Mr.  Lefebvre? 

Mr.  Lefebvre. — Day  labourer.  ^  j 
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Prof.  Galbraith. — ^How  long  have  you  been  employed  on  the  bridge? 

Mr.  Lefebvre. — Seven  or  eight  months  working  on  the  bridge. 

Prof.  Galbraith. — Were  you  working  on  the  bridge  on  the  day  of  the  accident? 

Mr.  Lefebvre. — ^Yes.  I  was  working  underneath  the  bridge  the  day  of  the  acci- 
dent about  30  feet  higher  up  in  the  Montreal  direction  than  the  bridge  and  about 
100  feet  from  the  anchor  arm.  I  was  out  from  under  the  bridge  about  30  feet  and 
100  feet  up  from  the  anchor  arm.    I  was  working  really  on  the  beach. 

Prof.  Kerry. — 100  feet  from  the  main  pier? 

Mr.  Lefebvre. — The  main  pier  is  the  extreme  outside;  about  400  or  600  feet  from 
the  main  pier. 

Prof.  Galbraith. — ^Near  the  anchor  pier? 

Mr.  Lefebvre. — About  100  feet  from  the  anchor  pier. 

Prof.  Galbraith. — What  did  you  see  at  the  time  of  the  accident? 

Mr.  Lefebvre. — ^I  heard  a  loud  noise  and  I  looked  up  and  then  saw  the  bridge 
slowly  sinking.  I  then  moved  12  to  16  feet  and  by  that  time  the  bridge  was  wholly 
down. 

Prof.  Galbraith. — Where  did  you  hear  this  loud  noise? 

Mr.  Lefebvre. — It  seemed  to  me  to  come  from  near  the  anchor  pier.  That  is 
what  it  seemed  to  me. 

Mr.  Roy. — ^Perhaps  you  might  indicate,  on  the  plan  or  a  photo  ? 

Prof.  Galbraith. — ^We  will  take  one  of  our  own  exhibits.  Can  you  determine  on 
the  plan  the  main  pier  and  the  anchor  pier?  (Witness  was  shown  plan  marked 
Exhibit  No.  26.)  Witness  points  out  on  the  plan  the  main  pier,  the  anchor  pier  and 
the  abutment. 

Prof.  Galbraith. — ^Point  out  where  you  were  at  the  time  of  the  accident.  (Wit- 
ness points  out  the  place  and  it  was  marked  with  the  letter  '  C ')  adding  'I  was 
opposite  the  derrick. ' 

Prof.  Galbraith. — Can  you  indicate  on  the  plan  which  is  the  Montreal  side  and 
which  the  Quebec  side  of    the  bridge?    (Witness  points  it  out  correctly). 

Prof.  Galbratth. — ^What  part  of  the  bridge  did  you  see  during  the  accident? 

Mr.  Lefebvre. — ^I  saw  the  portion  of  the  bridge  from  about  the  third  panel  to 
the  sixth  panel  or  the  seventh  panel 

Prof.  Galbraii^. — ^Did  you  see  anything  particular  or  strange  during  the  acci- 
dent? 

Mr.  Lefebvre. — ^No,  nothing. 

Prof.  Galbratth. — ^You  were  alone? 

Mr.  Lefebvre. — No,  we  were  four  or  five — I  think  five — together. 

Prof.  Galbraith. — What  did  you  and  your  fellows  do  after  the  accident? 

Mr.  Lefebvre. — \Ve  ran  away  towards  the  derricks.  In  doing  so  we  turned  our 
backs  to  the  bridge. 

Mr.  Holgate.— Who  was  with  you? 

Mr.  Lefebvre. — Four  or  five  other  men. 

Mr.  Holgate. — What  were  the  names  of  the  other  men? 

Mr.  Lefebvre. — ^Johnson,  Frank  Proulx,  Ferdinand,  Eoberge,  a  Russian  whose 
name  I  do  not  know,  and  another  Englishman  or  American  whose  name  I  do  not 
know. 

Witness  adds  that  when  he  ran  towards  the  derrick  he  immediately  turned  and 
ran  towards  the  river  to  take  a  skiff  that  was  there  in  order  to  render  assistance  to 
the  people  who  had  fallen  into  the  river. 

Mr.  Holgate. — ^Had  you  any  duties  that  would  carry  you  on  the  structure  itself? 

Mr.  Lefebvre. — ^No. 

Mr.  Holgate. — Then,  of  your  own  knowledge,  you  know  nothing  about  the  con- 
dition of  the  bridge? 

Mr.  Lefebvre. — I  heard  things,  but  personally  I  do  not  know.  I  did  not  work  on 
the  bridge. 
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Mr.  HoLGATE. — Can  you  give  us  i>08itive  infonnation  in  regard  to  the  bridge 
itself? 

Mr.  Lefebyre. — ^No,  I  am  unable  to. 

Prof.  Galbraith. — ^Did  you  see  anything  defective  from  below  t 

Mr.  Lefebyre. — ^No,  nothing  at  all. 

Mr.  HoLGATE. — ^Did  you  see  any  defect  referred  to  in  any  conversation  ? 

Mr.  Lefebvre. — ^I  saw  nothing  at  all. 

Witness  discharged. 

Mjohael  Esmond^  sworn. 

Mr.  HoLGATE. — ^What  is  your  occupation! 

Mr.  Esmond. — ^I  was  a  boatman. 

Mr.  HoLQATE. — ^Where? 

Mr.  Esmond. — I  was  fast  to  the  bridge  in  case  anything  should  fall  over  to  pick 
it  up. 

Mr.  HoLGATE. — ^How  long  had  you  been  there? 

Mr.  Esmond. — ^I  had  been  there  all  last  summer  from  the  drd  of  July  to  Novem- 
ber, 1906. 

Mr.  HoLGATE. — Always  the  same  occupation? 

Mr.  Esmond.— Yes. 

Prof.  Galbraith. — And  this  summer? 

Mr.  Esmond. — I  commenced  on  the  14th  of  May.  Sometimes  I  used  to  be  on  the 
shore  in  what  was  called  the  bull  gang. 

Prof.  Galbraith. — ^From  May  up  till  now? 

Mr.  Esmond.— From  May  up  till  now. 

Mr.  HoLGATE. — Then,  your  duties  liever  took  you  on  the  structure  itself? 

Mr.  Esmond. — ^No,  sir. 

Mr.  HoLGATE. — ^Were  you  on  duty  the  day  of  the  accident? 

Mr.  Esmond. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Have  you  got  a  clear  recollection  of  what  you  noticed  in  conse- 
quence? 

Mr.  Esmond. — ^Yes,  of  what  I  saw. 

Mr.  HoLGATE. — ^Where  were  you  then  at  the  time  the  accident  hapi>ened? 

Mr.  Esmond. — ^I  was  fast  between  the  tenth  and  eleventh  panel  of  the  caisson. 

Prof.  Kerry. — ^You  were  tied  to  the  bridge,  Mr.  Esmond? 

Mr.  Esmond. — ^Yes,  sir.  between  the  tenth  and  eleventh  panel.  (Witness  jwinted 
out  on  plan  marked  Exhibit  No.  25  the  iM>8ition  he  occupied  at  the  time.) 

Mr.  HoLGATE. — ^You  were  outside  of  the  bridge? 

Mr.  Esmond.— Yes. 

Prof.  Galbraith. — Up  stream  or  down  stream? 

Mr.  Esmond. — Down  stream  on  the  ebb  tide. 

Mr.  HoLGATE. — ^Your  i>osition  was  that  you  were  looking  upwards  at  the  bottom 
of  the  bridge? 

Mr.  Esmond. — ^Yes,  sir;  my  attention  was  all  tie  time  on  the  rising  gang,  the 
climbers,  the  men  working  outside. 

Mr.  HoLGATE. — Could  you  see  the  iwsition  of  the  big  traveller  from  where  you 
were? 

Mr.  Esmond. — ^Yes,  sir;  the  big  traveller  was  a  few  feet  inside  of  me.  I  was 
moved  a  little  in  case  anything  fell  from  the  top. 

Mr.  HoLGATE. — ^Where  was  the  big  traveller? 

Mr.  Esmond. — The  big  traveller  was  inside  a  little  of  the  tenth  panel — some- 
where around  the  tenth  panel. 

Mr.  HoLGATE. — ^Where  was  the  other  traveller? 

Mr.  Esmond. — ^The  other  traveller  was  right  on  the  outside  putting  on  the  iron. 
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Mp.  Holgate. — At  the  extreme  end  of  the  bridge? 

Mp.  Esmond.— Yes,  sir.  It  had  moved  out.  I  do  not  know  that  I  could  specify 
the  different  pieces  of  iron  by  their  names. 

Mr.  Holgate. — ^Was  that  the  small  traveller? 

Mr.  Esmond. — The  small  traveller. 

Mr.  Holgate. — ^Was  your  attention  called  to  the  position  of  the  locomotive? 

Mr.  Esmond. — ^No,  sir. 

Mr.  Holgate. — ^You  do  not  know  where  it  was? 

Mr.  Esmond. — ^I  do  not  know  where  it  was.  It  seemed  to  me  that  it  had  run  out. 
I  know  it  had  run  out,  but  I  did  not  follow  it  up.  There  are  always  little  things 
falling  from  the  woik  and  I  was  away  a  little  farther  because  I  had  to  keep  clear  of 
anything  liiat  might  fall,  boards,  or  a  hammer  or  anything.  I  suppose  I  wds  100 
feet  below  the  bridge  from  the  east  side, 
j       Mr.  Holgate. — Did  you  observe  anything  unu8ua>l  that  day? 

Mr.  Esmond. — ^No  sir,  nothing. 

Mr.  Holgate. — Everything  was  apparently  the  same  as  far  as  you  observed  as 
on  the  previous  day  ? 

Mr.  Esmond. — ^Yes,  sir. 

Mr.  Holgate. — ^The  operations  on  the  bridge  that  you  sanv  going  on  were  the 
same  as  previously  ? 

Mr.  E9M0ND. — To  me  they  were  all  the  same.  Of  <5ourse,  I  ran  underneath  it 
two  or  three  times  and  I  never  dreamed  that  anything  was  going  to  happen.  I  could 
not  believe  my  eyes  when  I  saw  it  going  because  I  would  sit  around  it. 

Mr,  Holgate. — Then,  when  the  accident  happened,  coi>ld  you  describe  how  the 
structure  fell  ? 

Mr,  Esmond. — ^I  was  looking  up  at  the  men — ^kind  of  looking  upward  and  I 
thought  I  heard  some  sort  of  a  noise  at  the  shore.  That  took  my  attention  and  when 
I  looked  there  I  saw  everything  going.  I  saw,  to  the  mest  of  my  knowledge,  the  head 
of  the  big  traveller. 

Mr.  Holgate. — ^Whichwaydid  the  big  traveller  fall?  Did  it  fall  towards  the  end 
of  the  span,  or  did  it  fall  to  the  east  from  the  west  ? 

Mr.  Esmond. — ^It  seemed  to  me  to  be  going  straight  direct  out,  because  if  it  had 
fcome  east  it  would  have  taken  me  sure.  It  would  have  come  right  near  me,  or  even 
planks  or  anything  on  top  of  it  would  have  come  right  down  on  me. 

Prof.  Oalbraith. — ^Did  the  locomotive  go  over  the  end  of  the  bridge  ? 

Mr.  Esmond. — ^I  could  not  say.  I  heard  some  nmibling  ashore  and  it  took  my 
attention  from  above.  I  looked  there  and  I  saw  everything  going.  It  just  went  right 
out. 

Mr.  Holgate. — ^You  said  you  heard  a  noise.  Was  it  sufficient  to  attract  your 
attention  ? 

Mr.  Esmond. — ^I  heard  like  a  break  or  something  inside  of  me — ^I  could  not  say 
how  far  from  the  pier — ^but  it  took  my  attention,  and  then  looking  up  I  saw  everything 
going. 

Mr.  Holgate. — ^What  was  the  noise  like  ? 

Mr.  Esmond. — ^Like  a  clap  of  thunder. 

Mr.  Holgate. — ^It  was  a  big  heavy  noise  ? 

Mr.  Esmond. — A  heavy  noise. 

Mr.  Holgate. — ^You  would  not  describe  it  as  a  sharp  crack  ? 

Mr.  Esmond. — ^I  icould  not  tell  because  I  was  a  little  excited  at  the  time.  I  heard 
and  saw  evei^thing  going. 

Mr.  Holgate. — ^You  gave  it  probably  no  consideration  at  all  at  the  time  ? 

Mr.  Esmond. — ^No,  because  after  I  heard  some  sort  of  rumbling  ashore,  some  sort 
of  a  noise  like  thunder  I  looked  and  I  saw  everything  going. 

Prof.  Galbraith. — ^Did  the  bridge  fall  straight  or  did  it  break  up  before  it 
jreached  the  water,  or  did  it  fall  altogether  ? 

Mr.  Esmond. — ^It  seemed  that  it  went  all  in  a  body.  Digitized  by  GoOqIc 
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Prof.  Galbraith. — ^It  did  not  seem  that  it  broke  up  before  it  reached  the  water  ? 

Mr.  Esmond. — ^No,  sir. 

Mr.  HoLGATE. — ^You  (were  what  was  known  as  a  life  saver  ? 

Mr.  Esmond. — ^Yes,  sir. 

Mr.  HoLQATE. — ^Kept  as  a  precaution  against  accident  ? 

Mr.  Esmond. — In  case  any  one  would  fall  over  I  was  there  to  pick  him  up. 

Prof.  Kerry. — ^What  did  you  do  when  you  saw  the  bridge  fall  f 

Mr.  Esmond. — I  had  an  arrangement  to  myself.  I  had  a  small  buoy  that  I  used 
to  put  underneath  the  breast  hook  of  the  boat.  I  do  not  know  if  I  got  myself  clear 
because  when  it  struck  the  water  it  displaced  a  lot  of  water  and  it  made  an  awful 
swelL  It  came  right  straight  to  me  and  I  did  not  know  where  I  was.  I  sat  right 
down  there  and  the  boat  headed  for  the  east.  The  next  wave  was  not  as  large  and 
when  it  cleared  up  I  heard  men  shouting  for  assistance  and)  I  went  to  get  them 
out. 

Mr.  HoLGATE. — ^Your  boat  was  attached  to  the  bridge  ? 

Mr.  Esmond. — ^Yes,  I  was  attached  to  the  bridge  and  I  might  have  done  it  more 
by  habit  than  by  presence  of  mind.  When  I  heard  anything  on  the  bridge  I  touched 
the  buoy  and  I  do  not  know  whether  I  knocked  myself  clear  or  the  sea  shifted  the 
position  of  the  buoy. 

Prof.  Galbraith. — ^Do  you  mean  that  you  were  fastened  to  a  buoy  at  the  time  of 
the  accident? 

Mr.  Esmond. — I  was  fastened  to  the  bridge,  there  was  a  line  from  the  bridge  and 
at  the  end  of  the  line  I  had  a  small  buoy  that  I  used  to  put  into  the  boat  under  the 
bre(ftst  hook  of  the  boat  and  on  the  top  of  the  thwart  so  that  it  was  easy  to  let  go. 

Prof.  Kerry. — ^You  did  not  fasten  the  buoy;  you  just  put  it  into  the  boat  and  it 
held? 

Mr.  Esmond. — Yes,  each  boat  has  a  breast  hook  and  I  had  a  piece  of  pulp-wood 
attached  to  the  line  and  laid  over  the  thwart  just  on  top  so  that  when  I  touched  it  it 
would  clear.    I  do  not  know  whether  I  did  that  or  whether  it  worked  out. 

Witness  discharged. 

Eugene  Lajeunesse^  sworn. 

Mr.  HoLGATE. — What  is  your  occupation? 

Mr.  Lajeunesse. — ^Bridge  work. 

Mr.  HoLGATE. — ^What  do  they  call  you  on  the  pay  roll?  Are  you  an  erector  or 
riveter? 

Mr.  Lajeunesse. — ^I  work  at  everything;  general  bridge  workman. 

Mr.  HoLGATE. — Where  are  you  employed?  Were  you  employed  on  the  Quebec 
bridge? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  HoLGATE. — ^Who  was  your  foreman? 

Mr.  Lajeunesse. — ^Meredith. 

Mr.  Holgate. — Are  there  any  men  here  who  were  working  with  you? 

Mr.  Lajeunesse. — ^Yes,  my  brother. 

Mr.  Holgate. — ^Your  brother  and  you  were  working  together? 

Mr.  Lajeunesse. — Yes. 

Mr.  Holgate. — At  the  time  of  this  accident  where  were  you  working? 

Mr.  Lajeunesse. — ^We  were  on  the  deck. 

Mr.  Holgate. — ^Whereabouts;  can  you  remember? 

Mr.  Lajeunesse. — Five  panels  out. 

Mr.  Holgate. — ^Near  the  anchor  arm? 

Mr.  Lajeunesse. — ^No,  on  the  floor  beam. 

Mr.  Holgate. — On  the  anchor  arm  span  or  the  cantilever?    On  the  river  span? 

Mr.  Lajeunesse. — ^Between  the  two  piers  in  the  centre. 
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Mr.  HoLGATE. — Perhaps  you  can  tell  on  this  plan.  (Witness  pointed  out  the 
place  on  plan  marked  Exhibit  No.  26). 

Mr.  HoLGATE. — Where  were  you  at  the  time  of  the  accident? 

Mr.  Lajeunesse. — ^I  was  right  here — on  the  deck. 

Mr.  HoLGATE. — On  the  deck? 

Mr.  Lajeunesse. — Yes. 

Mr.  Holgate. — At  the  main  post  between  panels  4  and  5  ? 

Mr.  Lajeunesse. — ^Yes,  sir. 

Prof.  Galbraith. — Which  side  of  the  bridge? 

Mr.  Lajeunesse.— West  side  of  the  bridge. 

Mr.  Holgate. — What  were  you  doing  there? 

Mr.  Lajeunesse. — I  was  doing  nothing  there  at  the  time  I  was  there.  I  was 
waiting  for  my  brother  to  send  me  a  box.    We  worked  on  the  top. 

Mr.  Holgate. — Show  us  the  point  where  you  were  working? 

Mr.  Lajeunesse. — We  worked  here  ten  minutes  and  there  five  minutes  cleaning 
up  everything. 

Mr.  Holgate. — ^Were  you  putting  in  bolts? 

Mr.  Lajeunesse. — ^We  were  finishing  up  the  bolting. 

Mr.  Holgate. — ^Were  those  holes  empty  that  you  were  bolting  up? 

Mr.  Lajeunesse. — ^Yes;  on  the  post. 

Prof.  Galbraith. — What  pieces  were  joined  by  these  holes  ? 

Mr.  Lajeunesse. — Two  braces  at  the  big  post. 

Prof.  GALBRAfTH. — ^Do  you  know  the  chord  at  that  place?  Do  you  know  the  piece 
called  No.  6  chord? 

Mr.  Lajeunesse. — ^I  know  one  chord  is  bent. 

Prof.  Galbraith. — ^I  am  not  asking  that.    Do  you  know  the  chord  in  the  6th  panel? 

Mr.  Lajeunesse. — No,  I  did  not  look  at  that. 

Prof.  Galbraith. — ^Have  you  worked  on  the  5th  chord  ? 

Mr.  Lajeunesse. — ^No,  on  the  posts  only. 

Mr.  Holgate. — What  knowledge  have  you  that  made  you  say  just  now  that  you 
saw  a  bent  chord? 

Mr.  Lajeunesse. — That  was  on  Monday  I  saw  that.  I  worked  there.  I  bolted 
up  on  that  chord,  it  was  bent. 

Mr.  Holgate. — Which  chord  was  that?    That  is  on  the  cantilever  arm? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — That  is  out  on  the  river? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  HoLGATlE. — The  second  from  the  pier  on  the  river  side  or  the  cantilever  arm  ? 

Mr.  Lajeunesse. — ^Yes. 

Prof.  Galbraith. — ^No.  9  on  the  cantilever  arm? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — ^You  were  at  work  at  the  time  the  accident  happened  to  the  bridge? 

Mr.  Lajeunesse.-— Yes. 

Mr.  iloLGATE. — ^Have  you  any  clear  recollection  of  observing  anything  at  the 
moment  of  the  accident  ? 

Mr.  Lajeunesse. — No,  I  do  not  know  anything  about  it.  I  made  a  jump  and  went 
down  and  I  do  not  know  anything  about  it.  I  jumped  hajck  when  I  saw  everything 
going  and  then  I  fell  down  across  a  stringer,  the  stringer  went  down  and  I  know 
oothing  more. 

Mr.  Holgate. — ^What  was  the  first  notice  you  had  of  anything  happening? 

Mr.  Lajeunesse. — ^It  was  nothing.  I  said  '  I  am  finished  ^ ;  that  is  all.  I  did  not 
see  anything. 

Mr.  Holgate. — ^You  have  told  us  about  a  chord  member  that  you  saw  bent  ? 

Mr.  Lajeunesse.— Yes. 
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Mr.  HoLGATE. — ^Did  you  see  anything  else  i 

Mr.  Lajeunesse.— That  is  all  I  saw. 

Mr.  HoLGATE. — ^How  long  had  you  been  on  the  bridge  ? 

Mr.  Lajeunesse. — Since  about  the  22nd  of  July. 

Mr.  HoLOATE. — ^Had  you  been  pretty  well  over  ? 

Mr.  Lajeuesse. — ^Yes,  I  go  everywhere  on  the  bridge. 

Mr.  HoLGATE.    Then  that  is  the  only  thing  you  can  speak  positively  about  f 

Mr.  Lajeukesse. — ^Yee,  only  that. 

Mr.  HoLQATB. — ^How  was  your  attention  called  to  it  ? 

Mr.  Lajeunesse. — To  the  piece  ? 

Mr.  Holoate.— Yes. 

Mr.  Lajeunesse. — ^I  saw  Mr.  Yenser  and  Mr.  Birks  go  there  on  Monday  the  26th 
— ^Monday  in  the  week  of  the  accident. 

Mr.  HoLQATE. — ^Were  you  with  them  f 

Mr.  Lajeunesse. — ^No,  I  worked  right  there.    I  was  bolting  on  a  strut  there. 

Mr.  Holgate. — Did  you  know  before  that  that  this  chord  was  bent  ? 

Mr.  Lajeunesse. — No,  I  only  saw  it  Monday. 

Mr.  Holgate. — When  you  saw  Mr.  Birks  and  Mr.  Yenser  there  ? 

Mr.  Lajeunesse. — ^When  we  were  coming  from  dinner  we  stopped — three  or  four 
of  us  and  we  looked.  I  saw  Mr.  Worley  and  he  asked  me  what  I  was  looking  at.  I 
said  'That  bottom  chord  is  bent.'  Mr.  Worley  said  :  *It  is  always  like  that' — and 
the  whistle  blew  then. 

Mr.  Holgate. — Can  you  be  sure  about  the  location  of  the  chord? 

Mr.  Lajeunesse. — Oh,  sure. 

Mr.  Holgate. — ^It  was  on  the  river  side  ? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — Of  the  pier? 

Mr.  Lajeunesse. — ^Yes,  of  the  pier. 

Mr.  Holgate. — Out  to  the  river? 

Mr.  Lajeunesse. — To  the  river,  that  is  the  one  (pointing). 

Prof.  Qalbraith. — And  on  the  Quebec  side? 

Mr.  Lajeunesse.— On  the  Quebec  side  it  was  then. 

Mr.  Holgate. — ^Now  just  describe  that  chord  and  what  you  saw  there  ? 

The  witness  replied  in  French. 

Mr.  Davidson. — ^He  says  it  was  plainly  visible. 

Mr.  Stuart. — ^It  was  bent  towards  the  Quebec  side  and  it  was  quite  visible. 

Prof.  Galbratth. — Out  from  the  centre  line  of  the  bridge  ? 

Mr.  Stuart. — ^Yes. 

Mr.  Holgate. — ^It  was  on  the  east  side  of  the  bridge  and  it  was  bent  towards  the 
east  ? 

Mr.  Stuart  and  Mr.  Davtoson. — Towards  the  east. 

Mr.  Holgate. — ^How  much  was  it  bent,  did  you  measure  ? 

Mr.  Lajeunesse. — ^I  did  not  measure,  I  saw  it  was  two  inches,  it  was  bent  all 
right  because  I  went  on  the  ded^  and  looked  down  below  and  I  would  see. 

Mr.  Holgate. — ^Did  you  examine  the  chord. 

Mr.  Lajeunesse. — ^Yes,  I  was  on  the  chord.  When  I  came  back  to  work  I  looked 
on  the  other  side  to  see  if  it  was  bent  and  the  other  one  looked  all  right. 

Mr.  Holgate. — That  is  on  the  Montreal  side. 

Mr.  Lajeunesse. — ^Yes,  the  other  I  see  is  bent,  I  go  to  work  that  is  all. 

Prof.  Qalbraith. — Where  did    you  see  it  from? 

Mr.  Lajeunesse. — ^From  where  I — ^rather  from  the  strut. 

Mr.  Holgate. — ^Were  you  on  the  chord? 

Mr.  Lajeunesse. — ^Yes,  only  me  there. 

Mr.  Holgate. — ^Yourself? 

Mr.  Lajeunesse. — ^I  went  on  the  chord  to  see  if  it  was  bent. 

Mr.  EoY. — ^Yes,  he  was  there. 
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Mr.  Davidson. — ^He  was  working  there? 

Mr.  Stuart. — ^He  was  not  working  on  it,  he  was  working  in  the  vicinity. 

Mr.  HoLOATE. — ^What  was  the  condition  of  the  lacing  angles? 

Mr.  Lajeunessb. — ^I  did  not  examine  that,  I  saw  only  the  chord  bent»  that  is  alL 

Mr.  HoLQATE. — There  was  no  crack  and  no  hreak,  it  was  just  a  bend. 

Mr.  Lajbunessb. — On  the  piert 

Mr.  HoLOATB. — On  the  chord! 

Mr.  Lajeunessb. — On  no,  it  was  only  a  bend,  that  is  alL 

Prof.  Oalbbaith. — ^Were  the  four  members  of  the  chord  bent? 

Mr.  Lajeunessb. — Oh,  yes,  if  one  were  bent  the  others  must  be  bent  too. 

Prof.  Galbratth. — ^AU  in  the  same  direction? 

Mr.  Lajeunessb. — ^AU  ihB  same  direction. 

Prof.  Kebrt. — ^You  were  working  on  the  posts? 

Hi.  Lajeunessb. — ^What? 

Prof.  Kebbt. — ^You  were  working  on  the  iwsts? 

Mjr.  Lajeunessb. — ^At  that  time. 

Prof.  Kebbt. — On  the  posts  during  the  we^? 

Mr.  Lajeunessb. — ^In  the  week,  no,  on  the  morning  of  that  accident  I  was  work- 
ing on  the  front,  we  were  reaming  at  that  time. 

Prof.  Kebrt. — ^When  were  you  on  the  centre  post  the  last  time? 

Mr,  Lajeunessb. — On  the  centre  i>ost? 

Mr.  Davtoson.— -For  the  last  time?' 

Mr.  Lajeunessb. — A  week  previous,  the  Saturday  previous. 

Prof.  Kebrt. — ^Were  you  at  the  bottom  of  it,  in  the  shoe? 

Mr.  Lajeunessb. — ^Yes,  I  was  at  the  bottom  oA  the  work  there  about  16  days 
back. 

Prof.  Kebbt. — ^Tou  heard  them  say  that  a  plate  was  torn  there? 

Mr.  Lajeunessb. — ^No,  we  did  not  see  anything  of  that,  we  go  all  aroimd  and  do 
not  see  anything. 

Prof.  Kebbt. — ^It  was  all  sound  there? 

Mr.  Lajeunessb.— I  guess  so. 

Prof.  Kebrt. — ^Everything  was  good? 

Mr.  Lajeunessb. — ^Yes,  because  we  got  some  bolts  there  and  we  saw  every  place 
and  we  did  not  see  that. 

Prof.  Kebrt.— You  saw  the  plate  all  right? 

Mr.  Lajeunessb. — ^I  did  not  see  that  plate,  we  did  not  see  anything  bent  or 
broken  there,  we  did  not  see  that 

Prof.  E[ebbt. — But  you  have  seen  the  plate  yourself? 

Mr.  Lajeunessb. — ^It  depends  on  which  plate,  there  are  several  there.  (Examining 
photograph.) 

Mr.  HoLOATB. — (Pointing  to  photograph).      Was  one  of  these  plates  crooked? 

Mr.  Lajeunessb. — ^I  do  not  think  so. 

Mr.  HoLGATE. — ^If  there  was  a  crack  is  it  likely  you  would  see  it  from  where  you 
were? 

Mr.  Lajeunessb. — ^If  there  was  something  there  I  would  see  it  all  right  because 
we  worked  right  there. 

Mr.  HoLOATE. — ^Did  I  understand  that  the  plate  was  crimped  but  there  was  no 
crack  in  it? 

Mr.  Lajeunessb. — ^I  saw  the  crimp  in  the  plate,  but  there  was  no  crack  in  the 
plate. 

Mr.  Holgate. — Have  you  seen  the  crimp? 

Mr.  Lajeunessb. — ^Yes. 

Mr.  Holgate.- You  have  seen  it?    ' 

Mr.  Lajeunbsse. — ^Yes. 
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Mr.  HoLGATE. — ^But  not  a  crack? 

Mr.  Lajeunesse. — Oh,  no. 

Prof.  Kerry. — ^You  worked  there  a  fortnight? 

Me.  Lajeunesse. — ^Yes,  I  worked  there  a  fortnight,  my  brother  and  myself. 

Prof.  Kerry. — Have  you  sat  on  the  plate?     • 

Mr.  Lajeunesse. — Oh,  yes. 

Mr.  Holgate. — Who  was  with  you? 

Mr.  Lajeunesse. — ^My  brother. 

Mr.  HoLQATE. — At  the  time  that  you  saw  this  plate? 

Mr.  Lajeunesse. — ^My  brother. 

Mr.  Holgate. — ^He  was  with  you  then? 

Mr.  Lajeunesse. — Oh,  yes,  we  worked  all  the  time,  me  and  him. 

Mr.  Holgate. — ^Was  tiiere  anybody  else? 

Mr.  Lajeunesse. — Oh,  no,  only  me  and  him. 

Mr.  Holgate. — Just  the  two  of  you  ? 

Mr.  Lajeunesse. — Oh,  yes. 

Witness  discharged. 

The  Commission  adjourned  until  10  o'clock  to-morrow  (Friday)  morning. 


FIFTH  DAT. 

Frtoay,  September  13,  1907. 
The  Conmiission  resiuned  at  10  o'clock  this  morning. 

James  Johnson^  sworn. 

Mr.  Holgate. — ^Are  you  an  employee  of  the  Phoenix  Bridge? 

Mr.  Johnson. — ^Yes,  sir. 

Mt.  Holgate. — ^Were  you  at  work  on  August  29? 

Mr.  Johnson.— I  was. 

Mr.  Holgate. — ^Where  were  you  working? 

Mr,  Johnson. — ^I  was  working  under  the  bridge  down  in  the  yard,  what  is  known 
38  the  yard  in  the  bridge. 

Mr.  Holgate. — In  what  capacity  were  you  working  there? 

Mr.  Johnson. — ^I  had  charge  of  the  bull  gang,  that  is  the  gang  of  labourers 
liandling  the  iron. 

Mr.  Holgate. — On  the  ground? 

Mr.  Johnson. — On  the  ground. 

Mr.  Holgate. — Did  your  work  take  you  on  to  the  structure  at  all? 

Mr.  Johnson.— Yes,  sir. 

Mr.  Holgate. — ^Li  what  way? 

Mr.  Johnson. — ^Well,  in  different  ways.  I  had  different  work  under  there,  laying 
iron  under  there,  pulling  out  the  foundation  out  of  the  foundation  hole. 

Mr.  Holgate. — ^But  did  your  work  take  you  on  to  the  structure,  on  to  the  bridge? 

Mr.  Johnson. — ^No,  I  was  very  seldom  on  to  the  bridge. 

Mr.  Holgate. — ^Did  you  ever  h^ve  to  go  on  to  the  bridge  in  connection  with  your 
work,  or  was  it  just  curiosity? 

Mr.  Johnson. — ^I  went  on  to  the  bridge  to  see  the  foreman,  and  things  like  that; 
yes,  but  I  did  not  have  to  take  my  gang  on  to  the  bridge  at  all. 
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Mr.  HoLGATE. — It  has  been  proved  already  that  there  was  an  accident  upon 
August  29  at  the  bridge,  did  you  witness  that? 

Mr.  JoHNSON.^ — Oh,  yes,  I  saw  a  part  of  it. 

Mr.  HoLGATE. — ^Where  were  you  when  that  took  place? 

Mr.  Johnson. — ^I  was  back  Uiere,  about  there. 

Mr.  HoLQATE. — Could  you  indicate  on  plan  26? 

Mr.  Johnson. — I  was  back  there  on  the  second  panel  on  the  second  point,  this 
point  about  here  on  the  west  side  about  10  or  15  feet  from  the  edge  of  the  bridge ;  I 
was  not  right  under  it. 

Mr.  HoLGATE. — ^You  were  on  the  ground? 

Mr.  Johnson.— Yes. 

Mr.  HoLGATE. — Below  that  panel? 

Mr.  Johnson. — ^Yes. 

Mr.  HoLGATE.— East  or  west  of  the  bridge? 

Mr.  Johnson. — ^West. 

Mr.  HoLGATE. — Ten  or  fifteen  feet  away? 

Mr.  Johnson. — ^Maybe  fifteen,  I  never  measured  it. 

Mr.  HoLGATE. — ^West  of  the  bridge,  underneath  the  second  panel  point  of  the 
anchor  si)an. 

Mr.  Johnson. — That  is  correct. 

Prof.  Oalbraith. — Were  you  with  Jos.  Lefebvre? 

Mr.  Johnson. — ^He  was  working  with  me,  the  same  place  I  was. 

Prof.  Kerby. — ^What  did  you  actually  see? 

Mr.  Johnson. — What  did  I  see? 

Prof.  Kerry. — ^Yes. 

Mr.  Johnson. — ^Well,  my  way  of  seeing  it,  I  heard  the  locomotive  run  out  on  it; 
I  will  tell  you  as  near  as  I  can  what  I  think  I  saw  and  heard. 

Prof.  GALBRArTH. — Where  was  the  locomotive? 

Mr.  Johnson. — I  did  not  see  it,  I  heard  it  running  out  and  I  heard  a  racket  and 
it  seemed  to  me  like  a  piece  of  iron  falling  off  the  car  or  a  car  jumped  off  the  track. 
Then  I  looked  up  and  and  I  looked  back  about  the  third  panel  maybe  from  the  pier, 
on  the  anchor  span.  It  looked  to  me  what  I  saw  as  if  the  stringer >  were  parting. 
It  may  have  been  a  chord  or  something  else  that  I  saw. 

Prof.  Galbraith. — Did  you  turn  around  when  you  heard  the  noi»e  f 

Mr.  Johnson. — ^I  looked  up  like  that  (indicating).  I  had  a  track  gauge  in  my 
hand.    I  seen  it  coming,  the  next  thing  I  done,  I  started  to  run. 

Prof.  XtALBRatth. — You  were  looking  towards  the  main  pier  at  that  time,  to  the 
work  above  the  main  pier? 

Mr.  Johnson. — Yes,  I  looked  up  towards  the  main  pier. 

Mr.  Holgate. — From  where  you  stood  were  the  two  stringers  distinctly  visible? 

Mr.  Johnson. — They  w^re,  yes,  but  in  looking  quick  like  that,  I  just  took  a 
glance  at  it,  I  did  not  stop  to  see  how  it  was  coming  or  anything  else,  I  started  to 
run.  It  looked  to  me  like  the  stringers  had  parted,  like  that  (indicating)  and  was 
falling  endwise.  It  looked  like  the  stringers,  it  may  have  been  trusses  or  chords  or 
anything  else. 

Mr.  HoLGATE.-^That  is  what  I  meant,  we  can  easily  understand  that  you  were 
not  looking  for  anything  paHicular  at  that  moment,  but  did  anything  impress  itself 
at  that  moment  on  your  mind  distinctly? 

Mr.  Johnson. — The  impressible  thing  was  getting  out  of  the  road  about  that  time, 
I  could  not  say  anything  else. 

Prof.  Kerry. — ^That  was  just  the  one  movement  that  attracted  your  attention, 
the  apparent  falling  of  the  stringers? 

Mr.  Johnson. — ^Yes,  and  then  I  glanced  back  and  I  see  the  whole  thing  wave, 
kind  of  rook. 

Prof.  Kerry. — Go  ahead  in  your  own  way. 
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Mr.  Johnson.— Well,  I  started  to  nm.  I  ran  out  probably  30  or  40  feet  and  I 
looked  again  and  tbe  only  thing  I  could  see  was  a  cloud  of  smoke,  it  was  all  hidden 
in  a  cloud  of  smoke  and  over  the  smoke  I  could  see  the  wooden  false  work  on  the  pier, 
I  saw  it  fall  hack. 

Prof.  Keeby. — ^In  which  direction  did  it  fall? 

Mr.  Johnson. — Back  towards  the  shore.  There  was  such  a  cloud  of  smoke  I 
could  just  see  the  wooden  false  work  standing  on  the  pier. 

Prof.  Kerry. — Standing  on  the  main  pier? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry.— You  saw  that  fall  back? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — ^It  fell  back  towards  the  shore? 

Mr.  Johnson. — Fell  back  towards  the  shore,  yes. 

Mr.  HoLOATE. — Are  you  in  a  position  to  remember  and  say  what  part  of  the 
structure  first  reached  the  ground? 

Mr.  Johnson. — I  could  not  say  the  way;  I  saw  it  start;  it  looked  like  it  started 
where  I  saw  those  stringers  fall^  but  I  did  not  wait  to  see  what  part  hit  the  ground. 

Mr.  HoLGATE. — That  point  was  where? 

Mr.  Johnson. — ^I  could  not  be  sure  about  that  because  I  looked  so  quick  but  it 
was  in  about  the  third  point  back  from  the  pier. 

Prof.  Kerry. — At  that  point,  Mr.  Johnson,  the  stringers,  if  I  remember  rig^t^  are 
very  considerably  above  the  chord? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — So  that  there  should  not  have  been  any  confusion  in  your  mind 
between  the  chord  and  the  stringer? 

Mr.  Johnson. — ^Well  I  would  not  be  sure  about  that  now,  I  would  not  be  sure 
about  just  what  I  did  see  because  it  happened  so  quick.  I  just  took  one  glance  at  it, 
and  I  was  going. 

Prof.  Kerry. — ^But  at  that  point  the  chord  is  curving  down  very  fast? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — The  stringer  is  quite  high? 

Mr.  Johnson. — The  stringer  is  away  above  the  chord,  yes. 

Prof.  Kerry. — ^Do  you  remember  whether  among  your  bull  gang  there,  Mr.  John- 
son, there  was  any  one  who  got  a  really  good  view  of  the  accident? 

Mr.  Johnson. — ^No,  I  do  not  know  anyone  who  told  me.  They  all  were  busy 
running,  I  guess,  about  that  time. 

Prof.  Kj»ry. — They  were  all  close  under  the  spot? 

Mr.  Johnson. — They  were  all  with  me  except  one  of  my  men,  a  boy,  and  he  was 
killed. 

Prof.  Galbraith. — ^Was  he  under  the  wreck? 

Mr.  Johnson. — ^He  was  under  the  wreck,  I  had  him  working  imder  there,  working: 
on  some  pins. 

Prof.  Galbraith. — Had  any  of  your  gang  previously  been  working  on  the  bridge? 

Mr.  Johnson. — ^Well,  I  do  not  think  so. 

Prof.  Galbraith. — Or  yourself? 

Mr.  Johnson. — ^I  do  not  think  any  of  them  were. 

Prof.  Galbraith. — ^You  know  nothing  personally  about  the  condition  of  the  bridge 
before  the  wreck? 

Mr.  Johnson. — No,  I  do  not  know  anything  about  it  whatever,  I  think  it  is  the 
same  as  it  always  was. 

Mr.  Holoate. — What  was  the  last  occasion  you  were  on  the  bridge,  previous  to 
this  wreck? 

Mr.  Johnson. — The  last  occasion  the  morning  it  went  down,  probably  about  8 
o'clock. 
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Mr.  HoLGATE. — Did  you  traverse  the  whole  hridge  ? 

Mr.  Johnson. — ^Yes,  clear  out  to  the  end  of  it,  I  went  out  to  see  the  foreman. 

Mr.  HoLGATE. — ^Did  you  notice  anything  in  your  own  mind  that  day  at  any 
particular  point? 

Mr.  Johnson. — No,  I  saw  nothing  on  tlie  bridge,  nothing  different  from  what  it 
always  was,  but  I  did  not  look  at  it,  I  just  walked  out  the  track,  I  did  not  pay  any 
attention  to  the  bridge. 

Mr.  HoLGATE. — I  understand  your  duties  were  not  of  a  special  character  on  the 
structure,  so  that  you  made  no  examination  yourself? 

Mr.  Johnson. — No. 

Mr.  HoLGATE. — So  that  really  I  understand  you  can  give  us  no  information  in 
that  direction? 

Mr.  Johnson. — ^In  regard  to  the  condition  of  the  bridge? 

Mr.  flOLOATE. — ^From  your  personal  knowledge  ? 

Mr.  Johnson. — ^None  whatever. 

Witness  discharged. 

Ingwall  Hat.Tv  sworn. 

Mr.  HoLGATE. — ^Are  you  an  employee  of  the  Phoenix  Bridge  Company,  Mr.  Hall? 

Mr.  Hall. — ^Yes. 

Mr.  HoLGATE. — What  are  your  duties  ? 

Mr.  Hall. — Well,  whatever  I  am  required  to  do  as  a  bridge  man  or  structural  iron 
worker. 

Mr.  HoLOATE. — ^How  are  you  classified  on  the  pay  roll,  are  you  classified  as  an 
erector  ? 

Mr.  Hall. — ^Well,  I  do  not  know  really  what  you  mean  by  the  word  '  erector.' 

Mr.  Stuart. — He  is  classified  as  an  erector. 

Mr.  HoLGATE. — ^How  long  have  you  been  in  the  service  of  the  Phoenix  Bridge 
Company  on  this  particular  work  ? 

Mr.  Hall. — Since  July  5. 

Mr.  HoLGATE.— ^ince  July  5,  1907  ? 

Mr.  Hall. — ^Yes. 

Mr.  HoLGATE. — Were  you  working  on  AugMSt  29  ? 

Mr.  Hall. — ^Yes,  sir,  I  was  working  that  day. 

Mr.  HoLGATE. — Where  were  you  working? 

Mr.  Hall. — ^I  was  working  on  top  of  the  traveller. 

Mr.  HoLGATE. — ^Where  was  the  traveller? 

Mr.  Hall. — It  was  right  about  here    (indicating  on  Exhibit  26). 

Mp.  Holgate. — Which  traveller  was  that  ? 

Mp.  Hall. — The  big  traveller.  The  traveller  was  sitting  at  the  end  of  the  canti- 
lever. Of  course  they  had  not  got  any  further,  just  about  here  (indicating).  Of 
course  they  had  to  leave  the  big  traveller  there  to  lift  the  little  traveller  over  here. 

Mr.  HoLGATE. — The  big  traveller  then  was  located  on  panel  No.  1  of  the  canti- 
lever arm  ? 

Mr.  Hall. — ^Yes,  between  1  and  2,  I  cannot  tell  positively  sure,  I  did  not  take 
enough  notice. 

Mr.  Holgate. — ^But  to  the  best  of  your  knowledge  that  is  where  it  was  located? 

Mr.  Hall. — Panel  No.  1,  cantilever  arm,  that  is  as  far  as  it  went  ahead. 

Prof.  Galbraith, — The  front  of  the  traveller  was  about  the  middle  of  panel  No.  1. 

Mr.  Holgate. — There  was  another  traveller  on  the  bridge? 

Mr.  Hall. — ^Yes. 

Mr.  Holgate. — ^How  was  that  other  traveller  known,  what  was  it  called  ? 

Mr.  Hall. — ^It  is  a  small  traveller,  the  small  traveller  we  say  is  the  cantilever 
traveller. 
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Mr.  HoLGATE. — Can  you  say  where  that  was  at  the  same  time  ? 

Mr.  Hall. — Well  I  would  not  say  now  if  it  was  the  fourth  or  fifth  panel  it  was 
sitting  on.    It  was  sitting  on  the  fourth  panel  ready  to  raise  the  fifth  panel. 

Mr.  HoLGATE. — On  the  fourth  panel  of  what  you  call  the  suspended  span  f 

Mr,  Hall. — Of  the  centre  span,  yes. 

Mr.  HoLGATE. — Of  the  centre  span,  the  suspended  span. 

Mr.  Stuart. — I  think  that  is  not  quite  accurate,  it  was  on  the  third  ready  to 
raise  the  fourth,  that  is  what  Mr.  Milliken  tells  me. 

Mr.  BUll. — ^I  would  not  be  sure  about  that  because  I  was  not  working  that  morn- 
ing. 

Mr.  HoLOATE. — ^It  was  there  anyway,  you  are  not  quite  sure  whether  on  the  third 
or  fourth  panel? 

Mr.  Hall. — ^No. 

Mr.  HoLGATE. — ^And  Mr.  Millikin  would  know  definitely  about  that  ? 

Mr.  Hall.— Yes. 

Mr.  HoLGATE. — ^Now,  at  the  time  of  the  accident,  where  was  the  locomotive? 

Mr.  Hall. — ^I  could  not  tell,  I  did  not  notice  it. 

Mr.  HoLGATE. — ^You  cannot  locate  the  locomotive? 

Mr.  Hall. — No,  I  cannot  locate  the  locomotive. 

Mr.  HoLGATE. — ^Do  you  remember  it  was  on  the  bri<^  at  all  ? 

Mr.  Hall. — To  tell  the  truth  I  do  not  remember  it  was  on  the  bridge  at  all,  be- 
cause I  did  not  notice  it. 

Mr.  HoLGATE. — ^What  was  the  big  traveller  doing  at  the  time  of  the  accident? 

Mr.  Hall. — Well  one  of  the  -booms  on  the  Montreal  side  was  hoisting  up  a  couple 
of  timbers,  had  hoisted  them  up  and  was  just  landing  two  timbers. 

Prof.  Galbraith. — ^Big  timbers? 

Mr.  Hall. — ^Yes,  it  was  getting  ready  to  move  the  derricks  down  on  the  boat  like. 
They  call  it  the  boat,  right  under  the  top  girders,  and  it  was  just  landed. 

Mr.  HoLGATE. — ^At  the  time  of  the  accident? 

Mr.  Hall. — ^At  the  time  of  the  accident,  yes. 

Mr.  HoLGATE. — ^Where  were  you  on  the  traveller  at  the  time  of  the  accident? 

Mr.  Hall. — ^I  was  on  the  Quebec  side,  on  the  boat,  what  we  call  the  boat  of  the 
traveller. 

Prof.  Galbratth. — On  the  big  traveller? 

Mr.  Hall. — ^Yes,  right  below  the  top  girders. 

Prof.  Kerry. — The  traveller  was  actually  being  taken  down  on  that  day? 

Mr.  Hall. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Was  it  being  dismantled,  do  you  mean? 

Mr.  Hall. — ^Well  we  took  some  sheave  boxes  and  some  pins  and  a  couple  of  boat 
loads  of  bolts  were  lowered  down. 

Prof.  Kerry. — ^Had  you  just  commenced  taking  it  down? 

Mr.  Hall. — No,  we  started  Friday  morning. 

Prof.  Kerry. — ^You  started  on  Friday  morning  to  take  down  the  traveller? 

Mir.  Hall. — To  take  down  the  sheave  boxes*  Well  there  was  part  of  the  traveller 
taken  down  before,  the  outrigger  of  the  traveller,  that  was  all  taken  off. 

Prof.  Galbratth. — ^When  was  that  taken  off? 

Mr.  Hall. — Oh,  two  weeks  before  that  we  had  been  working  on  it. 

Prof.  Galbraith. — ^In  the  two  weeks  before? 

Mr.  Hall. — ^Yes. 

Prof.  Galbraith. — ^And  only  the  main  floor  of  the  traveller  was  standing? 

Mr.  Hall. — Only  the  main  floor  of  the  traveller  was  standing,  yes,  and  two  heavy 
girders  on  top  to  amount  to  anything  of  real  heft  on  the  traveller. 

Prof.  Galbratth. — ^What  did  they  belong  to? 

Mr.  Hall. — They  belonged  to  strengthen  the  traveller  on  top. 

Mr.  Holgate. — ^As  this  material  was  taken  down,  that  is  material  belonging  to  the 
traveller,  was  it  left  on  the  bridge  close  to  the  traveller?  ^  i 
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Mr.  Hall. — It  was  left  down  below  on  the  bars  on  the  top  bars  of  the  bridge; 
that  is  for  a  few  days,  then  it  was  rigged  up  and  we  took  them  off  there  and  lowered 
them  down  to  the  water  on  a  flat  boat  and  they  were  taken  away  to  the  other  side. 

Prof.  Galbratth. — ^What  was  the  main  traveller  resting  on,  the  top  or  bottom  of 
the  bridge? 

Mr.  Hall. — ^It  was  resting  on  the  bottom,  the  iJottom  chords. 

Prof.  Kerry. — ^Were  the  hoisting  engines  taken  down  ? 

Mr.  Hall. — There  never  was  an  engine  on  top  of  the  traveller,  they  were  below. 

Prof.  Kerry. — They  were  on  the  floor,  were  theyf 

Mr.  Hall. — ^Th^  were  on  the  floor. 

Prof.  Kerry. — What  did  you  notice  first  when  the  accident  happened,  Mr.  Hall? 

Mr.  Hall. — ^Well  in  the  position  I  was  I  could  not  look  back  on  the  bridge  very 
far  because  I  had  a  big  girder  right  in  front  of  me  and  there  was  only  a  space  of 
three  feet  before  the  eyes  there  so  I  could  not  see  very  much.  I  mean  to  say  I  could 
not  mention  anything  just  as  she  started  to  go  down. 

Prof.   Galbratth. — ^What  part  of  the  traveller  were  you  on? 

Mr.  Hall. — On  the  Quebec  side. 

Prof.  Galbratth. — No,  I  mean  how  high  up  on  the  traveller? 

Mr.  Hall. — I  did  not  measure  it  myself  but  I  heard  it  is  about  400  feet  from  the 
water. 

Prof.  Galbbaith. — ^What  part  of  the  traveller  were  you  on,  the  upper  part? 

Mr.  Hall. — ^I  was  ten  feet  below  the  top. 

Prof.  Galbratth. — ^And  near  the  front  or  near  the  back  ? 

Mr.  Hall. — Near  the  front. 

Prof.  Kerry. — ^You  knew  there  was  something  wrong  just  by  feel  and  not  by  sight? 

Mr.  Hall. — ^Well  I  could  feel  it  start  to  go  down  and  it  was  going  down  fast  you 
got  tears  in  your  eyes,  and  you  could  hardly  realize  anything  beside  you.  My  partner 
was  just  about  7  or  8  feet  from  me,  and  I  never  noticed  him  and  never  saw  him — 
never  knew  anything. 

Prof.  Galbraith. — How  did  it  go  at  first  ? 

Mr.  Hall. — ^At  first  it  did  not  make  an  awful  noise  when  it  started.- 

Prof.  Galbratth. — ^Did  it  go  slowly  or  fast? 

Mr.  Hall. — No,  it  went  kind  of  fast  at  the  start  till  it  struck  the  deck  of  the 
bridge,  then  it  seemed  to  me  it  kind  of  slowed  up  a  little  bit 

Prof.  Galbratth. — ^How  do  you  mean  till  it  struck  the  deck? 

Mr.  Hall. — Till  it  struck  the  deck,  till  the  deck  struck  the  water,  then  it  seemed 
to  slow  up. 

Prof.  GALBRATTH.—After  it  struck  the  water? 

Mr.  Hall. — After  it  struck  the  water,  that  is  it  slowed  up  gradually  like,  it  did 
not  go  as  fast  as  before. 

Prof.  Kerry. — You  went  down  on  the  traveller  all  the  time? 

Mr.  Hall. — ^Yes,  I  was  staying  there  all  the  time,  that  same  position. 

Prof.  Galbratth.— The  traveller  did  not  upset? 

Mr.  Hall. — No,  the  traveller  stayed  right  there.  It  was  fastened  to  the  top  chords 
a  few  days  before,  it  was  fastened  for  safety  to  keep  the  traveller  steady  to  lower  the 
girders,  and  that  helped  a  good  deal  to  hold  it  in  place. 

Prof.  Galbratth. — It  was  the  full  width  of  the  bridge? 

Mr.  Hall. — ^Yes,  it  was  extended  out  20  feet  on  each  side  of  the  bridge. 

Prof.  Galbraith. — Did  you  lose  consciousness? 

Mr.  Hall.— No,  sir,  I  did  not. 

Prof.  Galbratth. — ^You  were  conscious  until  you  came  to  the  top  of  the  water 
afterwards  ? 

Mr.  Hall.— Well,  yes,  I  was. 

Prof.  Galbratth. — When  you  came  to  the  top  of  the  water  was  everything  out  of 
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Mr.  Hall. — ^Everything  was  out  of  sight  except  timbers,  and  I  do  not  know  how 
many  voices  were  hollering  for  help,  that  is  all. 

Prof.  Galbraith.— Around  youf 

Mr.  Hall. — ^Around  me,  yes.  The  water  was  too  unruly  for  me  to  notice  how 
many. 

Prof.  Galbraith. — That  is  rough? 

Mr.  Hall. — ^Yes,  it  seemed  as  though  it  was  going  fore  and  back  in  small  waves 
so  you  would  have  to  hoist  yourself  up  to  the  chest  to  breathe  without  drinking  water. 

Prof.  Oalbbaith. — Where  were  you  injured! 

Mr.  Hall. — ^I  got  two  fingers  taken  off,  and  the  third  the  ^&h  taken  off. 

Prof.  Galbraith. — ^You  were  able  to  swimt 

Mr.  Hall. — ^Yes,  I  was  able  to  swim. 

Mr.  HoLGATE. — Do  you  remember  which  way  you  were  facing  when  this  took 
place? 

Mr.  Hall. — ^I  was  facing  towards  the  shore. 

Mr.  Holgate.— The  south  shore? 

Mr.  Hall. — ^Yes,  towards  the  pier,  from  the  water  towards  the  pier. 

Prof.  Galbraith. — ^Have  you  any  recollection  of  how  the  bridge  went  down? 
Bid  it  go  down  in  one  piece  or  not,  the  cantilever  end? 

Mr.  Hall. — ^Well  I  would  not  positively  say,  but  it  was  nothing  that  broke  dose 
by  where  the  traveller  was  because  it  was  going  down  too  steady  for  that  It  seemed 
just  like  it  was  tipping  on  an  axle  like,  on  the  pier;  that  is  the  way  it  seemed  to  me. 

Mr.  Holgate. — That  clearly  represents  your  idea? 

Mr.  Hall. — ^Yes,  sir. 

Mr.  Holgate. — ^Were  you  in  any  way  generally  familiar  with  the  whole  bridge? 
Your  duties  on  the  traveller,  were  they  continuous,  were  you  always  working  on  the 
traveller  ? 

Mr.  Hall. — ^No,  I  was  driving  rivets  for  a  while. 

Mr.  Holgate. — How  long  had  you  been  working  on  the  traveller  prior  to  this 
accident? 

Mr.  Hall. — I  should  judge  about  a  month. 

Mr.  Holgate. — ^In  doing  that  you  would  have  to  traverse  the  bridge  in  the  morn- 
ing; how  did  you  get  to  the  traveller? 

Mr.  Hall.— To  the  traveller? 

Mr.  Holgate. — ^Yes,  did  you  walk  out  to  the  traveller? 

Mr.  Hall. — Yes,  I  walked  out  and  walked  up  the  angles. 

Mr.  Holgate. — And  then  you  would  go  back  at  dinner  time? 

Mr.  Hall. — ^Back  at  dinner  time. 

Mr.  Holgate. — And  out  at  1  o'clock? 

Mr.  Hall.— Out  at  12.46. 

Mr.  Holgate. — ^And  return  to  the  shore  at  six? 

Mr.  Hall. — ^At  six. 

Mr.  Holgate. — So  when  working  on  the  traveller  you  went  over  that  bridge  four 
times  a  day? 

Mr.  Hall.— Yes. 

Mr.  Holgate. — ^Did  you  ever  notice  anything  particular  in  the  condition  of  the 
bridge  on  those  trips,  anything  that  called  your  attention  especially  to 

Mr.  Hall. — ^No,  not  that  I  saw  myself,  but  I  heard  some  talk  about  what  had 
been  brought  up  about  that  bottom  chord.  There  was  quite  a  few  the  night  before 
went  down  and  looked  up  there  and  they  said:  That  is  kinking  in  from  the  heft  of 
the  wind. 

Mr.  Holgate. — ^Do  you  know  what  bottom  chord  they  were  talking  about? 

Mr.  Hall. — On  the  Montreal  side,  I  do  not  know  what  position  it  was  in  really. 

Mr.  Holgate. — And  you  know  nothing  of  your  own  knowledge? 

Mr.  Hall. — ^No,  I  did  not  see  it. 
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Mp.  Holoate.— You  did  not  see  it  f 

Mr.  Hall. — No,  I  was  just  taking  the  word  of  my  room  mate,  Harry  Briggs,  who 
got  lost. 

Mp.  Holgate. — ^Are  any  of  those  men  to  whom  yoft  refer  at  present  working  for 
the  comi)any,  are  they  survivors  ? 

Mr.  Hall. — ^Why  there  is  one  with  me  over  in  the  hospital  in  Levis;  he  is  known 
as  Alexander  Beauvais. 

Mr.  Holgate. — Anybody  else  f 

Mr.  Hall. — ^No,  I  guess  all  the  rest  are  dead. 

Mr.  Holgate.— So  that  whatever  information  you  got  was  from  Beauvais  ? 

Mr.  Hall. — ^Yes,  he  told  me  about  his  work,  where  he  was  working.  He  was 
riveting  on  the  first  point. 

Mr.  Holgate. — ^All  I  want  to  know  is  that  is  your  source  of  information  and  your 
only  source  of  information  ? 

Mr.  Hall. — ^Yes. 

Mr.  Holgate. — And  you  know  nothing  of  it  personally? 

Mr.  Hall. — ^No. 

Mj.  Holgate. — And  is  that  tKe  only  point  that  was  brought  to  your  attention? 

Mr.  Hall. — Well,  yes. 

Prof.  Galbraith. — Did  you  ever  notice  any  unusual  springing  up  and  down  on 
the  bridge  while  you  were  on  the  traveller  ? 

Mr.  Hall. — ^The  last  half  day,  the  last  few  hours,  I  might  say,  it  was  awful 
springy,  and  of  course  we  had  some  iron  lowered  on  the  bridge  which  was  laying  on 
the  deck  of  the  bridge  and  they  were  using  the  boom  from  the  traveller  that  I  was 
on  to  hoist  it  up  from  the  bridge  and  laid  it  on  flat  cars,  and  every  time  th^y  dropped 
on  the  cars  why  it  seemed  as  though  it  would  spring  down  about  a  foot  under  you. 

Prof.  Galbraith. — ^How  much  of  a  drop  was  there  from  the  fall  to  the  flat  car? 

Mj.  Hall. — ^WeU,  it  would  not  be  more  than  may  be  a  foot  or  so. 

Prof.  Galbraith. — What  kind  of  pieces  were  being  loaded  ? 

Mr.  Hall. — Oh  they  were  the  sheave  boxes. 

Prof.  Galbraith. — This  was  for  the  traveller  ? 

Mr.  Hall. — ^For  the  traveller. 

Prof.  Galbraith. — ^Was  any  part  of  the  bridge  being  loaded  by  the  traveller  at 
that  time  ? 

Mr.  Hall. — ^No,  sir. 

Prof.  Galbraith. — ^How  far  up  and  down  would  you  estimate  the  spring  owing 
to  this  loading? 

Mr.  B!all. — Well,  I  could  not  mention  exactly. 

Prof.  Galbraith. — ^I  want  to  know  whether  it  was  an  inch  or  a  foot  ? 

Mr.  Hall.—^No.  It  could  not  go  down  a  foot  because  if  it  did  we  would  not  come 
up. 

Prof.  Galbraith. — ^I  want  your  idea  exactly. 

Mr.  Hall. — Well  it  would  jar  enough  so  you  would  notice  it  good  and  plain  and 
you  would  feel  afraid;  you  would  feel  the  shock  every  time  they  dropped  anything. 

Prof.  Galbraith. — Did  you  notice  while  you  were  on  this  traveller,  any  side 
motion,  as  well  as  the  up  and  down  motion  ? 

Mr.  Hall. — ^No. 

Prof.  Galbraith. — ^Do  you  know  that  the  motion  was  up  and  down? 

Mr.  Hall.— Yes. 

Prof.  Galbraith. — ^You  could  tell  that  ? 

Mr.  B!all. — ^Yes,  that  is  the  way  it  felt  for  us  up  there. 

Prof.  Galbraith. — This  occurred  how  long  before  the  accident  ? 

Mr.  Hall. — Oh  this  was  about  within  an  hour  or  two  hours  before  the  accident 
happened. 

Prof.  Galbraith. — Have  you  noticed  that  swinging  or  a  similar  swinging  any 
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Mr.  Hall — ^No,  sir,  not  as  bad,  hardly  any  at  all. 

Prof.  Galbraith. — You  always  felt  the  traveller  safe  until  the  time  you  speak 
oi,  a  short  tijne  before  the  acident  ? 

Mr.  Hall. — ^Yes,  while  itrfelt  shaky — of  couise  this  was  light  iron,  I  do  not  think 
these  little  pieces  were  half  a  ton  even. 

Prof.  Galbraith. — That  you  lefer  to  ? 

Mr.  Hall. — ^Yes,  that  were  loaded  on  the  cars. 

Prof.  Galbraith. — At  the  time? 

Mr.  !Hall. — Yes,  it  was  not  half  a  ton  heft,  no,  it  was  not  a  quarter  of  a  ton 
you  might  say. 

Prof.  Galbraith. — ^You  had  work  on  the  traveller  when  the  cranes  extended  out- 
wards towards  the  end  of  the  bridge  were  on,  imck  when  heavy  pieces  of  iron  were 
being  unloaded  from  the  cars  on  to  the  bridge  ? 

Mr.  Hall. — ^Yes. 

Prof.  Galbraith. — ^And  did  you  notice  any  motion  of  the  traveller  that  felt  unsafe 
up  to  that  time  ? 

Mr.  Hall. — ^No,  sir. 

Mr.  HoLGATE. — Do  you  recollect  that  the  engine  was  out  far  on  the  bridge  that 
same  day  during  the  morning  or  at  any  time  with  some  carloads  of  material  ? 

Mr.  Hall. — No,  not  any  further  than  the  traveller. 

Mr.  HoLOATE. — ^It  was  up  as  far  as  the  traveller? 

Mr.  Hall. — ^Up  as  far  as  the  traveller,  yes. 

Mr.  HoLGATE. — ^And  had  the  engine  ever  been  any  further  than  that  before? 

Mr.  £[all. — That  is  something  I  could  not  answer  because  I  do  not  recollect. 

Mr.  HoLGATE. — Do  you  recollect  what  that  engine  was  taking  out  there,  how 
many  cars  it  had  with  it? 

Mr.  Hall. — ^It  generally  had  two  cars. 

Mr.  HoLGATE. — On  this  occasion  were  they  loaded? 

Mr.  Hall. — ^No,  empty. 

Mr.  HoLGATE. — I  am  speaking  now  of  the  morning  of  the  same  day? 

Mr.  Hall. — ^Well,  I  did  not  notice  whether  they  had  any  cars  or  engines  out 
there  in  the  forenoon,  or  the  afternoon  really,  but  as  I  say  the  engine  was  out  as  far 
as  the  traveller,  but  whether  it  went  any  further  that  day  I  do  not  know,  that  is  I 
cannot  recollect  seeing  it  or  noticing  it. 

Mr.  HoLGATE. — ^When  the  engine  was  out  there  at  any  time  during  that  day  did 
you  notice  that  vibration  in  the  bridge  up  and  down? 

Mr.  Hall. — No. 

Mr.  HoLGATE. — So  that  the  only  time  you  noitced  it  was  a  short  time  before? 

Mr.  Hall. — ^When  I  was  loosening  the  lines  on  the  traveller  I  was  working  on. 

Mr.  HoLGATE. — And  at  that  time  the  engine  was  not  on  the  bridge? 

Mr.  Hall. — That  is,  not  in  my  memory,  what  I  seen. 

Mr.  HoLGATE. — Well,  now,  who  else  is  there  that  could  give  us  information  clearly 
on  that  point? 

Mr.  Hall. — Oscar  Lebarge.  He  is  laid  up.  He  has  got  a  fractured  jaw  and  an 
injured  leg. 

Prof.  Galbraith. — Did  you  notice  the  behaviour  of  the  centre  posts  at  any  time 
during  the  fall? 

Mr.  Hall. — ^Everything  seemed  good  and  solid  to  me — no  failure  that  I  noticed. 

Prof.  Galbraith. — I  mean  during  the  accident.  ♦ 

Mr.  Hall. — ^During  the  accident? 

Prof.  Galbraith. — You  could  not  say? 

Mr.  Hall. — I  could  not  say. 

Prof.  Galbraith. — ^You  could  not  see  the  beginning  of  the  fracture  of  the  main 
posts? 

Mr.  Hall. — ^No,  sir. 

Witness  discharged. 
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Mr.  D.  B.  Haley,  sworn. 

Mr.  HoLGATE. — ^Are  you  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Halet. — ^Not  at  present;  I  was  discharged.    I  was,  though. 

Mr.  HoLQATE. — When  did  you  enter  their  service  in  connection  with  the  work  at 
the  Quehec  bridge? 

Mr.  Haley. — On  June  18. 

Mr.  Holgate.— 1907? 

Mr.  Haley. — June  19.  I  came  here  on  June  18,  and  went  to  work  on  June  19, 
1907. 

Mr.  Holgate. — ^In  what  capacity  were  you  working? 

Mr.  Haley. — ^As  an  all-round  bridge  man. 

Mr.  Holgate. — When  did  you  leave  the  service  of  the  company? 

Mr.  Haley. — I  was  discharged. 

Mr.  Holgate — ^When  were  you  discharged? 

Mr.  Haley. — After  this  accident 

Mr.  Holgate. — That  was  when? 

Mr.  Haley. — August  29. 

Mr.  Holgate. — ^You  have  not  worked  since? 

3£r.  Haley. — ^No. 

Mr.  Holgate. — But  you  were  in  their  employ  on  August  29? 

Mr.  Haley.— Yes. 

Mr.  Holgate. — ^Where  were  you  working  on  August  29? 

Mr.  Haley. — On  the  top  chord  traveller,  where  I  always  worked. 

Mr.  Holgate. — Where  was  it  at  that  time? 

Mr.  Haley. — (Referring  to  plan  marked  Exhibit  No.  26.)  It  was  right  up  here. 
The  jib  was  overhanging  out  here  and  I  was  on  the  extreme  end  of  the  jib. 

Mr.  Holgate. — Just  indicate  where  you  were. 

Mr.  Haley. — ^It  was  the  fourth  panel.  We  were  standing  near  the  third  panel 
and  I  was  out  over  the  fourth  panel.  The  jib  rests  over  this  and  I  was  out  on  the  end 
of  it. 

Frof.  Oalbrafth. — What  did  that  panel  rest  on? 

Mr.  Haley. — On  the  upper  chord  of  panel  No.  3. 

3£r.  Holgate. — ^When  the  accident  happened  what  was  being  done  on  that 
traveller,  and  where  were  you? 

Mr.  Haley. — I  was  on  the  extreme  end  of  it.  I  had  been  doing  some  rigging  out 
there.  There  was  not  much  of  anything  being  done,  we  were  waiting  for  iron  to 
come  out,  there  was  a  little  lull  for  half  an  hour  and  I  was  doing  a  little  job  that  I 
had  been  waiting  for  a  slack  time  to  do. 

Mr.  Holgate. — ^You  say  that  you  had  continuously  worked  on  this  traveller? 

Mr.  Haley. — ^I  was  signal  man  and  any  time  there  was  anything  to  do  I  was  kept 
there  busy.    Then  it  was  slack  and  I  was  out  there  doing  a  little  job  on  the  rigging. 

Mr.  Holgate. — Since  the  time  that  you  went  there  on  June  19,  you  worked 
continuously? 

Mr.  Hall.— Yes,  sir. 

Mr.  Holgate. — ^Every  day  that  the  weather  would  permit? 

Mr.  Haley.— Yee,  sir. 

Mr.  Holgate. — And  always  on  that  traveller? 

3£r.  Haley.- Yes*  sir. 

Mr.  Holgate. — ^When  the  accident  happened  have  you  any  clear  recollection  of 
what  did  happen? 

Mr.  Haley. — ^Yee,  sir,  I  have  a  very  clear  recollection  of  what  did  happen. 

Mr.  Holgate. — Just,  shortly,  in  your  own  words,  tell  us  what  you  saw. 

3£r.  Haley. — ^I  was  on  the  extreme  end  of  it  and  the  first  thing  I  knew  I  caught 
myself  going  through  the  air.  I  realized  that  the  iron  fell  very  much  faster  than 
I  did  and  left  me  falling  through  the  air.    The  next  thing  I  remember  I  yas  deepin 
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water.  In  a  short  time  I  came  up — ^I  swatm  up — some  planks  came  up  around  me,  I 
got  on  the  planks  and  was  rescued  by  a  boat  on  the  other  side  of  the  river  twenty 
minutes  or  so  afterwards,  or  as  soon  as  they  could  get  over. 

Mr.  HoLGATE. — Had  you  a  view  of  the  structure  behind  you,  as  it  was  falling? 

Mr.  Halet. — ^No  sir,  none  whatever  and  heard  no  noise.  I  was  in  the  water  before 
the  noise  came. 

Prof.  Galbraith. — ^Tou  were  fully  conscious  during  the  whole  of  the  time  until 
you  came  to  the  top  of  the  water? 

Mr.  Haley. — ^Tes,  sir. 

Prof.  Galbraith. — ^You  hung  on  to  this  jib  as  you  were  falling? 

Mr.  Halet. — I  hung  on  to  nothing.  What  I  was  sitting  on  fell  away  from  me 
and  I  fell  through  space.  The  only  thing  I  hung  on  to  was  the  plank  that  I  got  hold 
of  when  I  came  up. 

Prof.  Galbraith. — Do  you  know  whether  the  jib  fell  faster  than  you  fell;  or 
whether  you  passed  it? 

Mr.  Haley. — The  jib  fell  faster  than  I  did.    I  remember  that  all  right. 

Mr.  Holoate. — ^From  what  you  know  was  it  the  whole  general  structure  or  some- 
thing of  any  local  nature  where  you  were  working  that  fell?  Did  the  whole  structure 
fall  as  one  or  are  you  in  a  position  to  say  anything  at  all  about  that? 

Mr.  Haley. — The  way  it  appeared  to  me  was  that  it  broke  of!  and  let  that  part 
go  down  and  the  way  I  accounted  for  not  hearing  any  noise  was  that  the  anchor  arm 
fell  afterwards,  after  the  balance  had  gone. 

Prof.  Galbratfh. — ^What  do  you  mean  by  saying  that  part  falling  off? 

Mr.  Haley. — ^I  mean  the  whole  cantilever  arm. 

Mr.  Holoate. — ^Did  your  duties  take  you  to  any  other  part  of  the  bridge? 

Mr.  Haley. — ^No,  sir. 

Mr.  Holoate. — ^But  you  passed  over  the  bridge,  probably,  four  times  a  day? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holoate. — ^In  passing  over  have  you,  at  any  time,  noticed  anything  extraor- 
dinary? 

Mr.  Haley. — ^Tes,  sir. 

Mr.  Holoate. — ^Was  your  attention  called  to  it  or  did  somebody  draw  it  to  your 
notice? 

Mr.  Haley. — My  attention  was  called  to  it  by  somebody,  and  then  I  went  down 
and  looked  at  it. 

Mr.  Holoate. — ^Who  called  your  attention  to  it? 

Mr.  Haley. — My  partner,  Mr.  Cook,  who  is  now  dead. 

Mr.  Holoate. — When  your  attention  was  called  to  this  particular  thing  you  exam- 
ined it? 

Mr.  Haley. — Yes,  sir.  We  decided  that  right  when  the  whistle  blew  that' night 
we  would  go  down  and  look  at  it.    That  was  on  August  28. 

Mr.  Holoate. — ^Was  there  only  one  jwint  or  more  than  one  point? 

Mr.  Haley. — Our  attention  was  called  to  one  jwint  and  we  examined  several 
points  and  found  several  points  defective,  too. 

Mr.  Holoate. — ^Beginning  with  the  point  that  Mr.  Cook  pointed  out  to  you  can 
you  designate  accurately  what  that  was? 

Mr.  Haley.— Yes. 

Mr.  Holoate. — Can  you  show  it  on  this  plan?  (Referring  to  plan  marked  Exhibit 
No.  26.) 

Mr.  BL^LEY. — ^Yes,  sir. 

Mr.  Holoate. — How  do  you  know  these  parts — ^by  their  erection  numbers? 

Mr.  Haley. — ^I  am  not  very  well  acquainted  with  the  erection  numbers.  I  had 
nothing  to  do  with  the  erection  numbers.  I  only  did  as  I  was  told.  I  know  the 
names  of  Ihe  different  sections. 
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Mr.  HoLGATE. — Just  indicate  on  this  plan.  (The  witness  indicated  the  splice 
marked  No.  9  on  the  Quebec  side  of  the  cantilever  arm  of  the  lower  chord). 

Mr.  HoLOATE.— Is  that  it  ? 

Mr.  Haley. — ^Yes,  sir,  that  is  what  my  attention  was  called  to. 

Mr.  HoLGATE. — Did  you  examine  it  ? 

Mr.  Haley. — Yes,  sir. 

Mr.  HoLaATE.--What  did  you  find  f 

Mr.  Haley. — ^I  found  that  it  was  bulging  out  on  both  sides. 

Mr.  Holqate. — ^The  splifee  was  ? 

Mr.  EL&ley. — ^Near  the  splice  and  the  splice  itself  as  welL 

Prof.  Oalbraith. — Wbich  chord  ? 

Mr.  Haley. — On  the  Quebec  side. 

Prof.  Galbratth. — ^You  say  it  was  bulging  out  ?  Is  that  the  splice  ?  What  was 
bulging  out  f 

Mr.  Haley. — This  chord. 

Prof.  Galbratfh. — That  is  the  chord  of  panel  8  ? 

Mr.  Haley. — ^Yes. 

P^f.  Kebby. — ^Wbat  was  bulging  actually  ?  What  part  of  the  splice  ? 

Mr.  Haley. — All  the  webfl  and  the  chord.  There  were  four  webs  and  this  chord, 
two  outside  ones  and  two  centre  ones  and  they  were  all  giving  way.  The  two  out- 
aide  ones  were  going  out. 

Prof.  Oalbratth. — From  the  centre  of  the  bridge  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kebby. — ^Then  you  say  thai  <dl  four  webs  were  bending  towards  Quebec  ? 

Mr.  Haley. — ^No,  the  inside  (web  was  bending  towards  Montreal  and  the  outside 
web  bending  towards  Quebec,  showing  that  there  was  too  much  compression  put  on 
and  it  would  not  stand  the  strain  and  it  was  giving. 

Prof.  EjatRY. — ^And  the  centre  webs  were  comparatively  slight,  were  they  ? 

Mr.  Haley. — ^No,  they  were  not.    They  showed  the  wobble. 

Prof.  Kebby. — The  centre  webs  were  twisted  like  that  (indicating)  ? 

Mr.  Haley. — Exactly. 

Mr.  Holqate. — ^I  do  not  think  that  is  what  he  said. 

Prof.  Kebby. — ^We  understand  that  the  web  on  the  Quebec  side  was  bent  out 
topwards  Quebec  ? 

Mr.  Haley. — ^That  is  what  I  said. 

Prof.  Kebby. — The  web  on  the  Montreal  side  was  bent  out  towards  Montreal  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kebby. — ^And  the  two  centre  webs  were  bent  into  a  very  long  S  shape  ? 

Mr.  Haley. — ^Yes,  as  close  as  you  can  get  at  it. 

Prof.  Kebby. — ^What  did  the  lacing  show  ? 

Mr.  Haley. — It  was  bent  down  in  one  space  and  up  in  another  space.  Some  of 
it  showed  a  bend  sideways  and  kinked. 

Prof  Kerry. — The  lacing  wa^  bent  in  different  ways  ? 

Mr.  BD^ley. — ^Yes,  sir,  in  between  the  rivets.  Across  from  one  web  to  the  other 
one  lacing  would  be  bent  dawn  and  the  next  bent  up  and  several  of  these  showed  a 
bend. 

Prof.  Oalbraith. — ^What*  distance  along  this  chord  No.  8  did  you  see  the  lacing 
in  that  shape  f 

Mr.  Haley. — ^At  that  particular  point,  about  four  feet. 

Prof.  Galbratth. — That  would  cover  this  whole  panel  of  lacing — about  one 
square  of  lacing  ? 

Mr.  Haley. — ^Yes. 

Prof.  Galbratth. — ^You  did  not  see  any  other  squares  of  lacing  which  were  bent  f 

Mr.  Haley. — ^Not  at  that  point. 

Mr.  Holqate. — This  examination  was  made  at  what  hour  and  on  what  day  ? 

Mr.  Haley.— A  quarter  past  six  on  August  28.  Digitized  by  GoOqIc 
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Prof.  Galbratth. — ^You  are  speaking  of  the  lacing  on  chord  8  f 

Mr.  Haley. — ^Yee,  sir. 

Mr.  Oalbratth. — ^Next  to  the  cover  plate  and  the  joint  ? 

Mr.  Haley. — Yes,  sir. 

Mr.  HoLGATE. — ^Did  you  make  an  inspection  of  it  afterwards  ?  Did  you  see  it 
again  ? 

Mr.  Haley. — ^No,  I  never  saw  it  any  ntioie. 

Prof.  Kerry.— When  did  Mr.  Cook  see  it  first  ? 

Mr.  Haley. — ^Mr.  Cook  saw  it  the  same  time  I  did. 

Prof.  Kerry. — ^Did  he  mention  it  to  you  ?  He  had  seen  it  previously  ? 

Mr.  Haley. — He  had  been  told  about  it  previously. 

Prof.  Kerry.— Who  told  him  ? 

Mr.  Haley. — ^Mr.  Britton. 

Prof.  Kerry.— Is  he  alive  still  ? 

Mr.  DAvrosoN.— Yes,  he  is  here. 

Prof.  Kerry. — ^You  say  that  the  webs  of  the  chords  were  bent  close  to  the  cover 
plate  on  the  8th  chord  and  you  also  say  that  there  was  a  bend  at  the  joint.  What 
was  there  at  the  joint  ? 

Mr.  Haley. — The  splice  showed  that  the  webs  had 'never  fitted  up  close  like  they 
showed.    They  shgwed  warjied  beside  the  cover  plate  where  it  had  been  riveted  on. 

Prof.  Kerry. — It  was  buckling  up,  like? 

Mr.  Haley. — Where  they  meet  together  they  do  not  meet  flush  ? 

Prof.  Galbraith. — They  were  open  more  in  one  part  than  in  another  ? 

Mr.  BUley. — At  the  bottom  corner  one  stuck  out  f  or  a  i  of  an  inch. 

Prof.  Galbraith. — Sideways? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — Were  the  side  cover  plates  not  opposite? 

Mr.  Haley. — That  is  what  I  am  speaking  of. 

Prof.  Kerry. — That  is  to  say  that  the  two  sections  would  be  something  like  that  ? 
(indicating.) 

Mr.  Haley. — ^Yes,  they  did  not  meet  evenly. 

Prof.  Kerry. — How  were  the  cover  plates  fastened  at  that  time? 

Mr.  Haley. — The  splice  was  all  riveted  up. 

Prof.  Kerry. — And  the  webs  of  the  two  adjacent  pieces  were  not  in  line? 

Mr.  BEaley. — ^No,  sir. 

Prof.  Kerry.— Was  the  cover  plate  bent? 

Mr.  Haley. — ^Yes,  it  showed  a  bend  right  at  the  splice. 

Prof.  Kerry. — It  had  been  actually  hammered  in  together  in  contact  and  then 
riveted  ? 

Mr.  Haley. — ^Exactly;  drawn  in  and  jacked  in  until  the  metal  was  in  contact  and 
then  riveted. 

Prof.  Galbraith. — ^Was  there  a  similar  appearance  in  the  case  of  the  inside  sf^ioe 
or  the  cover  plate  on  the  other  side  of  the  girder  ? 

Mr.  Haley. — It  is  the  splice  plates  I  refer  to  on  both  sides. 

Prof.  Galbraith. — ^How  many  splice  plates  are  there  in  the  whole  chord? 

Mr.  Haley. — Eight.    There  are  four  webs  and  two  splice  plates  for  each  web. 

Prof.  Galbraith. — ^You  are  testifying  now  to  Mr.  Kerry  about  the  condition  of  the 
outside  splice  plate?    That  is  what  your  previous  testimony  has  been  in  reference  to? 

Mr.  Haley. — ^The  outside  and  inside,  both. 

Prof.  Galbraith. — I  am  asking  you  about  the  inside.  Were  all  of  the  splice 
plates — the  eight  splice  plates  you  say  were  in  that  joint — deformed  sideways  ? 

Mr.  Haley. — I  did  not  look  at  the  inside  ones.  In  order  to  do  that  you  would 
have  to  get  down  and  look  up  and  there  was  no  scaflold. 

Prof.  Galbraith. — They  were  covered  so  that  you  could  not  see  them  ? 

3£r.  Haley. — No,  six. 
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Prof.  Galbraith. — ^You  saw  nothing  on  the  inside  splice  plates? 

Mr.  Haley. — At  that  time. 

Prof.  Qalbraith. — You  are  clear  on  that? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbraith. — ^I  understood  you  to  say  a  little  while  ago  that  the  inside  splice 
plates  were  displaced.    You  withdraw  that?    You  are  not  sure? 

Mr.  Haley. — If  you  understand  me  right 

Prof.  Galbraith. — We  do  not  understand  each  other  perhaps. 

Mr.  Haley. — I  am  speaking  of  the  inside  web  and  the  outside  web.  There  are 
two  centre  webs.  I  did  not  look  at  them  because  you  have  to  have  a  scaffold  to  look 
at  them  from  underneath.  There  was  no  scaffold  and  consequently  I  did  not  look 
at  them.    But  I  had  seen  that  splice.    I  had  noticed  it  previously. 

Prof.  Galbraith. — And  if  there  is  anything  taken  down  in  the  evidence  referring 
to  the  splicing  of  the  inside  webs,  you  withdraw  it  ?    You  say  nothing  about  that  ? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — ^That  is  what  I  want  to  get  clear. 

Prof.  Kerry. — Going  back  to  the  fact  that  the  webs  and  the  two  members  on  each 
side  of  the  splice  did  not  line  have  you  any  idea  whether  that  was  there  when  the 
member  was  put  up?    And  if  so,  for  how  long? 

Mr.  Haley. — On  August  8  I  was  down  there.  I  was  not  here  when  the  member 
was  put  up.  I  walked  down  from  that  bottom  chord  right  down  to  the  shoe  and  I 
noticed  that  there  was  a  great  change  between  August  8  and  Aiigust  28. 

Prof.  Kerry. — ^You  did  not  notice  anything  wrong  at  all  in  that  member  or  in  that 
joint  on  August  8? 

Mr.  Haley. — I  say  yes;  decidedly  so.    I  noticed  a  great  difference. 

Prof.  Kerry. — ^But  on  August  8  did  it  look  all  right? 

Mr.  Haley. — ^No,  it  did  not. 

Prof.  Kerry. — What  looked  wrong  on  August  8? 

Mr.  Haley. — The  plates  were  lying  off  on  a  scaffold.  They  were  about  to  be 
riveted  up.  They  were  trying  to  get  it  in  i)Osition  to  rivet  it  and  they  had  four  jacks 
there  and  they  were  trying  to  get  these  webs  together  flush  so  that  they  could  rivet  it. 

Prof.  GALBRArTH. — That  is  flush  sideways? 

Mr.  Haley. — ^Yes.  That  was  August  8,  and  I  did  not  see  it  any  more  till  August 
28.    It  was  all  riveted  up  then. 

Prof.  Kerry. — ^Were  all  the  inside  ribs  out  of  line? 

Mr.  Haley. — ^Yes. 

Prof.  Kerry. — It  was  all  uncovered  when  you  were  there? 

Mr.  BDOiEY. — ^Yes,  sir. 

Prof.  Kerry. — ^Was  each  web  on  one  side  of  a  joint  opposite  each  corresponding 
web  on  the  other  side  of  the  joint? 

Mr.  Haley. — ^No,  they  were  not  clear  past,  but  they  were  projecting  about  half 
an  inch. 

Prof.  Kerry. — ^Was  each  case  the  same  way.  Take  the  two  webs  on  the  Quebec 
side;  we  will  say  that  one  is  projecting  half  an  inch  towards  Quebec.  Then,  take 
the  centre  web;  would  that  also  be  projecting  half  an  inch  towards  Quebec? 

Mr.  Haley. — ^Not  necessarily.  I  noticed  that.  In  one  case  two  went  one  way 
and  in  the  other  case  two  were  divided,  one  each  way. 

Prof.  Kerry. — I  think  we  might  ask  the  witness  to  make  a  sketch  showing  how 
these  did  lie  in  the  two  cases.  (Witness  made  a  sketch  which  was  flled  and  marked 
Exhibit  27.) 

Prof.  Kerry. — Jacks  were  being  used  to  bend  the  cover  plates  in. 

Mr.  Haley. — Jacks  were  being  used  right  in  between  these  webs  to  shove  them 
together. 

Prof.  Kerry. — ^I  notice  that  sections  A,  C  and  D  of  the  9th  chord  are  shown  in 
the  sketch  (Exhibit  27)  as  projecting  towards  Qud>ec  and  section  B  of  the  same  chord 
is  shown  projecting  towards  Montreal.    Is  this  correct? 
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Mr.  Haley. — That  is  correct? 

Mr.  HoLGATE. — ^Have  you  anything  explaining  that  apparent  discrepancy? 

Mr.  Haley. — ^Too  much  weight  being  put  on  before  the  point  was  riveted. 

Mr.  Galbraith. — Is  that  your  full  answer  to  that  question? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  HoLGATE. — ^What  about  the  cover  plate  at  that  time? 

Mr.  Haley. — ^It  was  not  riveted — just  bolted  or  partially  bolted  on  the  bottom. 

Prof.  Galbraith. — That  cover  plate  was  on  chord  No.  8  ? 

Mr.  Haley.— Yes. 

Prof.  Galbraith. — ^Kiveted? 

Mr.  Haley. — ^No. 

Mr.  HoLGATE. — We  are  speaking  of  this  on  the  8th  or  28th  of  August. 

Mr.  Haley. — On  the  8th. 

Prof.  Galbraith. — How  did  you  measure  these  displacements  you  speak  of? 

Mr.  Haley. — ^With  a  rule. 

Prof.  Kerry. — These  are  actual  measurements? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — That  was  the  only  measurement  you  made,  Mr.  Haley? 

Mr.  Haley. — The  only  measurement  ever  I  made. 

Prof.  Kerry. — ^We  have  not  yet  examined  the  plans  of  the  bridge.  Were  there 
any  of  the  splice  plates  connected  to  the  member  when  it  arrived  or  were  they  all 
fastened  to  both  members^ at  the  bridge? 

Mr.  Haley. — I  do  not  know  how  they  arrived  from  the  shops. 

Prof.  Kerry. — ^At  the  time  of  your  inspection  on  August  8,  were  any  of  the  joint 
plates  riveted  to  the  chord  members? 

Mr.  Haley. — No. 

Prof.  Kerry. — How  many  were  in  place  and  how  were  they  fastened? 

Mr.  Haley. — They  were  fastened  by  bolts  and  the  splices  placed  inside  and  the 
ones  on  the  outside  as  well.  The  splice  was  about  two-thirds  bolted  up  on  the  out- 
side.   Some  holes  had  nothing  in  them  at  alL 

Prof.  Kerry. — ^And  the  inner  splices? 

Mr.  Haley. — I  did  not  notice  how  many  bolts  were  in  them.  It  was  dark  up 
there. 

Mr.  HoLGATE. — ^Were  there  bolts  in  them  at  all? 

Mr.  Haley. — ^Yes,  there  were  some  bolts  up  there. 

Prof.  Kerry. — ^Were  the  upper  and  lower  cover  plates  in  place? 

Mr.  Haley. — The  lower  cover  plate  was  lying  on  the  scaffold  and  the  upper  one 
was  in  its  place. 

Mr.  Holgate. — You  had  to  see  the  joint  from  the  scaffold  ? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — The  upper  cover  plate  was  bolted  ? 

Mr.  Haley. — ^I  do  not  know  how  the  upper  plate  was  put  on.  I  got  right  down 
underneath  and  laid  down  on  my  back  and  measured  these  points  and  looked  up  there. 

Prof.  Galbraith. — ^You  measured  from  underneath  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — Why  did  you  not  do  it  from  the  upper  side  ? 

Mr.  Haley. — The  cover  plate  was  put  on.    I  could  not  see  anything. 

Prof.  Galbraith. — ^Bolted  or  riveted? 

Mr.  Haley. — I  do  not  remember.    It  must  have  been  bolted. 

Prof.  Galbraith. — The  lower  cover  plate  was  completely  off  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — And  the  side  splice  plates  were  in  position  ? 

Mr.  Haley. — Ye»,  sir;  that  is,  they  were  hanging  loosely — not  exactly  loosely 
either,  but  they  were  not  full  of  bolts.  The  riveters  had  been  there  and  were  in  tlu^ 
act  of  tightening  them  up  and  trying  to  get  them  in  place. 
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Prof.  Galbraith. — ^Did  you  make  a  careful  count  of  the  number  of  these  spliced 
ones  ? 

Mr.  Haley.— No. 

Prof.  Qalbbaith. — ^I  am  not  speaking  of  the  bolts  now.  I  am  speaking  of  the 
plates  themselves.  Did  you  make  a  careful  count  of  the  number  of  splice  plates  on 
the  sides  of  the  rib  ? 

Mr.  Haley. — ^No. 

Prof.  Galbbaith. — Are  you  sure  as  to  the  number  of  them  f 

Mr.  Haley. — ^No,  I  am  not  sure  whether  there  were  two  plates  on  the  outside  or 
one. 

Prof.  Galbbaith. — Since  that  has  that  doubt  entered  your  mind  ? 

Mr.  Haley. — ^I  never  looked  closely. 

Prof.  Galbbaith. — ^You  testified  a  few  moments  ago  that  there  were  eight  splice 
plates. 

Mr.  Haley. — There  were  4  webs.  I  took  it  for  granted  that  there  would  be  8  splice 
plates. 

Prof.  Galbbaith. — ^But  you  had  an  opportunity  of  seeing  them? 

Mr.  Haley. — ^I  know. 

Prof.  Galbbaith. — You  were  testifying  to  what  you  had  seen  and  you  testified 
that  ^ere  were  8  spliced  plates  ? 

Mr.  Haley.— Yes. 

Prof.  Galbbaith. — ^Do  you  still  testify  to  that  effect  f 

Mr.  Haley. — ^I  could  not  swear  as  to  whether  there  were  8  spliced  plates  or  not 
because  I  did  not  count  them. 

Mr.  HoLGATE. — ^And  yet  you  measured  these  variations  with  a  rule  ? 

Mr.  Haley. — ^Yes,  sir;  there  were  three  of  \is  and  we  noticed  it  in  particular. 

Prof.  Kebby. — Will  you  mention  the  other  two  ? 

Mr.  Haley. — The  other  two  are  Mr,  Joe  Ward  and  Mr.  George  Cook. 

Prof.  Kebby. — Were  they  both  in  the  accident  ? 

Mr.  Haley. — ^Yes. 

Mr.  Davidson. — ^No,  Mr.  Ward  was  drowned  before. 

Mr.  Haley. — ^Mr.  Ward  was  drowned  about  two  weeks  before. 

Mr.  Davidson. — They  were  both  drowned  ?. 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbbaith. — ^Are  you  sure  about  the  direction  of  the  displacement  up  or 
down  the  river  that  you  have  shown  on  this  plan  f 

Mr.  Haley. — ^Yee,  sir. 

Prof.  Galbbaith. — Absolutely  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbbaith. — You  cannot  remember  about  that  upper  cover  plate.  You  say 
that  it  was  in  position;  you  cannot  remember  whether  the  whole  of  it  or  part  of  it 
was  riveted? 

Mr.  Haley. — ^I  did  not  notice  at  all  particularly.  I  jumped  right  down  on  the 
scafPold  and  looked  at  the  bottom. 

Mr.  Holgate. — ^Was  this  variation  that  you  have  seen  here  the  same  all  the  way 
up  the  chord? 

Mr.  Haley. — ^No,  it  was  not  so  bad  at  the  top.  It  was  dark  up  at  the  top,  and 
it  seemed  as  if  it  ran  out. 

Mr.  Holgate.  If  that  variation  existed  on  the  top  of  the  chord  would  it  have 
been  possible  to  have  had  the  cover  plate  bolted  up? 

Mr.  Haley. — ^I  do  not  think  it  would — not  that  much  in. 

Mr.  Holgate. — How  much  variation  in  the' abutting  of  these  chord  sections  would 
be  i)oe8ible  if  the  upper  cover  plate  were  bolted  to  both  sections  of  the  chord  ?  How 
much  variation  would  there  be  in  the  holes  to  permit  of  any  slight  variation  ? 

Mr.  Haley. — The  bottom  could  swing  half  an  inch  over  and  the  top  cover  plate 
would  hold. 
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Mr.  HoLGATE. — How  much  variation  on  the  top? 

Mr.  Haley. — There  could  not  be  any. 

Mr.  HoLGATE. — Were  the  conditions  such  that  they  must  have  abutted  properly  on 
the  top? 

Mr.  Haley. — ^Pretty  nearly  so. 

Mr.  HoLGATE. — Then  this  variation  you  have  marked  on  Exhibit  S7  is  the  maxi- 
mum divergence  at  ^e  bottom? 

Mr.  Haley. — Exactly. 

Mr.  Holgate. — Diminishing  to  nothing  at  the  top? 

Mr.  Haley. — It  looked  that  way.    It  was  dark  up  there  and  it  looked  to  run  out. 

Mr  Holgate. — Then  you  mean  that  there  was  a  twist  in  one  or  other  of  theee 
chord  sections  ? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — ^Would  you  call  that  a  wind  ? 

Mr.  Halhy. — Yes,  a  little  wind  in  it.  Instead  of  calling  it  a  wind,  it  would  seem 
more  proper  to  say  that  it  kicked  to  one  side. 

.  Mr.  Holgate. — If  it  had  done  that  would  not  that  exist  in  the  next  joint  of  No.  9  f 

Mr.  Haley. — The  next  panel,  you  mean? 

Mr.  Holgate. — ^Yes? 

Mr.  Haley. — In  the  splice  down  here  (indicating)  I 

Mr.  Holgate. — ^Yes? 

Mr.  Haley. — ^I  do  not  know  that  it  is  necessary  for  it — ^no.  This  is  the  panel  point 
(indicating).  I  walked  down  the  lower  chord  to  the  main  pier  and  right  up  the  other 
side,  and  my  reasons  for  doing  so  were  that  I  had  never  been  there  before.  I  simply 
went  to  see  that  big  pin  and  big  shoe,  as  I  expected  to  quit — ^to  leave  the  job. 

Prof.  Kerry. — The  ribs  of  the  chord  were  built  of  three  pieces  ? 

Mr.  Haley. — I  do  not  know  whether  they  were  or  not. 

Prof.  Kerry. — Were  they  tight  together,  or  did  you  notice  any  bending  in  the  rib? 

Mr.  Haley. — They  were  tight  together. 

Prof.  Kerry.— The  rib  itself  was ? 

Mr.  Haley. — Intact. 

Prof.  Kerry. — Intact? 

Mr.  Haley. — I  do  not  know  whether  there  were  three  pieces  or  five  pieces.  You 
have  to  look  very  closely  to  tell  how  many  pieces  there  are  when  they  are  tigrht 
together. 

Mr.  Holgate. — I  was  asking  a  little  while  ago  when  you  discovered  the  joint  illus- 
trated on  your  sketch  (Exhibit  No.  27),  did  you  examine  the  next  joint  in  the  chord  in 
either  direction  ? 

Mr.  Haley. — No,  sir;  I  walked  straight  down  to  the  shoe.  It  is  August  8  I  refer 
to  now. 

Mr,  Holgate. — Did  it  not  occur  to  you  that  if  one  or  other  of  these  were  out  of 
place,  in  the  shape  in  which  you  describe  it,  you  mi^t  find  something  to  explain  it 
in  the  next  joint? 

Mr.  Haley. — All  the  exi>lanation  I  wanted  was  the  extreme  load  on  the  end  of  it 
and  the  point  not  riveted  up. 

Mr.  Holgate. — As  a  matter  of  fact,  you  did  not  examine  the  other  joints? 

Mr.  Haley. — No,  sir. 

Mr.  Holgate. — From  where  you  were  did  you  observe  anything  in  either  of  theee 
joints,  or  any  other  joint,  or  anyUiing  else,  that  in  your  mind  was  not  correct? 

Mr.  Haley. — Not  on  August  8. 

Mr.  Holgate. — Did  you  on  August  28? 

Mr.  Haley.— Yee. 

Mr.  Holgate.— From  this  point? 

Mr.  Haley.— Yes. 
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Mr.  HoLGATE.— That  is  panel  point  No.  9? 

Prof.  Kerry. — Now,  we  have  looked  into  this  distortion  you  saw  on  August  8,  and 
you  tell  us  you  noticed  several  things.    Will  you  tell  us  the  others? 

Mr.  Haley. — On  August  28  I  noticed  several  things. 

Prof.  Kerry. — You  did  not  take  particular  notice  of  any  other  defects  between 
August  8  and  August  28  ? 

Mr.  Haley. — ^No,  sir. 

Prof.  Kerry. — No  new  ones  developed? 

Mr.  Haley. — ^No,  sir. 

Prof.  Kerry. — ^What  did  you  see  on  the  28th? 

Mr.  Haley. — I  saw  this  iwint  as  I  described  to  you  before,  and  I  went  right  below 
it — ^this  splice  between  chord  10  and  chord  9.  I  saw  the  joints  at  panel  point  9  and 
panel  point  10  on  the  Quebec  side  of  the  cantilever  arm,  being  the  splice  at  the  other 
end  of  diord  9  already  referred  to. 

Proi.  Kerry. — What  condition  were  these  joints  in? 

Mr.  Haley. — ^I  stood  up  at  the  splice  near  panel  point  No.  9,  and  locking  down 
at  No.  10  you  could  see  the  bulge  on  both  outside  and  inside. 

Mr.  Haley. — On  Aiigust  27,  at  5.46  p.m.,  I  went  down  to  the  joint  near  panel 
point  9  on  the  Quebec  side  of  the  cantilever  arm  and  looked  towards  the  main  pier. 

Prof.  Kerry. — ^Now,  go  ahead  and  tell  ms  what  you  saw. 

Mr.  Haley. — ^I  saw  those  bulges  in  this  chord. 

Mr.  HoLGATE. — ^You  saw  bulges  in  the  lower  chord  in  panel  9,  somewhere  in  panel 
9  near  panel  10. 

Mr.  Haley. — ^Near  the  splice. 

Prof.  Galbraith. — ^About  how  long  is  that  bulge? 

Mr.  Haley. — That  bulge  there  means  about  three  feet  and  this  one  about  two  feet. 

Mr.  HoLOATE. — ^I  have  indicated  the  location  of  these  bulges  on  the  sketch  marked 
'27— A.' 

Prof.  Kerry. — ^Will  you  mark  the  extent  of  that  bulge  out  of  line  ? 

Mr.  Haley. — ^I  stepped  up  here  and  took  a  look  and  it  looked  to  me  about  an  inch 
and  a  half. 

Prof.  Galbraith. — You  had  better  put  in  the  word  *  apparently '  because  you  did 
not  measure  it. 

Mr.  Haley. — ^Yes,  sir. 

Mr.  HoLOATE. — ^Where  does  it  begin? 

Mr.  Haley. — Just  outside  the  splice. 

Prof.  Kerry. — ^It  commenced  just  about  the  end  of  the  spliced  plate? 

Mr.  Haley. — ^Yes. 

Prof.  Kerry. — ^I  notice  on  the  sketch,  Mr.  Haley,  that  only  two  of  the  ribs  were 
bent,  is  that  correct? 

Mr.  Haley. — ^I  just  looked  from  the  bed,  I  did  not  examine  the  centre  ones. 

Prof.  Kerry. — ^You  were  standing  on  the  lower  chord  at  the  time? 

Mr.  BEaley. — ^Yes,  just  over  jwint  9. 

Prof.  K[erry. — Continue? 

Mr.  Haley. — That  is  all  I  saw.  On  -this  chord  directly  opposite  point  9  on  the 
north  side  the  same  thing  was  visible. 

Prof.  Galbraith.— Panel  9? 

Mr.  Haley. — ^Panel  9,  yes,  between  points  8  and  9. 

Prof.  Galbraith. — ^You  say  that  on  the  other  side  of  the  bridge  directly  opposite 
the  panel  x)oint  already  sx)oken  of,  a  similar  thing  was  observed? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — ^Where  were  you  standing  when  you  observed  this? 

Mr.  Haley. — ^I  walked  up  across  the  ladders  over  there  and  stood  on  top  and  it 
was  very  visible  and  I  did  not  make  any  further  examination. 
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Prof.  Kerry. — ^You  stood  at  panel  point  9  on  the  Montreal  side? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — And  were  the  bulges  in  the  same  direction? 

Mr.  Haley. — The  bulges  I  saw  were  just  on  the  two  outside,  the  same  as  this.  I 
did  not  look  on  the  inside.    This  splice  was  not  riveted. 

Prof.  Kerry. — The  splice  on  the  Montreal  side  was  not  riveted? 

Mr.  Haley. — The  splice  on  the  Montreal  side  was  not  riveted. 

Prof.  Kerry. — The  plates  were  in  place  for  riveting? 

Mr.  Haley. — The  plates  were  the  way  they  had  been  left  from  the  time  it  had  been 
put  up,  the  riveters  had  just  got  there  and  had  not  started  in  yet,  just  swung  their 
scaffold. 

Prof.  EIerry. — ^Was  there  any  displacement  visible  at  this  joint,  were  the  webs 
out  of  line,  or  anything  as  in  the  other  case? 

Mr.  Haley.— Oh,  yes,  in  connection  with  the  webs,  I  did  not  look  at  these. 

Prof  BIerry. — The  witness  saw  no  displacement  at  the  splice,  he  did  not  look  for  it. 

Mr.  Haley. — But  I  saw  the  bulge,  that  was  visible  from  the  top  in  each  side. 

Prof  Galbraith. — Outwards  in  both  cases  from  the  centre  line  of  the  chord? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — On  the  28th  were  all  the  spliced  plates  at  panel  point  9  on  the 
Quebec  side  in  place? 

Mr.  Haley. — Yes,  sir. 

Prof.  Kerry. — Splice  and  cover  plates? 

Mr.  Haley. — The  cover  plate  on  the  bottom  side,  I  do  not  know  if  it  was  there ; 
I  expect  it  was  there,  there  was  no  scaffold  under  it  and  I  did  not  get  under  it  to  look ; 
I  am  not  positive. 

Prof.  Galbraith. — ^You  mean  then  that  all  the  splice  plates,  the  side  plates  and 
also  the  top  cover  plates  were  there,  you  do  not  know  about  the  bottom  cover  plate? 

Mr.  Haley. — ^No. 

Prof.  Kerry. — This  is  from  outside  observation  without  special  examination? 

Mr.  Haley.— Yes,  sir. 

Prof.  Kerry. — ^You  just  looked  at  it,  you  did  not  go  into  it  to  see? 

Mr.  BLaley. — Only  I  put  a  mark  on  it,  that  is  all. 

Mr.  Holgate. — On  your  visit  of  the  28th,  is  not  your  recollection  clear  with 
regard  to  the  bottom  plate  being  fastened  to  the  chords? 

Mr.  Haley. — On  the  28th  I  had  no  way  of  seeing  the  bottom  at  all. 

Mr.  Holgate. — Now  on  your  examination  of  the  8th  it  was  absent? 

Mr.  Haley. — There  was  a  scaffold  there  then,  and  it  lay  right  on  the  scaffold? 

Mr.  Holgate. — And  its  absence  and  the  presence  of  the  scaffold  there  enabled  you 
to  make  this  very  close  observation? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Holgate. — The  absence  of  that  plate  was  rather  a  notable  thing,  was  it 
not? 

Mr.  BUley. — ^It  was  indeed,  yes. 

Mr.  Holgate.  Then  on  your  second  visit,  is  it  not  reasonable  to  think  that  your 
attention  would  be  called  almost  first  of  all. to  the  bottom  plate? 

Mr.  Haley. — No,  no. 

Mr.  Holgate. — For  this  reason,  I  mean,  I  am  only  mentioning  what  is  in  my 
mind;  its  absence  enabled  you  to  make  these  observations  before. 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — Now,  then,  you  must  know  whether  that  plate  was  on  at  the  time  of 
your  second  examination,  or  whether  it  was  not  on? 

Mr.  Haley. — Oh,  no,  not  necessarily.  I  told  you  I  stepped  on  the  top  of  the 
chord. 

Mr.  Holgate. — ^The  scaffold  was  gone  and  the  plate  not  lying  there. 

Mr.  Haley. — Understand  that  the  plate  is  four  feet  in  depth  and  thenevi&Ad^ay 
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of  getting  under  unless  you  get  a  line  and  get  under  there,  and  I  did  riot  make  that 
examination.  It  was  enough  for  me.  I  said:  I  will  put  a  mark  on  that,  and  if  it  is 
any  worse  to-morrow,  I  am  gone  from  here. 

Mr.  HoLGATE. — A  mark  on  what? 

Mr.  Haley. — ^I  looked  all  along  the  line  of  rivets,  and  the  first  rivet  out  beyond 
Uie  rest  I  put  a  chalk  mark  on  it;  at  least  Mr.  Cook  did,  and  the  second  rivet  was  just 
half  way  out.      That  is,  the  plate  had  bulged  so  it  was  just  half  way. 

Prof.  Galbraith. — Which  plate? 

Mr.  Haley. — The  outside  one  of  the  chord,  and  he  drew  a  line  half  way  across 
and  I  said:  To-morrow  night  I  am  going  to  have  a  look  at  that  and  if  that  is  gone 
any  further  we  will  be  able  to  tell  by  looking  at  these  rivets. 

Mr.  Stuart. — That  is  the  Montreal  side? 

Mr.  Haley. — That  is  the  Quebec  side. 

Mr.  HoLGATE. — Was  it  impossible  for  you  to  have  seen  whether  or  not  the  plate 
was  on  on  the  28th? 

Mr.  Haley. — Quite  so. 

Mr.  HoLGATE. — You  could  not  have  seen  whether  that  plate  was  in  or  not? 
•Mr.  'HMjEY. — ^Well,  I  could  have,  I  suppose,  if  I  had  gone-  to  some  trouble. 

Mr.  HoLGATE. — ^But  you  did  not. 

Mr.  Haley. — ^I  did  not,  no. 

Mr.  HoLGATE. — Do  you  know  in  any  other  way,  whether  that  plate  was  or  was 
not  on? 

Mr.  Haley. — ^No,  sir. 

Mr.  HoLGATE. — ^You  have  already  said  that  if  the  top  plate  were  in  position  that 
the  holes  would  draw  the  chord  sections  together  at  the  top? 

Mr.  Haley. — ^Yes,  sir, 

Mr.  HoLGATB. — ^Now,  if  the  bottom  plate  had  been  placed  on  and  bolted  or  riveted, 
would  the  remaining  portion  of  the  chord  be  brought  into  its  proper  position? 

Mr.  Haley. — ^It  would  if  it  met  the  hole,  but  if  they  reamed  away  about  three- 
quarters  of  an  inch  it  would  not. 

Mr.  HoLGATE. — Then  all  the  holes  would  have  to  be  reamed  so  as  to  fit  the  position 
correctly  ? 

Mr.  Haley. — Yes,  sir, 

Mr.  Holgate. — ^Do  you  know  whether  that  was  done  or  not? 

Mr.  Haley. — I  am  not  prepared  to  swear  whether  that  was  reamed  or  not. 

Mr.  Holgate. — Did  you  hear  anything  about  it? 

Mr.  Haley. — ^I  know  the  reamers  were  working  all  the  time  around  there. 

Mr.  Holgate. — Then  the  plate  must  have  been  on? 

Mr.  HIaley. — I  could  not  tell  you  whether  the  plate  was  on  or  not,  the  bottom 
plate  on  the  28th. 

Mr.  Holgate. — ^If  the  reamers  were  working  on  it 

Mr.  Haley. — ^Because  my  attention  was  called  so  forcibly  to  this. 

Mr.  Holgate. — If  you  believed  the  reamers  were  working  on  it,  you  must  have 
believed  the  plate  was  on? 

Mr.  Haley. — I  thoroughly  believe  the  plate  was  on,  because  the  point  was  all 
riveted  up. 

Prof.  Rerey. — ^You  mean  there  was  a  force  of  riveters  working  on  the  bridge,  but 
not  at  this  particular  point? 

Mr.  Haley. — ^Not  at  this  particular  point.  I  never  saw  anyone  working  with  a 
reamer  at  this  point,  but  I  know  there  were  reamers  working  at  different  points  where 
they  were  needed. 

Mr.  Holgate. — ^You  cannot  say  who  put  that  plate  on? 

Mr.  Haley. — ^No,  sir,  I  cannot  tell  you  only  what  I  know. 

Prof.  Galbraith. — ^Referring  now  to  the  corresponding  panel  point  on  the  other 
side  of  the  bridge,  you  saw  that  when? 
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Mr.  Haley. — On  August  28. 

Prof.  Galbratth. — At  iwhat  hourf 

Mr.  Haley. — ^At  a  quarter  of  six,  the  same  'hour. 

Prof.  Galbratth. — ^Who  were  with  you? 

Mr.  Haley.— Mr.  George  Cook,  Tom  Callihan  and  Harry  Briggs. 

Prof.  Galbratth. — ^Did  you  visit  that  after  you  had  completed  your  ohservation 
of  the  joint  you  have  spoken  of? 

Mr.  Haley. — ^Tes,  sir,  right  after. 

Prof.  Galbratth. — Right  after? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbratth. — How  many  splices  or  cover  plates  were  attadied  to  the  chord 
at  that  time? 

Mr.  Haley. — I  simply  looked  at  the  two  outside  plates  of  the  chords,  and  they  were 
hoth  attached,  hut  they  were  not  full  of  holts. 

Prof.  Galbratth. — ^Was  the  top  cover  plate  in  position? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbratth. — ^Was  it  riveted? 

Mr.  Haley. — ^No,  sir. 

Prof.  Galbratth. — ^It  was  bolted? 

Mr.  Haley.— Tes,  sir. 

Prof.  Galbratth. — ^Did  you  see  the  bottom  cover  plate? 

Mr.  Haley. — ^No. 

Prof.  Galbratth. — ^Not  even  from  the  side  of  the  bridge  first  examined? 

Mr.  Haley. — ^No,  sir. 

Prof.  Galbratth. — ^Where  were  you  standing  iwhen  you  made  the  examination  of 
this  joint? 

Mr.  HALEY.^!)n  the  top  of  the  bottom  chord. 

Prof.  Galbratth. — ^Was  there  anything  to  interfere  with  your  view  in  looking 
across  to  the  corresponding  joint  on  the  other  side  of  the  bridge?  In  other  words, 
^ould  you  see  underneath  in  any  degree  or  did  you  try? 

Mr.  Haley. — ^I  did  not  try. 

Mr.  HoLGATE. — ^Where  you  saw  the  bulge  in  the  two  outside  ribs  of  the  lower 
chord  in  panel  9  in  the  Quebec  side  of  the  bridge,  did  you  notice  the  effect  that  that 
bulging  might  have  had  on  the  lacing? 

Mr.  Haley.— Yes,  sir. 

Mr.  HoLOATE. — ^You  might  describe  what  you  saw? 

Mr.  Haley. — ^I  have  already  described  Ihat.  In  some  places  it  was  down,  and  in 
other  places  it  was  bent  up. 

Mr.  HoLGATE. — Was  the  bulge,  as  you  have  shown  it  on  sketch  27-A,  exactly  in 
the  two  outside  ribs? 

Mr.  Haley. — Well  as  I  Jcould  come  to  it. 

Mr.  HoLOATE. — The  bulge  was  in  the  opposite  direction  in  the  two  ribs? 

Mr.  Haley.— Yes,  sir. 

Mr.  HoLGATE. — So  that  the  space  between  the  centres  of  those  Wo  ribs  would  be 
the  original  distance  apart,  plus  the  total  bulge  on  each  side. 

Mr.  Haley. — ^Yes. 

Mr,  Holgate. — Then  were     the  lacing  angles  still  attached  to  the  chord? 

Mr.  Haley. — Yes,  sir. 

Mr.  Holgate. — ^Were  any  of  the  connections  broken? 

Mr.  Haley. — ^No,  sir. 

Mr.  Holgate. — ^Now,  you  have  said  that  some  of  the  lacing  angles  were  bent  up 
and  some  down.    How  do  you  deacribe  that? 

The  witness  described  the  lacing  by  means  of  the  plan. 

Mr.  Holgate. — ^From  what  you  have  described  here  it  would  appear  that  the  only 
tedflency  wouldl  be  to  pull  on  these  bars.     I  do  not  understand  how  any  of  them 
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could  have  been  bent  up;  I  epeak  now  of  the  lacing  angles.  How  do  you  account  fpr 
any  of  them  being  bent  up. 

Mr.  Haley. — ^I  will  tell  you,  it  is  very  simple  to  me.  I  did  not  describe  any 
below  here  at  all  (indicating).  I  spoke  of  compresssion  and  when  it  shoves  together, 
thiese  things  have  naturally  got  to  go  some  way  or  other. 

Mr.  HoLGATE. — ^Which,  the  lacing  angles! 

Mr.  Halby. — The  lading  angles,  yes. 

Mr.  HoLQATE. — ^Let  us  first  of  all  confine  ourselves  to  the  bulge.  Was  there  any 
change  observable  in  the  lacing  bars  at  the  bulge? 

Mr.  Halet. — ^None  that  I  could  notice,  but  just  behind  the  bulge. 

Mr.  HoLOATE. — Was  there  any  observable  distortion  or  bulge  (where  you  did  notice 
the  change  in  the  shape  of  the  angl^  lacing? 

Mr.  Haley. — There  was  down  in  the  centre  of  the  chord.  That  is,  I  mean  the 
centre  of  the  outside  web,  the  top  and  bottom  edges  of  the  outside  web  were  separated 
b  3  a  very  heavy  angle,  and  this  did  not  show  so  much  as  it  did  down  in  the  centre;  this 
bulge  is  down  along  in  the  centre. 

Prof.  Galbbaith. — ^You  are  speaking  now  just  of  the  outside  rib? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — And  there  are  angles  on  both  top  and  bottom  of  the  outside  rib  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbraith. — ^You  put  your  eye  along  the  outside  line  of  these  angles,  did 
you? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbratih. — This  is  the  joint  between  10  and  9  on  Exhibit  ^-A? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — The  bulge  outwards  on  each  side  you  said  was  IJ  inches  aj)- 
parently  out  of  line  ? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  HoLQATE  suggested  an  adjournment  in  order  that  a  sketch  might  be  made  by 
Mr.  McLure  for  the  use  of  the  Commissioners  in  examining  Mr.  Haley,  in  order  to 
avoid  confusion  in  his  evidence  between  the  two  sketches  which  had  been  used  in  his 
examination. 

The  Commission,  took  recess. 


AFTEBNOON  SESSION— FIFTH  DAY. 

Edward  A.  Hoare,  Chief  Engineer,  Quebec  Bridge  Company,  recalled. 

Mr.  HoLOATE. — ^Mr.  Hoare,  we  asked  you  for  some  further  papers  to  be  put  in? 

Mr.  Hoare. — One  was  in  answer  to  that  question,  as  to  the  number  of  times  I 
visited  the  bridge  during  erection.  I  have  written  out  my  answer,  thought  over  it  and 
written  it  out    It  was  an  incomplete  answer.    (Reading)  : 

In  answer  to  question  as  to  number  of  times  I  visited  the  bridge  during  erection, 
I  find  that  I  have  not  noted  each  trip,  as  at  times  when  work  was  active  my  trips  were 
often  daily.  I  can  also  positively  state  that  with  the  exception  of  the  time  required 
for  visits  to  Phoenix  Bridge  Company's  works  at  Phoenixville,  and  for  other  official 
purposes,  connected  with  the  Bridge  Company's  business,  my  visits  were  at  least  three 
times  a  week.  Having  telephone  communication  from  the  Quebec  office  and  my 
residence  it  was  my  daily  custom,  with  few  exceptions,  to  call  the  bridge  office  to 
know  what  kind  of  work  was  in  progress  or  going  to  be  done  that  day,  and  if  it  was 
preparation  work  or  moving  the  traveller,  I  generally  remained  in  the  office. 

I  can  also  positively  state  that  since  the  commencement  of  any  kind  of  work 
for  the  Quebec  Bridge  Company  I  have  never  taken  any  vacation  and  h&^e  always 
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been  within  call  and  never  off  duty  more  than  forty-eight  hours  at  a  time  and  then 
only  once  or  twice  a  year. 

You  also  asked  me  to  file  my  professional  record,  to  be  more  exact  than  the 
general  information  I  gave  you.  This  will  take  the  place  of  my  incomplete  evidence; 
it  is  supplementary  to  my  former  evidence.  I  could  not  remember  dates,  I  had  to 
refer  to  some  back  records  to  get  that  statement.    I  submit  this  document: 

PROFESSIONAL  RECORD  OF  E.  A.  HOARE. 

1866  to  1868  inclusive,  in  engineer's  ofSce,  London,  England,  and  on  marine  works 
connected  with  same. 

1869  to  end  1870,  assistant  engineer  on  Toronto,  Grey  and  Bruce  Bailway. 

1870  to  1872,  resident  engineer  Great  Northehi  Bailway  construction  of  Glencoe 
and  Fort  Erie  loop  line. 

1873,  after  completion  of  loop  line,  appointed  resident  engineer  on  Wellington, 
Grey  and  Bruce  branch  lines  between  main  line  Great  Western  Bailway  and  Lake 
Hiiron. 

1873  to  end  of  1883.  Appointed  resident  engineer  by  North  Shore  Bailway  Com- 
pany on  line  between  Quebec  and  Montreal,  afterwards  assistant  chief  engineer  under 
commissioners  appointed  by  provincial  government  of  Quebec,  to  take  over  and  com- 
plete the  North  Shore  Bailway  between  Quebec,  Montreal  and  Ottawa,  now  a  part 
of  the  Canadian  Pacific  Bailway  system. 

1884  to  1889.  Chief  engineer  and  superintendent  for  H.  I.  Beemer,  contractor 
on  railway  construction,  terminals,  work  shops  and  water  works. 

From  July  1889  to  autumn  of  1900.  Chief  engineer,  Quebec  and  Lake  St.  John 
Bailway  and  for  about  half  that  period  at  the  same  time  chief  engineer  of  Great 
Northern  Bailway  between  Bividre  a  Pierre  Junction  on  Quebec  and  Lake  St.  John 
Bailway  and  Hawkesbury,  Ontario,  the  latter  railway  being  controlled  by  the  Quebec 
and  Lake  St.  John  Bailway  Company. 

From  last  date  to  present  time  chief  engineer  Quebec  Bridge  and  Bailway  Com- 
pany. 

Exclusive  of  the  Quebec  Bridge  and  Bailway  Company^s  works,  the  other  work 
included  about  27,000  feet  of  bridging,  the  majority  being  of  steel  on  masonry  piers 
and  many  de^  water  foundations. 

Mr.  HoLfOATE. — Then  there  were  certain  reports  of  inspectors? 

Mr.  HoARE. — Yes,  I  would  like  ta  put  on  evidence  a  package  of  inspectors'  reports 
that  were  sent  to  me  by  Mr.  Edwards  from  Phoenixville,  the  chief  inspector  at  Phoenix- 
ville. 

(Three  packages  of  papers  produced,  filed  and  marked  as  Exhibit  No.  28.) 

Mr.  HoLQATE. — Then,  Mr.  Hoare,  we  want  the  diary  of  works. 

Mr.  HoARE. — The  book  I  was  showing  you  this  morning,  do  you  want  that  put  on 
file? 

Mr.  HoLGATE. — ^I  think  we  had  better  have  that,  yes.    That  dairy  is  what! 

Mr.  HoARE. — It  is  simply  a  daily  record  of  erection.  I  might  want  to  refer  to 
that  from  time  to  time,  could  I  get  it? 

Mr.  HoLGATE. — Oh,  it  will  always  be  available. 

Mr.  HoARE. — ^I  have  not  a  copy  of  it. 

Mr.  HoLOATE. — That  was  kept  by 

Mr.  HoARE. — ^It  is  the  Quebec  office  record,  I  used  to  keep  it  in  the  office  at 
Quebec. 

Mr.  HoLGATE. — And  by  whom, was  it  written  up? 

Mr.  HoARE. — ^Mr.  McLure  used  to  write  it  up  for  me. 

Mr.  HoLGATE. — So  that  the  diary  is  Mr.  McLure's  diary? 

Mr.  Hoare. — Taken  from  his  field  notes  so  that  I  could  refer  to  anything  we  were 
discussing.  I  could  turn  that  diary  up  in  the  office  in  Quebec  and  we  could  under- 
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stand  each  other.  We  used  to  talk  a  good  deal  over  the  'phone  about  these  matters. 
I  had  one  record  in  the  office  and  he  had  his  field  record  and  in  discussing  any  parti- 
cular matter  we  had  idehtically  the  same  records.  That  is  a  list  of  the  tests  which  I 
will  deposit  (producing  document).    They  are  as  follows  : — 

Reports  of: — 
•     1.  Full  sized  eye-bar  tests. 

2.  Material  tested  at  Phoenixville. 

3.  Material  tested  at  Carnegie's  mill. 

4.  Physical  and  chemical  tests,  Camegie*s  mill 

5.  Reports  on  condition  of  work  at  shops. 

6.  Physical  and  chemical  tests  at  Central  works,  Harrisburg. 

7.  Physical  and  chemical  tests  at  Central  works,  Harrisburg. 

8.  Physical  and  chemical  tests  at  Phoenixville. 

The  witness  retired. 


D.  B.  Haley  re-called. 

Prof.  Galbraith. — You  recognize  that  sketch  as  No.  9  chord  and  this  as  No.  8 
chord? 

Mr.  Haley. — This  is  the  pier  this  way,  is  it? 

Prof.  Galbraith. — ^Now  with  reference  to  the  bulging  of  the  lattice  bars  which 
you  spoke  of  this  morning,  will  you  kindly  point  it  out  on  that  diagram? 

(Diagram  filed  and  marked  as  Exhibit  27-B.) 

Prof.  Galbraith. — Now  be  very  careful,  this  is  the  next 

The  witness  pointed  to  spots  on  the  diagram  which  were  marked  by  Prof.  Gal- 
braith. 

Prof.  Galbraith. — Those  are  the  only  three  places  you  noticed  a  bulge  ?  A,  B  and 
C.  You  noticed  the  bulges  in  the  parts  of  the  lacing-  nuirked  by  A,  B  and  C  on 
27B? 

Mr.  Haley. — These  I  paid  particular  attention  to.  There  were  other  bulges  there, 
but  not  so  big  as  these. 

Prof.  Galbraith. — ^Did  you  observe  any  other  bulging  of  the  lacing?  For 
instance,  did  you  see  anything  on  the  bottom  side  of  the  chord? 

Mr.  Haley. — ^No,  I  did  not  notice  anything  there;  I  did  not  look. 

Prof.  Galbratth. — ^Did  you  make  any  measurements  of  this  bulging? 

Mr.  Haley. — No,  sir. 

Prof.  Galbraith. — Was  the  lacing  curved  horizontally,  sideways,  as  well  as  up 
and  down,  either  or  both? 

Mr.  Haley. — ^In  some  cases  both  and  in  some  cases  it  was  just  sideways  and  not 
up  at  all 

Prof.  Galbraith. — Each  of  theise  points  was  bulged  down? 

Mr.  Haley. — ^I  could  not  tell  you  that. 

Prof.  Galbraith. — ^Which  was  bulged  up? 

Mr.  HAfiEY. — It  would  take  a  very  close  inspection  to  remember  all  those  little 
things.    I  distinctly  saw  that  they  were  kinked  and  bulged  out  of  shape. 

Prof.  Galbraith. — ^But  you  cannot  specify  each  particular  portion  where  any 
special  bulging  took  place? 

Mr.  HjkLEY. — ^No,  sir. 

Prof.  Galbraith. — Where  were  the  bulges  that  you  testified  to  this  morning  of  the 
chord  ribs  in  relation  to  this  ?  Would  you  kindly  mark  them  on  the  drawing? 
(Referring  to  Exhibit  No.  2TB.) 

Prof.  Kerry. — ^You  show  the  bulge  on  the  8th  chord?  Was  the  bulge  on  the  8th 
chord? 

Mr.  Haley. — ^It  was  on  both  of  them. 
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Prof.  Kerry. — Where  were  you  standangf 

Mr.  Haley. — ^I  was  standing  at  the  panel  point  between  8  and  9. 

Prof.  Kerry. — ^Then  the  bulge  that  you  saw  was  on  panel  8  or  panel  9?  Was  it 
the  first  piece  from  the  pier? 

Mr.  Haley. — ^It  was  the  second  piece. 

Prof.  Kerry. — That  is  panel  9  then?    The  sketch  you  showed  was  of  panel  8. 

Prof.  Galbraith. — Were  you  standing  on  chord  8  or  9  ? 

Mr.  Haley. — On  chord  8. 

Prof.  Kerry. — ^You  were  on  the  third  panel  from  the  pier? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — And  the  failure  was  under  your  feet? 

Mr.  Haley. — Just  ahead  of  me,  two  or  three  feet  ahead  of  me  looking  towards 
the  pier. 

Prof.  Galbraith. — ^You  have  already  said  you  could  not  particularize  as  to  the 
bulges,  that  you  coxild  not  state  which  was  up  and  which  was  down.  Were  there  any 
side  bends  in  the  lacing? 

Mr.  Haley. — ^Yes,  sir. 

Proi.  Galbraith. — Can  you  specify  the  side  bends? 

Mr.  Haley. — I  could  not  point  out  definitely  as  to  each  one.  I  could  see  they 
were  on  a  line. 

Prof.  Galbraith. — ^Did  you  notice  whether  there  was  any  disturbance  in  the  next 
panel  of  lacing  behind  you? 

Mr.  Haley. — No,  sir,  I  did  not  notice  that. 

Prof.  Galbraith. — ^This  was  the  only  place  where  you  noticed  a  disturbance  in 
the  lacing  in  chord  8? 

mr.  Haley. — In  chord  8 — ^yes,  sir. 

jL'rof.  Galbraith. — Going  past  the  post,  looking  along  chord  9  to  the  centre  pier, 
did  you  observe  any  disturbance  in  the  lacing. 

Mr.  Haley. — No,  sir,  I  did  not  look  at  the  lacing  at  alL 

Prof.  Galbraith.— Did  you  look  at  the  ribs? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — ^Did  you  notice  any  disturbance  in  the  ribs  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith.— Would  you  kindly  mark  on  the  plan  (Exhibit  No.  27B)  what 
you  saw? 

Mr.  Haley.^ — (Witness  marked  on  plan  and  added):  I  saw  both  outside  ribs 
warped  in  and  out  in  approximately  the  two  southern  lacing  panels  in  chord  9  which 
I  have  indicated  on  Exhibit  No.  27B. 

Prof.  Galbraith. — ^You  are  speaking  in  the  common  way,  you  can  call  it  either 
south  or  east? 

Mr.  Haley. — ^You  can  call  it  either  south  or  east. 

Prof.  Galbraith. — ^But  we  will  call  it  for  this  purpose  the  south  side. 

Mr.  Haley. — All  right. 

Prof.  Galbraith. — Can  you  particularize  the  shapes  of  the  bulges  on  these  two 
panels  of  lacing? 

Mr.  Haley. — ^No,  sir.    All  I  can  say  is  that  th^  were  somthing  like  an  S. 

Prof.  Galbraith. — ^I  am  speaking  of  the  lacings? 

Mr.  Haley. — ^I  did  not  notice  these  lacings. 

Proi.  GALBRArrH. — Can  you  particularize  the  deformation,  bending,  warping,  or 
whatever  you  may  call  it,  of  the  two  ribs? 

Mr.  Haley. — It  was  about  an  inch  deviation  in  each.  I  stood  upon  chord  8  near 
this  piece. 

Prof.  Galbraith. — ^You  do  not  remember  the  number  of  bends  in  the  length  you 
have  shown  here? 

Mr.  Haley. — No. 
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Prof.  Galbbaitil — ^Would  there  be  two  bends? 

Mr.  Haley. — ^Yee,  two  or  three. 

Prof.  Qalbbaith. — ^We  are  now  discussing  the  joint  between  9  and  10  and  you 
have  stated  what  you  know  about  the  bends  in  the  outside  ribs  of  chord  9  at  that  joint  if 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — The  splice  mailed  X  on  Exhibit  No.  27A  is  the  splice  marked 
in  the  same  manner  on  Exhibit  27£f 

Mr.  Haley.— Yes, 

Prof.  Galbraith. — Are  the  two  bulges  marked  on  Exhibit  27A  in  the  neighbour- 
hood of  the  said  splice  the  same  bulges  mailed  on  Exhibit  No.  27B,  in  the  corres- 
ponding  place?    Do  they  represent  the  same  bulges? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith  marks  the  joint  referred  to  on  Exhibit  No.  27  as  Y  and  also  the 
corresponding  joint  on  Exhibit  No.  27B  and  continues:  You  say  that  the  joint 
marked  Y  on  Exhibit  Nos.  27  and  27B  represent  the  same  joint? 

Mr.  Haley. — ^Yes,  sir. 
Prof.  Galbraith. — On  Exhibit  27B  I  see  no  reference  to  any  bulging  of  the  ribs. 
Did  these  ribs  bulge? 

Mr.  Hjo^y. — ^Yes. 

Prof.  Galbraith. — ^How  did  they  bulge? 

Mr.  Haley. — ^They  bulged  out  sideways. 

Prof.  Galbraith. — ^To  what  extent? 

Mr.  Haley. — To  the  extent  I  have  marked  here. 

Prof.  Galbraith. — ^What  is  the  length  of  the  bulges? 

Mr.  Haley. — ^I  never  measured. 

Prof.  Galbraith. — ^Estimate? 

Mr.  Haley. — Two  or  three  feet — a  little  bit  longer  on  the  Quebec  side. 

Prof.  Galbraith.— That  is  on  this  side? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — ^About  the  deflection — ^the  springing? 

Mr.  Haley. — ^I  should  say  two  inches. 

Prof.  Galbraith. — ^Did  you  measure  it? 

Mr.  Haley.— No,  sir. 

Prof.  Galbraith. — ^You  estimate  the  springing  to  be  about  two  inches  on  the 
Quebec  side? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — How  much  was  the  deflection  on  the  Montreal  side? 

Mr.  Haley. — ^About  an  inch. 

Prof.  Galbraith. — ^Now  we  refer  to  splice  X.  Can  you  give,  approximately,  the 
length  of  the  bended  portion  on  each  side  of  the  chord? 

Mr.  BDlley.— No,  sir. 

Prof.  Galbraith. — Can  you  give  an  estimate  of  the  bended  portion  on  each  side 
of  the  chord? 

Mr.  Haley. — I  think  it  was  about  an  inch.    I  estimated  it. 

Prof.  Galbraith. — Was  the  length  of  the  b^ided  portions  of  the  ribs  on  this 
splice  about  the  length  of  two  panels  of  lacing? 

Mr.  Haley. — ^Yes,  sir,  to  the  best  of  my  judgment. 

Prof.  Galbraith. — And  there  were  bends  on  each  side,  how  deep? 

Mr.  Haley. — ^About  an  inch. 

Prof.  Galbraith. — On  both  sides? 

Mr.  Haley.— Yes,  sir. 

Prof.  Galbraith. — ^More  than  one  on  each  side? 

Mr.  Haley. — ^Yes,  two  or  three  of  -them. 

Prof.  Galbraith. — Shall  I  put  down  two  or  three? 

Mr.  Haley. — Well,  it  is  not  definite,  you  know. 

Prof.  Galbraith. — That  diagram  is  now  correct,  is  it? 
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Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — At  what  time  did  you  observe  the  bent  ribs  at  splice  X  on 
Exhibit  27  Bi 

Mr.  Haley. — ^Aiigust  28. 

Prof.  Galbraith. — ^At  what  time  did  you  observe  the  corresponding  appearances 
at  splice  Y  on  the  same  exhibit? 

Mr.  Haley. — August  28. 

Mr.  HoLGATE. — ^In  what  condition  did  you  find  the  corresponding  points  on  the 
Montreal  side  of  the  bridge? 

Mr.  Haley. — ^I  just  noticed  one  point  on  the  Montreal  side  on  No.  8  chord. 

Mr.  Holgate. — ^Was  that  corresponding  in  position  to  point  Y  on  27  B? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — ^Directly  opposite  to  it? 

Mr.  Haley.— Yes. 

Mr.  Holgate. — On  the  western  chord? 

Mr.  Haley. — On  the  Montreal  side  chord. 

Mr.  Holgate. — ^Did  it  differ  in  any  particular  from  what  you  noticed  at  point  Y ! 

Mr.  Haley. — It  was  just  about  the  same,  but  not  so  much. 

Mr.  Holgate. — ^How  did  you  get  at  it?    Were  you  on  the  chord? 

Mr.  Haley. — ^I  simply  walked  across  on  the  bottom  laterals. 

Mr.  Holgate. — ^Would  you  find  out  from  very  close  inspection  on  the  spot  where 
the  trouble  was? 

Mr.  Haley. — ^Yes. 

Mr.  Holgate. — ^You  may  describe  what  that  was  as  you  found  it? 

Mr.  Haley. — It  was  very  much  the  same  as  on  this  side. 

Mr.  Holgate. — ^It  was  very  much  the  same  as  on  the  Quebec  side? 

Mr.  Haley. — ^Yes,  I  noticed  some  lacings  were  out  of  .place  and  I  could  notice 
the  side  waving. 

Mr.  Holgate. — ^The  side  of  the  chord? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — One  side  or  two  sides? 

Mr.  Haley. — Both  sides. 

Mr.  Holgate. — ^Was  there  very  much  bulging  there? 

Mr.  Haley. — ^Bulging  signifies  one  bulge  in  one  place,  but  at  this  place  it  was 
waving  just  like  a  snake,  two  or  three  deviations  from  the  straight  line  that  it 
should  be. 

Mr.  Davidson. — ^In  and  out? 

Mr.  Haley.— Yes. 

Mr.  Holgate. — ^Did  you  make  any  measurements  of  that? 

Mr.  Haley.— No. 

Mr.  Holgate. — ^Did  you  notice  any  defect  that  the  change  of  shape  had  upon  the 
lacing? 

Mr.  Haley. — I  noticed  that  the  lacing  was  out  of  place. 

Mr.  Holgate. — ^In  what  way? 

Mr.  Haley. — ^Kicked  sideways  and  bent. 

Mr.  Holgate. — ^Was  that  visible  both  on  the  top  chord  and  bottom  chord? 

Mr.  Haley. — ^I  did  not  notice  on  the  bottom  of  the  chord;  just  on  the  top  of  the 
chord. 

Mr.  Holgate. — ^Were  the  lacing  angles  bent? 

Mr.  Haley.— ^Yes. 

Mr.  Holgate. — Were  the  angles  that  passed  across  at  right  angles  to  the  chord 
distorted  or  broken  in  any  way? 

Mr.  Haley. — ^No,  they  were  not  broken,  but  they  showed  that  they  had  too  much 
strain. 

Mr.  Holgate. — ^How  would  they  show  that? 

Mr.  Haley. — ^By  being  warped  a  little  bit.      I  walked  just  across  one  on  the 
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diagonals  but  I  just  noticed  these  cross  ones.  They  were  a  little  bit  warped  at  the 
top  of  the  perpendicular  angles. 

Mr.  HoLQATE. — ^Were  any  ribs  connecting  them  to  the  chords  broken? 

Mr.  Haley. — ^No,  sir,  I  did  not  notice  any. 

Mr.  HoLQATE. — Is  there  anything  else  there  that  you  notice  ?    Is  it  fully  described  ? 

Mr.  Haley. — ^I  have  pretty  fully  described  all  I  saw. 

Mr.  HoLGATE. — ^I  mean  about  that  particular  point? 

Mr.  Haley. — ^It  is  pretty  fully  described.    It  was  not  full  of  bolts. 

Mr.  Holoate. — That  splice  was  not. 

Mr.  Haley. — ^Yes.  It  was  about  two-thirds  full  of  bolts  and  some  of  them  were 
S  bolts. 

Mr.  HoLQATE. — That  is  the  joint  on  the  Montreal  side? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — ^Between  8  and  9? 

Mr.  Haley.— Yes,  sir. 

Mr.  Holoate. — What  proportion  of  it  was  bolted? 

Mr.  Haley.— About  two-thirds. 

Mr.  Holoate. — ^Was  it  riveted  at  all? 

Mr.  Haley. — No,  sir. 

Mr.  Holoate. — ^What  proportion  of  these  bolts  would  be  }  and  what  proportion  g  ? 

Mr.  B[aley. — ^I  could  not  say — a  very  small  proportion,  but  I  noticed  some.  ' 

Mr.  Holoate. — ^How  could  you  tell  a  g  from  a  {  bolt? 

Mr.  Haley. — It  is  very  easy  for  me;  I  have  been  in  the  business  nine  years. 

Mr.  Holoate. — ^After  nine  years  of  experience  you  might  have  an  idea  of  the  pro- 
portion one  to  the  other? 

Mr.  Haley. — ^If  I  had  poticed  it  closely  enough.  I  could  just  see  the  bolts  there 
and  I  noticed  that. 

Mr.  Holoate. — ^I  suppose  that  to  some  extent  §  bolts  were  necessary  on  that  work  ? 

Mr.  Haley. — ^I  expect  they  were  when  you  could  not  get  holes  for  big  bolts. 

Mr.  Holoate. — Could  you  say  that  there  were  more  §  bolts  there  than  were  neces- 
sary at  that  point? 

Mr.  Haley. — ^I  am  not  prepared  to  say  that.  It  did  not  look  to  me  as  if  |  bolts 
should  have  been  used  there  at  alL 

Prof.  Galbraith. — ^Was  there  any  side  displacement  at  that  splice  and  the  ends 
of  the  adjoining  chords? 

Mr.  Haley. — ^I  did  not  look  at  that  dosely. 

Prof.  Kerry. — When  you  were  talking  about  that  splice  this  morning,  Mr.  Haley, 
you  said  that  the  web  was  out  of  line  about  g  of  an  inch? 

Mr.  Haley.— Yes,  sir. 

Prof.  Kerry. — Did  they  bring  these  webs  back  into  line  with  a  jack  before  they 
riveted  them? 

Mr.  Haley. — ^I  could  not  swear  to  that. 

Prof.  Kerry. — ^You  do  not  know  whether  they  jacked  them  back  into  line? 

Mr.  Haley. — ^They  evidently  helped  them  some,  because  I  coxild  see  on  August 
28  on  the  splices  the  cover  plate  was  drawn  in  for  rivets  and  there  was  a  bend  in  it 
rifi^t  at  this  splice. 

Prof.  Kerry. — The  cover  plate  was  not  flat? 

Mr.  Haley. — ^No,  showing  that  the  splice  had  never  been  pulled  into  shape.  That 
was  on  the  bottom  and  I  got  down  there  and  inspected  it  closely. 

Prof.  Kerry. — Was  it  like  a  regular  crimp  or  a  long  bend? 

Mr.  Haley. — ^It  was  a  bend  that  was  put  in  there  with  an  8-po\md  mauL 

Prof.  Galbraith. — ^Are  you  speaking  now  of  a  joint  on  the  Quebec  side  of  the 
bridge  or  a  joint  on  the  Montreal  side  of  the  bridge? 

Mr.  E[aley. — A  joint  on  the  Quebec  side  of  the  bridge. 
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Mr.  HoLGATE. — ^Were  there  any  other  points  that  you  wanted  to  draw  our  atten- 
tion to,  Mr.  Haley,  that  you  observed? 

Mr.  Haley. — Not  about  this  steel  work.  I  have  explained  about  all  I  know  about 
it. 

Mr.  Stuart. — ^Before  you  leave  that  would  you  mind  getting  exactly  who  accom- 
panied him  on  the  occasion  of  each  of  these  visits? 

Mir.  HoLGATE. — Who  accompanied  you  on  the  occasion  of  each  of  these  visits  ? 

Mr.  Haley. — On  August  8th  there  was  Mr.  Joe  Ward  and  Mr.  George  Cook. 

Prof.  Galbraith. — Are  they  alive  now  ? 

Mr.  Haley. — ^No  sir,  and  on  August  28th  there  were  Mr.  George  Cook,  Mr,  Tom 
Callahan  and  Mr..  Harry  Briggs. 

Prof.  Galbraith. — ^Are  the  last  two  alive  ? 

Mr.  Haley. — ^All  three  dead. 

Prof.  Kerry. — ^You  noticed  no  other  defect  on  the  bridge  ? 

Mr.  EUley. — No,  sir. 

Prof.  Kerry. — That  is  all  the  defective  work  you  know  of  ? 

Mr.  Haley. — All  the  defective  work  on  the  bridge;   yes,  sir. 

Mr.  HoLGATE. — And  you  paid  no  other  visit  but  these  two  to  these  points  ? 

Mr.  Haley. — No,  sir. 

Prof.  Galbraith. — ^Do  you  identify  this  drawing  as  representing  the  west  or 
Montreal  chord  that  is  referred  to  in  your  previous  evidence  ? 

Mr.  Haley. — ^Yes,  sir.     (Drawing  put  in,  filed  and  marked  Exhibit  No.  27C.) 

Prof.  Kerry. — I  did  not  follow  you  this  morning.  You  said  that  you  made  a 
mark  on  the  chord  on  the  28th  and  you  were  going  to  go  back  to  see  it  on  the  29th. 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — Tell  me  again  how  that  mark  was  made  and  what  the  mark  was. 

Mr.  Haley. — ^I  sighted  the  rivets  right  along  the  chord  and  I  had  Mr.  Cook  go 
down  with  a  piece  of  soapstone  and  mark  the  first  rivet  I  noticed  that  was  out  of 
line  sticking  up  higher  than  the  rest  in  the  row. 

Prof.  Kerry. — What  was  the  row  of  rivets  holding  together  ? 

Mr.  Haley. — ^The  outside  web  on  the  Quebec  side  of  chord  No.  8. 

Prof.  Kerry. — That  is  the  outside  vertical  web  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — One  side  of  the  chord? 

Mr.  Haley. — ^Yes. 

Prof.  Kerry. — Aiid  you  sighted  along  one  of  these? 

Mr.  Haley. — ^Yes,  and 

Prof.  Kerry. — And  he  marked  the  first  one  that  was  out  of  line. 

Mr.  Haley. — Out  of  line. 

Prof.  Kerry.— And  then? 

Mr.  Haley. — He  went  a  little  ways  further  and  marked  another.  He  went  far 
enough  to  get  one  that  was  half  way  out.  One  was  out  haK  way — half  of  the  head 
higher  than  the  rest  of  the  rivets — and  he  made  a  mark  around  this  rivet,  and  we  figured 
on  coming  around  again  on  Thursday  night  to  investigate  after  quitting  time  to  see 
if  any  of  these  rivets  had  been  shoved  any  further  out.  I  was  afraid  of  it  myself. 
That  is  the  reason  I  marked  it. 

Prof.  Kerry. — What  was  shoving  out? 

Mr.  Haley. — ^The  sides  of  chord  No.  8. 

Prof.  Kerry. — They  were  shoving  out  and  the  tops  of  these  rivets  were  along  the 
top  of  the  chord? 

Mt.  Haley. — The  chord  was  bulged.  That  portion  (exhibiting  a  diagram)  repre- 
sents the  whole  depth  of  the  chord  and  this  is  the  row  of  rivets.  As  I  looked  along 
that  I  came  to  the  first  rivet  I  noticed  that  was  out  of  line  and  I  had  him  mark  it. 

Prof.  Kerry. — ^It  is  riveted  on  the  side? 

Mr.  Haley. — Yes,  sir;  and  a  little  way  farther  he  got  a  rivet  that  was  half  way 
up  and  he  marked  it  all  around  the  rivet. 
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Prof.  Kerbt. — ^I  do  not  follow  yet  which  line  of  rivets  that  was. 

Mr.  Haley. — The  second  row  of  rivets;  a  little  below  the  angle. 

Prof.  Ejbrrt. — So  that  it  was  bent  up  or  out  ? 

Mr.  Haley. — ^Bent  out.  Part  of  it  was  straight  and  then  you  would  come  to 
a  bend  and  as  you  looked  along  the  row  you  would  see  this  sticking  out.  I  was  look- 
ing along  horizontally. 

Prof.  Galbraith. — Could  you  see  the  neck  of  the  rivet  under  the  head  ? 

Mr.  Haley. — No,  I  mean  that  this  sheet  (demonstrating  with  sheet*  of  paper) 
was  projected  out  and  that  this  rivet  (indicating)  showed  up  more  than  the  rest. 

Mr.  HoLOATE. — ^You  would  be  standing  on  the  bottom  lateral  ? 

Mr.  Haley. — ^No,  sir,  on  my  knees  on  the  top  of  the  bottom  chord  looking  over 
the  edge. 

Mr.  HoLOATE. — ^When  you  got  this  information  what  use  did  you  make  of  it  ? 

Mr.  Haley. — ^This  information? 

Mr.  HoLOATE. — ^Yes,  about  these  matters? 

Mr.  Haley. — ^Why  I  simply  made  the  remark  that  if  I  noticed  any  more  to-morrow 
night,  I  was  going,  I  was  going  from  the  job. 

Mr.  HoLQATE.-^What  I  meant  is,  did  you  consider  it  important  enough  to  state  it 
to  your  foreman? 

Mr.  Hale. — Oh,  yes,  I  toM  it  to  several  of  them. 

Mr.  HoLQATE. — ^I  mean  your  own  foreman  ? 

Mr.  Halky. — Yes,  I  rode  from  work  in  a  carriage  with  Tom  Aderholdt,  Worley, 
and  Arthur  Meredith. 

Mr.  HoLQATE. — Didn't  you  see  Mr.  Yenser  between  this  time  and  the  time  of  the 
accident? 

Mr.  Haley. — No,  sir,  I  saw  him  down  on  the  deck  under  me  the  next  day  when 
I  was  working  but  I  didn't  see  him  to  talk  to. 

Mr.  HoLGATE. — ^You  did  not  mention  it  to  Mr.  Yenser  ? 

Mr.  Haley. — Oh,  no,  those  people  only  laughed  at  me.  Yenser  was  scared  to 
deadi,  anyhow. 

Prof.  Kerry. — ^Was  that  positive  knowledge  Mr.  Haley  or  just  hearsay? 

Mr.  Haley.— What? 

Prof.  B^ERRY. — ^The  statement  that  you  made  about  Mr.  Yenser? 

Mr.  Haley. — ^It  is  x>ositive,  I  do  not  suppose  he  was  scared  to  death,  it  did  not 
kill  him. 

Prof.  Kerry. — ^What  ground  have  you  for  making  that  statement  ? 

Mr.  Haley. — I  have  these  grounds.  I  slid  down  from  the  traveller  on  a  line  in 
the  morning  to  go  to  the  toilet  which  was  down  on  the  lower  chord  very  close  to  this 
defective  chord  and  I  saw  the  red  stringers,  that  is  the  temporary  floor  stringers  used  to 
get  the  load  out  all  standing  in  front  of  the  office  and  I  notiodd  after  a  while  again 
that  they  went  back  to  the  yard  again  and  I  heard  the  report  that  Mr.  Yenser  would 
not  place  them,  that  his  life  was  in  danger  as  much  as  anybody  else's.  I  did  not  hear 
that  myself,  that  is  second  hand. 

Mr.  Holoate. — ^Who  told  you  that? 

Mr.  Haley. — ^Mr.  Brittain,  over  there. 

Mr.  Holgate. — ^But  you  see  it  would  look  to  me  this  way :  that  whereas  you  might 
place  great  importance  on  these  matters  now,  that  at  that  time  you  might  not  have 
placed  the  same  importance  on  these  things  that  you  observed,  and  the  fact  of  your 
going  out  to  work  and  the  other  men  going  out  to  work  rather  shows  that  you  did 
not  consider  these  things  of  as  great  importance  then  as  you  might  now.  I  thought 
that  would  be  probable,  a  natural  way  of  looking  at  it. 

Mr.  Haley. — Well  it  fooled  ois,  we  did  not  think  it  would  go  so  quick,  that  is  alL 

Mr.  Holoate. — ^Your  own  idea  was  that  you  did  not  think  them  so  serious  as  to 
keep  you  from  working  on  the  bridge? 

Mr.  Haley. — ^I  thought  them  very  serious,  but  I  thought  surely  I  would  have  a 
chance  to  look  at  them  the  next  night.  ^  j 
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Mr.  HoLOATE. — ^You  are  a  man  of  experience  in  bridge  building  I  take  it.  Now 
in  the  methods  used  there  with  regard  to  erection  was  ordinary  care  used  ? 

Mr.  Haley. — ^Yee,  sir. 

Mr.  HoLGATE. — And  the  appliances  that  were  used 

Mr.  Haley. — ^Were  very  good. 

Mr.  HoLOATE. — ^Were  they  very  good? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  HoLGATE. — ^When  you  consider  the  exceptional  character  of  the  work  you 
consider  them  very  good? 

Mr.  Haley. — ^With  one  or  two  exceptions.  One  exception  in  particular  where  they 
landed  the  bottom  chord  section  with  a  channel  that  had  I  think  six  bolts,  and  I  was 
always  afraid  of  that.  Of  course  I  was  not  under  it,  I  was  on  top  of  everything. 
That  is  the  only  thing  that  I  did  not  like. 

Mr.  HoLGATE. — ^Did  you  see  any  of  these  operations? 

Mr.  Haley. — Oh,  yes. 

Mr.  HoLGATE. — And  were  they  carried  out  successfully? 

Mr.  Haley. — Oh,  yes,  there  was  never  anything  happened  from  it. 

Mr.  Holgate. — And  had  you  confidence  in  Mr.  Yenser? 

Mr.  Haley. — ^Well,  while  I  hadn't  known  him  very  long — but  Mr.  Yenser  did  not 
have  much  to  say  there. 

Mr.  Holgate. — Still  I  understand  that  he  was  the  foreman  in  charge  of  that  work  ? 

Mr.  Haley.— Yes,  sir. 

Mr.  Holgate. — I  mean  as  foreman  in  charge  of  the  work,  did  you  think  that  he 
understood  his  work? 

Mr.  Haley. — ^Yes,  he  knew  his  business.  It  was  very  evident  he  did  when  he 
didn't  want  to  move  that  traveller. 

Mr.  Holgate. — ^As  you  understand  it,  was  Mr.  Yenser  in  supreme  charge  of  that 
work? 

Mr.  Haley. — ^Well  he  was  not  in  supreme  charge  of  the  work.  He  had  charge  of 
hiring  men  and  discharging  them,  but  otherwise  he  was  dictated  to  by  three  or  four 
around  there.  His  principal  part  of  the  work  as  I  could  understand  it  was  to  keep 
the  men  busy  and  use  them  to  the  best  advantage,  in  the  best  places,  &c. 

Mr.  Holgate. — ^Who  were  these  then  that  you  say  could  dictate  to  Mr.  Yenser? 

Mr.  Haley. — ^Mr.  Birks,  Mr.  McLure  and  Mr.  Kinloch,  they  all  had  their  say  ; 
60  had  Mr.  Milliken. 

Mr.  Holgate. — ^But  it  all  came  down  then,  did  it  not,  to  this,  that  Mr.  Yenser  did 
the  work? 

Mr.  Haley. — Oh,  yes,  he  was  in  charge  of  the  men.  . 

Mr.  Holgate. — The  actual  carrying  out  of  the  work  that  was  done  was  by  Mr. 
Yenser  ? 

Mr.  Haley. — Issuing  the  orders;    yes,  sir. 

Prof.  Galbraith. — ^In  saying  what  you  have  said  are  you  giving  simply  your 
impression  of  the  official  organization  of  the  work  or  are  you  simply  giving  an  opinion 
that  has  no  reference  to  the  organization  but  simply  to  what  you  saw  and  felt  and 
knew  and  heard? 

Mr.  Haley. — ^I  am  giving  my  opinion  as  a  man  who  has  been  on  the  job  every 
day  and  saw  how  things  went  one  day  with  another. 

Mr.  Holgate. — Should  we  understand  from  what  you  say  that  there  was  conflict 
of  authority? 

Mr.  Haley. — No,  I  do  not  believe  that 

Mr.  Holgate, — Or  was  it  all  in  the  way  of  discussion  between  Yenser  and  Birks 
and  McLure    from  time  to  time? 

Mr.  Haley. — ^Yes,  there  were  discussions  from  time  to  time. 

Mr.  Holgate. — ^Well,  is  that  not  what  you  might  expect  on  a  work  like  that, 
that  they  would  discuss  these  matters  together? 
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Mr.  Haley. — ^Yes,  of  course. 

Mr.  HoLGATE. — ^Well,  then,  there  was  nothing  out  of  the  ordinary  ? 

Mr.  Haley. — ^You  odced  me  if  Mr.  Yenser  was  not  ^n  full  charge?  Yes,  I  simply 
said  that  he  was  after  these  people  had  their  say  so.    Well,  now,  that  is  what  I  mean. 

Mr.  HoLGATE. — ^With  regard  to  these  matters  that  you  noticed  and  which  you 
have  fuUy  described  to  us,  did    you  mention  them  to  Mr.  Kinloch  or  to  Mr.  McLure? 

Mr.  Haley. — About  this  splice? 

Mr.  HoLGATE. — ^Yes,  any  of  this? 

Mr.  Haley. — They  know  more  about  it  than  I  did. 

Mr.  HoLGATE. — Did  you  mention  it  to  them? 

Mr.  Haley. — No,  I  did  not  see  them  from  the  first  time  I  noticed  the  defect  until 
it  was  wrecked,  I  never  saw  them. 

Prof.  Kerry. — Turning  again  to  the  question  of  Mr.  Yenser,  I  did  not  understand 
your  statement  very  clearly,  Mr.  Haley,  and  to  illustrate  it  could  you  tell  us  from 
your  own  observation  any  instances  in  which  Mr.  Yenser  did  anything  against  his 
own  judgment  on  the  advice  of  the  gentlemen  you  have  been  referring  to? 

Mr.  Haley. — ^Well  he  moved  out  this  traveller  against  his  own  judgment  the  last 
time. 

Prof.  Kerry. — Now,  do  you  know  that,  or  is  that  just  hearsay  ? 

Mr.  Haley. — ^I  know  that. 

Prof.  Kerry. — On  what  evidence? 

Mr.  Haley. — Well,  I  heard  him  talking  to  Birks. 

Prof.  Kerry. — ^You  overheard  the  conversation? 

Mr.  Haley. — ^Yes,  sir,  Mr.  Birks  that  is  killed. 

Prof.  Kerry. — Can  you  relate  that  conversation  with  any  distinctness. 

Mr.  Haley. — ^Yes,  sir,  I  can  relate  it  just  as  it  happened. 

Prof.  Kerry. — ^Well,  go  ahead. 

Mr.  Haley. — ^I  heard  him  say:  *Why  in  hell  don't  they  let  me  take  down  this 
traveller?' 

Prof.  Galbratth. — That  was  Mr.  Yenser? 

Mr.  Haley. — This  big  traveller  and  get  that  God  damn  load  off  of  there  before 
they  put  up  more  steel  on  the  end  of  it. 

Prof.  Galbraith. — He  said  this  to  Mr.  Birks? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — ^Did  others  besides  you  hear  him? 

Mr.  Haley. — Well,  Mr.  Cook  must  have  heard,  we  were  right  together,  we  were 
on  top  of  the  traveller  and  they  were  on  the  top  chord,  only  a  distance  of  about  16  or 
20  feet 

Prof.  Kerry. — Was  that  the  whole  of  the  conversation? 

Mr.  Haley. — That  is  about  all  I  heard,  they  were  talking  away,  the  wind  was 
blowing  quite  hard. 

Mr.  Kerry.— You  did  not  hear  Mr.  Birks'  reply? 

Mr.  Haley. — Mr.  Birks  replied,  but  I  did  not  hear  what  he  said. 

Mr.  Holgate. — Whom  do  you  suppose  Mr.  Yenser  referred  to  by  'they?' 

Mr.  Haley. — Well,  I  expect  he  referred  to  the  Phoenix  Bridge  Company  and  the 
Quebec  Bridge  Company,  his  overseers,  whoever  they  might  be. 

Prof.  Galbraith. — ^Which  traveiller  are  you  si)eaking  of? 

Mr.  Haley. — The  big  traveller,  the  600  ton  traveller. 

Prof.  Galbraith. — When  did!  liiey  begin  taking  down  the  big  traveller? 

Mr.  Haley. — ^Well,  I  could  not  give  you  the  exact  date,  but  I  should  think  it  was 
a  month  ago,  anyhow. 

Prof.  Galbraith. — And  was  the  progress  apparently  unnecessarily  slow  ? 

Mr.  Haley. — ^Well,  it  was  very  slow,  but  they  had  a  small  force  of  men  and  bad 
weather  ;  they  were  very  short  of  men. 

Prof.  Galbraith. — Was  there  any  reason  for  that  that  you  know  of? 

Mr.  Haley. — Xes,  indeed,  there  is  lots  of  reasons  for  that.  ( 
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Prof.  Galbraith. — ^Would  you  kindly  describe  what  you  thought  were  the  reasons? 

Mr.  Haley. — The  principal  reason  for  being  short  of  men  was  that  when  they  would 
go  to  the  United  States  and  ship  men  up  heie»  if  the  men  got  dissatisfied  wiUi  their 
job  and  quit,  they  would  dedi;Fct  the  transportation  out  of  their  wages,  which  the  men 
regarded  as  a  plain  public  steal,  and,  of  course,  when  they  went  back  to  the  United 
States — they  had  to  stand  for  it  here,  or  else  fight  out  all  the  money  they  had  in  law 
— and  when  they  went  back  to  the  States  the  consequence  was  they  told  their  brothers. 
That  is  why  they  were  short  of  men. 

Prof.  Galbraith. — ^When  was  that  first  apparent  on  the  work  that  they  were  short 
of  men  ? 

Mr.  Haley. — ^AU  this  summer. 

Prof.  Galbraith. — ^Were  there  any  strikes  on  the  work  ? 

Mr.  E[aley. — There  was  one. 

Prof.  Galbrafth. — At  what  time  ? 

Mr.  Haley. — August  the  8th. 

Prof.  Galbraith. — How  long  did  it  last  ? 

Mr.  Haley. — Three  days. 

Prof.  Galbraith. — ^Did  all  the  men  go  back  who  were  on  strike  ? 

Mr.  Haley. — ^No,  sir,  some  of  them  had  the  good  sense  to  go  away  and  save  their 
lives. 

Prof.  Galbraith. — ^Did  any  go  back  f 

Mr.  Haley. — Oh,  yes,  quite  a  number  went  back. 

Prof.  Kerry. — ^What  was  the  cause  of  the  strike  ? 

Mr.  Haley. — ^This  same  argument  I  have  been  telling  you  about  deducting  this 
fare,  and  they  had  a  signed  up  agreement  to  pay  the  men  at  the  rate  of  50  cents  per 
hour  for  every  hour  worked,  signed  by  Mr.  MiUiken,  the  superintendent. 

Prof.  Kerry. — The  question  of  the  safety  of  the  structure  did  not  come  up  in  any 
connection  there? 

Mr.  Haley. — ^No. 

Prof.  EIerry. — ^Now,  what  time  in  the  morning  did  you  hear  that  conversation 
between  Mr.  Tenser  and  Mr.  Birks  ? 

Mr.  Haley. — ^When  they  were  moving  out  the  traveller. 

Prof.  Kerry. — That  was  Wednesday  morning  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  E^ERRY. — ^About  what  hour  ? 

Mr.  Haley. — I  guess  about  nine  o'clock. 

Prof.  Kerry. — It  would  be  the  28th  of  August  about  9  in  the  morning  ? 

Mr.  HALEY.—Yes. 

Prof.  Galbraith. — ^You  say  when  moving  out  the  traveller  ;  I  understood  from 
the  previous  evidence  that  they  were  taking  down  the  traveller  ? 

Mr.  Haley. — There  are  two  travellers. 

Prof.  Galbraith. — ^You  are  now  speaking  of  the  small  traveller? 

Mr.  Haley. — Yeo. 

Prof.  Galbraith. — ^Moving  forward  to  the  next  span  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbraith. — ^And  did  you  ever  discuss  with  Mr.  Birks  the  defects  in  the 
structure,  Mr.  Haley  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — ^What  time  was  this  ? 

Mr.  Haley. — Just  about  16  minutes  before  Mr.  Yenser  came  along. 

Prof.  Kerry. — That  is  on  the  Wednesday  morning  ? 

Mr.  Haley. — ^Yes. 

Prof.  Kerry. — Could  you  relate  what  occurred  ? 

Mr.  Haley. — ^He  was  talking  to  another  man,  Mr.  Durand,  a  man  who  is  dead 
now.  He  says,  it  is  all  foolishness  those  fellows  talking  that  way,  if  Haley  hadn't 
gone  down  to  look  at  that  nobody  would  be  a  bit  alarmed.  ,i^->  j 
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Prof.  Kerbt. — ^Who  said  this,  Biriss  ? 

Mr.  Haley. — ^We  were  sitting  above  his  head  and  heard  it  and  listened  to  what  he 
said,  and  I  said,  it  ia  perfectly  safe,  isn't  it  Biiks?  and  he  looked  up  and  smiled  and 
answered,  why,  certainly  it  is  ;  you  fellows  are  getting  alarmed  prematurely  ;  there 
ia  nothing  to  cause  any  alarm.  We  told  him  we  did  not  think  so;  we  did  not  agree 
with  him. 

Prof.  Kerry. — That  was  the  end  of  the  discussion  f 

Mr.  HoLGATE. — ^In  the  conversation  that  you  overheard  between  Mr.  Yenser  and 
Mr.  Birks,  you  could  not  say  just  now  who  you  think  Mr.  Yenser  referred  to  by  using 
the  word  *  they  ?'  What  I  want  to  get  at  is  who  were  Mr.  Yenser's  overseers,  who 
would  give  him  orders  ? 

Mr.  Haley. — ^Well,  in  this  case  Mr.  Milliken  was  not  here  and  Mr.  Hoare  had 
been  on  the  job  and  I  think  they  were  orders  from  him.  Of  course  I  do  not  know 
who  gave  him  his  orders. 

Prof.  Galbbaith.— When  had  Mr.  Hoare  been  on  the  job  I 

Mr.  Haley.^ — ^Mr.  Hoare  had  been  on  the  job  I  understood,  he  was  on  the  job  on 
Tuesday.  I  never  saw  him  on  the  job,  but  there  was  a  great  deal  of  talk  among  the 
men. 

Prof.  Kerry.— Talk  to  what  effect,  Mr.  Haley  ? 

Mr.  Haley. — About  the  bridge  being  unsafe  and  the  fact  that  they  sent  those 
stringers  bads  to  the  yard  made  a  good  deal  of  talk.  Mr.  Yenser  refused  to  put  them 
in  place,  saying  his  life  was  in  danger  as  well  as  others. 

Prof.  Kerry. — ^Did  you  hear  him  say  that  t 

Mr.  'Haley.— No. 

Prof.  Kerry^ — ^Did  you  ever  hear  him  say  anything  of  that  nature  ? 

Mr.  Haley.— No. 

Mr.  HoLQATS. — The  whole  object  of  this  inquiry  is  to  get  as  much  real  informa- 
tion as  we  can  get. 

Mr.  Haley. — ^All  I  have  told  you  is  true  and  I  have  not  told  anything  I  do  not 
know. 

Mr.  HoLGATE. — Quite  so.  Is  there  anything  else  that  you  know  in  connection 
with  the  matter  ? 

Mr.  Haley. — ^No,  I  pannot  say  there  is  anything  else  I  can  tell  you. 

Prof.  Kerry. — ^We  want  to  get  at  information  little  or  big,  Mr.  Haley,  we  want 
to  get  everything  that  was  observed  about  the  bridge.  It  might  be  that  some  things 
would  be  observed  that  would  not  be  considered  to  have  any  bearing  on  the  question, 
and  yet  on  investigation  may  prove  to  have  had  something  to  do  with  it. 

Mr.  Haley. — I  could  not  give  any  light  on  anything  like  that,  because  I  did  not 
notice  any. 

Mr.  HoLGATE. — ^From  your  intercourse  with  the  various  men  on  the  work,  whom 
do  you  know  who  can  give  us  any  information  outside  of  the  names  that  yjou  have 
mentioned  ? 

Mr.  Haley. — ^I  know  Mr.  Splicer  can.  I  see  you  have  J.  J.  Nance.  Those  who 
knew  the  most  about  it  are  killed.  Mr.  Britton  and  Mr.  McCumber  there — that  is 
about  all  I  recollect  just  now. 

Mr.  HoLGATE. — Are  you  aware  of  any  discussions  having  taken  place  with  regard 
to  the  delay  in  moving  forward  the  little  traveller?  Were  you  present  at  this  con- 
versation ? 

Mr.  Haley. — ^No,  I  have  already  stated  all  the  conversations  I  have  heard,  but 
as  to  being  aware,  I  was  well  aware  it  was  a  well  known  fact  among  the  men. 

Mr.  HoLQATE. — ^You  have  the  same  general  knowledge  as  the  other  men  in  connec- 
tion with  that  matter. 

Mr.  Haley. — I  had  a  little  more  knowledge  than  some  of  them,  that  is,  not  the 
discussions,  but  I  had  a  little  more  knowledge  of  what  the  discussions  were  about  on 
account  of  inspecting  this  the  night  before;  some  had  not  gone  to  that  trouble. 
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Mr.  HoLOATE. — What  discussions  ? 

Mr.  Haley. — Just  what  I  stated  about  Mr.  Birks  and  Mr.  Yenser.  My  position 
was  up  there,  I  wasn't  around  the  part  where  the  discussions  were,  the  office. 

Mr.  HoLGATE. — ^Is  that  the  only  discussion  you  know  of  ? 

Mr.  Haley. — ^Yes,  sir,  presently. 

Mr.  HoLGATE. — ^You  do  not  know  of  any  other  discussions  ? 

Mr.  Haley. — ^I  did  not  hear  any.  The  discussions  we  had  going  home  in  the 
carriage  with  these  other  foremen  and  that  I  suppose  does  not  count  ;  that  is  not 
on  the  subject. 

Witness  discharged. 

DOMINKiUE  MCCUMBER  SWOm. 

Prof.  Kerry. — What  was  your  job  on  the  bridge  ? 

Mr.  McCuMBER. — Erecting. 

Prof.  Kerry. — ^Were  you  working  the  day  of  the  accident  ? 

Mr.  McCuMBER. — Yes,  sir. 

Prof.  Kerry.— What  part  ? 

Mr.  McCuMBER. — ^I  worked  till  two  o'clock  in  the  afternoon. 

Prof.  Kerry. — ^You  quit  at  two  o'clock  ? 

Mr.  McCumber. — ^Yes. 

Prof.  KJBRRY. — ^You  did  not  see  the  accident  ? 

Mr.  McCumber. — ^No. 

Prof.  Kerry. — ^Had  you  been  over  the  bridge  pretty  much  ? 

Mr.  McCumber. — Yes,  every  day  I  worked  I  was  over  there. 

Prof.  Kerry. — ^Did  you  see  any  parts  of  it  that  were  in  bad  shape? 

Mr.  McCumber. — Yes,  one  part. 

Prof.  Kerry.— Which  was  that  ? 

Mr.  McCumber. — That  is  the  sixth  joint  from  the  pier. 

Prof.  Kerry. — That  is  on  the  overhang  ? 

Mr.  McCumber. — ^That  is  on  the  anchor  arm,  yes. 

Prof.  Kerry. — The  sixth  joint  from  which  pier? 

Mr,  McCumber. — ^From  the  main  pier. 

Prof.  Kerry. — From  the  main  pier  ? 

Mr.  McCumber. — ^Yes. 

Prof.  Kerry. — ^What  was  the  trouble  with  it  ? 

Mr.  McCumber. — Well,  of  course,  I  did  not  know  but  those  fellows  that  worked 
there  told  me  that  the  joint  was  giving  out,  that  is,  a  fellow  by  the  name  of  Joe  Mit- 
chell, an  Indian,  who  is  dead,  he  is  the  one  who  told  me.  I  looked  around  where  the 
joint  was  and  I  could  not  see  it.  I  did  not  pay  much  attention  to  it  until  they  sent 
me  down  there  to  work  reaming  out  some  holes  in  the  side  webs. 

Prof.  Kerry. — That  was  which  day  ? 

Mr.  McCumber. — Tuesday,  Tuesday  morning. 

Prof.  Kerry. — To  ream  out  some  holes  ? 

Mr.  McCumber. — Inside  holes,  inside  the  web  ;  yes. 

Prof.  Kerry. — ^Was  that  on  the  part  that  ran  out  over  the  water  or  the  part  run- 
ning back  on  to  the  shore  ? 

Mr.  McCumber. — Over  the  water. 

Prof.  Kerry. — The  part  running  back  over  the  water,  the  sixth  joint  on  the  pier  ? 

Mr.  McCumber. — ^Yes,  on  the  down  stream  side. 

Prof.  Kerry. — On  the  Quebec  side  ;  you  were  reaming  out  some  holes  in  the 
inside  web  ? 

Mr.  McCumber. — Yes,  in  the  bottom  chord. 

Prof.  Galbraith. — That  is  on  the  cantilever  arm,  the  sixth  point  joint  out-? 

Mr.  McCumber. — ^Yes.  sir. 
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Prof.  Galbraith. — ^Watch  me  count  on  the  chart,  centre  post,  1,  2,  3,  4,  6,  6  ;  is 
that  the  place  ? 

Mr.  McCuMBER. — That  is  the  place. 

Prof.  Galbraith. — ^Which  side  of  the  pin  is  the  joint  there? 

Mr.  McCuMBER. — On  the  north  side,  on  the  river  side,  towards  the  traveller. 

Prof.  Kerry. — ^You  were  right  by  the  floor  beam,  by  the  closet  ? 

Mr.  MoCuMBER. — ^Right  by  the  floor  beam,  yes. 

Prof.  Kerry. — What  did  you  see  that  was  wrong  ? 

Mr.  McCuHBER. — ^Well,  the  jacks  was  in  there,  they  had  some  jacks  in  there,  and 
I  asked  Tommy,  Tommy  was  with  me,  I  asked  him  what  the  jacks  was  irn  for  ;  he 
said  the  inside  webs  was  turning. 

Prof.  Kerry. — And  the  jacks  were  put  in  to 

Mr.  MgCumber. — The  jacks  was  in  there,  I  do  not  know  what  they  were  put  in 
for,  but  that  is  what  he  told  me. 

Prof.  Kerry. — ^Put  in  there  to  push  them  back  straight  in  ? 

Mr.  MoCuhber. — ^Yes. 

Prof.  Kerry. — ^Is  that  all  you  saw  there  t 

Mr.  McCuMBER. — ^Yes,  and  the  holes  was  supposed  to  be  all  inch  holes  and  there 
was  some  }  bolts  and  ]  to  f  in  that  joint.  The  reason  the  riveters  gave  is  that  they 
said  they  had  bad  hose. 

Prof.  Kerry. — ^Was  the  joint  bulged  ;  were  all  the  bolts  in  ? 

Mr.  McCuMBER. — ^All  the  bolts  were  in,  yes,  except  small  bolts,  g  bolts. 

Prof.  Kerry. — ^What  made  you  quit  at  2  o'clock  ? 

Mr.  McCuMBER. — ^Well,  I  had  a  few  words  with  the  foreman  and  I  quit. 

Prof.  £[erry. — ^You  did  not  see  any  other  bad  points  in  the  bridge  ? 

Mr.  MoCuMBER. — ^No,  that  is  all  I  did  see. 

Prof.  Kerry. — ^You  did  not  see  these  other  points  that  the  men  were  talking  about  ? 

Mr.  McOuHBER. — No,  I  heard  of  them,  but  that  is  all.  I  paid  no  attention  to  look 
at  that. 

Prof.  Galbraith. — Were  all  the  splice  plates  in  position  ?  I  mean,  were  they  all 
in  i>osition  in  the  place  where  they  ought  to  be,  the  side  plates,  the  splice  plates,  you 
understand,  were  they  all  in  the  joint? 

Mr.  McCuMBER. — ^Yes. 

Prof.  Galbraith. — ^Every  one  of  them  f 

Mr.  McCuMBER. — All  except  the  bottom  plate. 

Prof.  Galbrafth. — ^Where  was  the  bottom  plate  lying  ? 

Mr.  McCuMBER. — On  the  scaffold. 

Prof.  Galbraith. — How  many  plates  were  there,  do  you  know,  that  were  on? 

Mr.  McCuMBER. — I  do  not  know  ;  there  was  just  that  joint. 

Prof.  Galbraith. — I  mean  how  many  were  there  at  that  joint  that  were  placed, 
that  were  ready  to  be  bolted  or  riveted? 

Mr.  McCuMBER. — ^How  many  ? 

Prof.  Galbraith. — ^Yes,  how  many  plates? 

Mr.  McCuMBER. — There  was  not  any  ready  until  we  got  the  holes  reamed. 

Prof.  Galbraith. — No,  I  do  not  mean  that.  I  mean  that  were  up  there,  put  in 
position  on  the  chord  ;  how  many  were  on  the  chord,  attached  to  it  ?  You  say  one 
was  off  ? 

Mr.  McCuMBER. — ^Yes,  the  bottom  plate  was  off. 

Prof.  Galbraith. — ^How  many  were  on? 

Mr.  McCuMBER. — ^There  was  not  any  on  the  bottom  side. 

Prof.  Galbraith. — ^No,  but  how  many  plates  were  on? 

Mr.  McCuMBER. — On  the  side? 

Prof.  Galbraith. — On  the  side  plates,  yes? 

Mr.  McCuMBER. — ^Well  there  is  on  the  outside  and  the  inside  too,  on  the  outside 
the  pillar  and  plate  and  on  the  inside  there  is  the  pillar  and  plate. 
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Prof.  Galbraith. — On  the  outside  there  is  a  pillar  and  plate? 

Mr.  McCuMBER. — ^Yes. 

Prof.  Oalbratth. — There  were  two  plates  and  two  pillars. 

Mr.  McCuHBER. — ^Yes. 

Prof.  Galbraith. — ^That  is  two  plates? 

Mr.  McCumber.— Yes. 

Prof.  Galbraith. — Then,  how  ahout  the  inside  pillars? 

Mr.  McOuHBER. — They  were  all  on. 

Prof.  Galbraith. — ^And  the  top  cover  plate  was  on? 

Mr.  MoOuMBER. — Oh  yes,  that  was  on. 

Prof.  Galbraith. — So  that  there  was  one  off,  lying  on  the  scaffold? 

Mr.  MoCuMBER. — ^Yes. 

Prof.  Galbraith. — The  bottom  cover  plate? 

Mr.  McCumber.— Yes. 

Prof.  Galbraith. — ^Were  there  any  rivets  at  all  in  those  that  were  on? 

Mr.  McCumber. — ^Yes,  the  rest  was  all  riveted  except  the  joint,  the  inside  and 
the  outside  and  this  bottom  plate. 

Prof.  Galbraith. — The  spliced  plates  were  not  riveted? 

Mr.  McCumber. — ^No,  sir. 

Prof.  Galbraith. — ^Was  the  top  cover  plate  riveted? 

Mr.  McCumber. — ^No,  sir. 

Prof.  Galbraith. — ^How  was  it  held? 

Mr.  McCumber. — The  centre  two  rows  were  not  riveted  but  the  outside  was. 

Prof.  Galbraith. — ^The  two  centre  ribs  were  not  riveted. 

Mr.  McCumber. — That  is  it. 

Prof.  Galbraith. — ^But  the  outside  ribs,  the  spliced  plates  were  riveted? 

Mr.  McCumber. — There  are  four  holes  in  each  plate;  tne  outside  were  riveted, 
but  these  two  centre  rows  were  not. 

Prof.  Kerry. — ^Is  there  anything  else  you  can  think  of  that  will  help  us  to  find  out 
where  the  trouble  was? 

Mr.  McCumber. — "No,  that  is  all  I  know. 

Witness  discharged. 

Ed.  Britton,  sworn. 

Mr.  HoLOATE. — Are  you  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Brttton.— Yes,  electrician? 

Mr.  HoLGATE. — ^You  are  an  electrician? 

Mr.  Britton.— Yes,  sir. 

Mr.  HoLGATE. — Where  are  you  employed? 

Mr.  Britton. — ^All  over  the  bridge,  in  all  parts  of  the  storage  yards,  and  both 
sides  of  the  river,  and  all  around  the  Phoenix  work  at  all. 

Mr.  HoLOATE. — On  the  29th  of  August  were  you  working? 

Mr.  Britton.— No,  sir,  I  had  left  the  29th  of  August  for  Belair  sub-station,  the 
storage  yard,  that  morning. 

Ikfr.  HoLGATE. — Then  you  were  not  near  the  bridge  at  the  time  of  the  accident? 

Mr.  Britton. — ^No,  sir,  I  was  not  there. 

Mr.  HoLGATE. — ^What  information  by  way  of  particulars  connected  with  the 
structure  have  you  got? 

Mr.  Britton. — ^The  structure  itself  I  have  none,  only  from  hearsay.  I  heard  them 
talking  and  I  mentioned  to  the  boys  on  Wednesday  morning  they  were  going  to 
move  out  the  traveller.  I  told  some  of  the  boys  about  it,  and  they  called  me  and  I 
told  of  this  private  talk  I  heard. 

Mr.  HoLGATE. — ^What  private  talk? 

Mr.  Britton. — ^I  heard  them  talking  in  the  office,  Yenser  and  Bi^  and  McLure, 
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and  that  is  the  first  time  I  heard  of  it,  Tuesday  morning  the  27th,  Yenser  came  out 
and  told  me  they  would  not  move  the  traveller;  I  am  always  there  at  the  time  they 
move  the  traveller,  right  behind  the  traveller,  and  when  they  told  me  they  would  not 
move  I  left  the  office.  I  heard  them  talking  about  the  bottom  chords  being  bad,  and 
T'enser  said  he  did  not  care  to  do  it  because  his  life  was  in  danger. 

Mr.  HoLQATE. — ^What  did  he  say  about  the  bottom  chord? 

Mr.  BwTTON. — ^He  said  there  seemed  to  be  a  buckle,  a  start  to  buckle,  or  something 
like  that. 

Mr.  HoLQATE. — You  may  have  a  general  idea  in  your  mind  about  what  took  place 
but  I  want  to  know  what  you  heard? 

Mr.  Brtfton. — I  heard  him  say  about  this  chord. 

Mr.  HoLQATB. — ^What  chord? 

Mr.  Britton. — ^The  second  and  third  chord,  I  think  over  the  pier,  on  the  down 
stream  side,  the  Quebec  side,  the  second  and  third  chords  from  the  pier. 

Mr.  HoLGATE. — ^You  overheard  a  conversation  bearing  on  this?  You  say  that 
Hr.  McLure  was  there  at  the  time? 

Mr.  Britton.— Yes. 

Mr.  HoLQATE. — ^Mr.  McLure  would  be  able  to  tell  us  what  actually  took  place? 

Mr.  Britton. — ^Yes,  sir. 

Mr.  HoLQATE. — ^If  you  can  give  us  the  definite  points  that  this  conversation 
referred  to  it  would  be  usef uL 

Mr.  Britton. — ^I  can  show  you,  of  course,  what  chords  I  heard  them  referring  to. 

Mr.  Holqate. — ^How  did  they  refer  to  them? 

Mr.  Britton. — The  second  and  third  chord  on  the  Quebec  side  over  the  pier  on 
the  cantilever  arm. 

Mr.  HoLGATB. — That  is  on  the  cantilever  arm? 

Mr.  Britton. — ^Yes,  of  course  I  did  not  look  at  it,  or  anything  like  that,  I  only 
heard  what  they  said. 

Mr.  Holqate. — ^Did  you  hear  the  whole  conversation? 

Mr.  Britton. — ^Not  all  of  it.    I  went  out  after  I  heard  a  certain  amount  of  it. 

Mr.  Holoate. — ^You  did  not  hear  the  conclusion  of  it? 

Mr.  Britton. — I  heard  Mr.  Birks  refer  to  Yenser  about  a  chord  being  bent  in 
the  yard. 

Prof.  Galbratth. — Bent? 

Mr.  BRnroN. — ^Bent  while  in  the  storage  yard. 

Prof.  Galbratth. — Lying  bent  in  the  storage  yard  that  day? 

Mr.  Brttton. — The  way  I  understood  it,  yes,  sir. 

Prof.  Galbraith. — ^He  was  not  saying  that  one  of  the  chords  which  hftd  been 
placed  in  the  bridge  had  been  bent  in  the  yard? 

Mr.  Brttton. — He  said  there  was  one  chord  had  been  bent,  probably  it  was  that 
one. 

Prof.  Galbratth. — ^Is  that  what  he  said,  then  you  misunderstood  my  previous 
question. 

Mr.  Brttton. — That  is  what  he  said;  he  said  it  might  have  been  this  one  they  had 
in  the  storage  yard  that  was  bent.  Then  they  went  on  to  talk  about  it,  and  he  told 
them  he  would  go  up  on  the  chord,  and  if  it  did  not  look  straight 

Mr.  Holqate — ^Are  you  recollecting  this  conversation  as  it  took  place? 

Mr.  Britton. — As  it  took  place. 

Mr.  Holqate. — What  was  the  upshot  of  this  conversation  ? 

Mr.  Brttton. — I  cannot  say  what  started  it. 

•Mr.  Holqate. — ^What  was  the  end  of  it? 

Mr.  Brttton.— Well,  the  last  that  I  heard  of  it  was  that  they  weife  trying  to  tell 
Yenser  that  the  chord  might  have  been  bent  some  before  it  was  put  in  place.  Yenser 
could  not  think  that  that  would  be  possible  because  he  said  he  had  went  over  these 
diords  different  times.  They  went  on  talking  and  he  said  he  did  not  oare^out  moving 
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out  the  traveller  again  until  they  fully  investigated.  They  kept  on  talking  and  I  went 
outside.  The  next  morning  he  told  me  they  were  not  going  to  move  the  traveller, 
Wednesday  morning.  I  went  out  on  the  traveller  and  told  Cook  and  a  couple  of  men 
asking  them  ahout  it,  if  they  heard  it.  I  hogan  to  think  it  qiiite  serious  myself,  after 
hearing  them  talk  it  over.  I  told  these  gentlemen  and  they  seemed  to  go  down  that 
night  and  look  at  the  chord  I  was  alluding  to. 

Mr.  HoLGATE. — This  was  what  night? 

Mr.  Brttton. — ^Wednesday  night,  it  was  Tuesday  morning  I  heard  the  conversa- 
tion. 

Mr.  HoLGATE. — ^Were  you  with  them? 

Mr.  Britton. — ^No,  sir,  I  did  not  go  to  see  it  at  all. 

Mr.  HoLGATE. — ^How  do  you  know  they  went  down  there? 

Mr.  Brttton. — I  just  say  they  told  me  so — ^Mr.  Haley — ^I  could  not  say  they  went 
down  for  sure,  only  he  told  me.  They  told  me  they  were  going  to  go  and  lo<^  at  it 
that  day. 

Mr.  HoLQATE. — Of  your  own  knowledge,  have  you  information  of  or  any  knowl- 
edge of  anything  out  of  order? 

Mr.  Britton. — ^No,  only  what  I  heard  them  say. 

Mr.  HoLGATE. — ^And  that  arose  first  of  all  at  this  conversation  you  heard? 

Mr.  BRrrroN. — Tuesday  morning. 

Mr.  HoLGATE. — And  you  heard  nothing  before  that? 

Mr.  Britton. — ^Nothing  before  that  whatever. 

Witness  discharged. 


Theodore  Lachapelle  sworn. 

Mr.  HoLGATE. — ^Are  you  in  the  employ  of  the  Phoenix  Bridge  Company? 

Mr.  Lachapelle. — ^Yes. 

Mr.  HoLGATE. — In  what  capacity,  what  do  you  do? 

Mr.  Lachapelle. — I  am  a  bridge  worker,  I  do  everything. 

Mr.  Holgate. — ^Wliat  are  you,  an  erector? 

Mr.  Lachapelle.—Ycs,  an  erector. 

Mr.  Holgate. — How  long  have  you  been  there  on  this  Quebec  bridge? 

Mr.  Lachapelle. — ^Well,  that  is  this  summer  I  have  been  there  for  six  or  seven 
weeks;  I  worked  there  before. 

Mr.  Holgate. — ^Were  you  working  on  the  29th  day  of  August? 

M^.  Lachapelle. — The  29th  day  of  August? 

Mr.  Holgate. — The  day  the  accident  happened  to  the  bridge? 

Mr.  Lachapelle. — ^No,  I  worked  there  until  ^ine  o'clock  in  the  morning  and  then 
came  over  here  to  Quebec 

Mr.  Holgate. — ^Why  did  you  leave? 

Mr  .Lachapelle. — ^Well,  I  left  on  account  of  wind  and  I  did  not  feel  like  workingr 
that  day  and  I  left. 

Mr.  Holgate. — ^Was  it  on  account  of  wind  or 

Mr.  Lachapelle. — ^I  did  not  feel  like  working  so  I  thought  I  would  come  over  here. 

Mr.  Holgate. — So  it  was  not  on  account  of  wind  ? 

Mr.  Lachapelle. — Oh,  yes,  I  was  working  on  the  top  traveller. 

Mr.  Holgate. — How  fast  was  the  wind  going  that  day? 

Mr.  Lachapelle. — I  did  not  run  against  it  and  see  how  fast  it  was  going. 

Mr.  Holgate. — ^Was  it  faster  than  other  days? 

Mr.  Lachapelle. — No,  but  a  man  feels  like  work  one  day  and  he  does  not  another 
day. 

Mr.  Holgate. — Then  you  did  not  see  the  accident? 

Mr.  Lachapelle. — ^No,  I  was  not  there  when  the  accident  happened. 
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Mr.  HoLGATE. — ^Previously  to  the  accident  where  were  you  working  on  the  bridge? 

Mr.  Iaohapblle. — ^Well,  I  was  working  on  the  big  traveller. 

Mr.  HoLGATE. — And  that  was  the  last  job  you  had? 

Mr.  Laohapelle.— Yes,  takinj^down  the  big  traveller. 

Mr.  HoLGATE. — ^Do  you  know  from  your  own  knowledge  of  anything  defective 
or  wrong  existing  in  the  structure? 

Mr.  Laohapelle. — ^No. 

Mr.  HoLGATE. — That  you  considered  so? 

Mr.  Lachapellb. — Not  that  I  know  of.  That  bottom  chord  they  talked  about  but 
I  never  went  over  to  see,  I  never  went  over  and  looked  at  it,  never  anywheres  near  it. 
I  worked  on  the  bottom  chord  on  this  side  between  the  two  piers,  but  I  did  not  work 
on  the  bottom  chord  on  the  outside  pier. 

Mr.  HoLGATE. — Which  bottom  chord  did  you  work  on  ? 

Mr.  Laohapelle. — I  worked  on  both  of  them,  in  the  inside  pier,  between  the  two 
piers.  Nothing  I  see  was  wrong  and  I  worked  around  the  pier,  around  the  shoe  there 
I  worked  there  for  about  five  or  six  days  or  more. 

Mr.  HoixuTE. — Could  you  say  Hiat  as  far  as  you  saw  the  work  was  properly  done  ? 

Mr.  Laohapelle. — Yes,  as  far  as  I  could  see,  but  of  course  you  could  not  do  it 
all  in  one  day.  If  a  little  work  was  bad  and  you  had  some  of  them  raising  the  iron 
and  some  others  finishing  up  back  of  it  fitting  up  and  riveting  and  aU  that,  the  work 
was  all  right  as  far  as  I  could  find  out,  the  part  I  seen. 

Mr.  HoLGATE. — And  you  traversed  that  bridge  back  and  forward  to  the  travellers 
several  times  a  day? 

Mr.  Laohapelle. — Oh,  yes,  several  times  a  day. 

Mr.  HoLGATE. — ^And  of  your  own  knowledge  do  I  understand  that  you  do  not  know 
of  anything  that  was  wrong? 

Mr.  Laohapelle. — No. 

Mr.  HoLGATE. — Have  you  worked  about  the  shoe? 

Mr.  Laohapelle. — ^Yes. 

Mr.  HoLGATE. — ^What  work  were  you  doing  there? 

Mr.  Laohapelle. — ^Well,  I  was  reaming  out  holes  and  putting  in  bolts. 

Mr.  Holqate. — How  long  were  you  there? 

Mr.  Laohapelle. — Straightening  up  angles,  where  we  had  the  chain  around  to 
raise  up  the  iron  and  a  fiange  would  bend  or  anything,  we  would  straighten  that  up  to 
look  better,  that  is  all. 

Mr.  HoLGATE. — ^How  long  were  you  there? 

Mr.  Laohapelle. — About,  three  or  four  days  in  that  place. 

Mr.  HoLGATE. — ^Did  you  observe  anything  wrong  at  that  particular  place? 

Mr.  Laohapelle. — ^Not  that  I  saw. 

Mr.  HoLGATE. — ^No  broken  plates  or  angles  ? 

Mr.  Laohapelle. — ^I  saw  no  broken  plates  or  angles.  I  saw  some  angles  that 
were  bent  but  we  go  to  work  and  straighten  them  and  get  them  back  with  a  couple 
of  maids. 

Mr.  HoLGATE. — ^How  long  have  you  been  a  bridgeman  ? 

Mr.  Laohapelle. — ^For  the  last  five  years. 

Mr.  Holoate. — Constantly  on  bridge  work  ? 

Mr.  Laohapelle. — ^Yes. 

Mr.  Holgate. — If  you  had  been  in  that  vicinity  for  three  or  four  days  is  it  prob- 
able that  you  would  have  seen  if  there  was  anything  wrong  there  from  your  general 
observation  ? 

Mr.  Laohapelle. — ^I  did  not  run  around  the  shoe  on  purpose  to  look  and  see  if 
anything  was  wrong.  I  was  sent  to  a  certain  point  at  that  time  to  clean  up,  cleaning 
out  the  holes  and  putting  bolts  in.  Of  course,  I  walked  around  there  but  I  never 
took  a  special  day  to  go  and  see  if  there  was  anything  wrong.  I  never  saw  anything 
wrong  there. 
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Mr.  HoLGATE. — Have  you  heard  it  stated  that  there  was  a  plate  cracked  there  ? 

Mr.  Laghapelle. — ^I  heard  that  there  was  a  plate  cracked  there  only  after  the 
bridge  was  down.    I  never  heard  it  before. 

Mr.  HoLGATE. — ^Your  opinion  is,  from  your  inspection,  that  probably  someone 
has  made  a  mistake  about  that  f 

Mr.  Laghapelle. — ^I  don't  know. 

Prof.  Kerry. — ^You  saw  that  plate  pretty  often  ? 

Mr.  Laghapelle. — Yes,  I  went  over  this  plate  pretty  often.  I  was  there  when 
we  put  the  shoe  on  two  years  ago  and  I  was  there  last  year  and  this  year  but  I  never 
saw  any  plate  cracked  there.  I  have  been  on  this  job  three  seasons  and  I  never  saw 
a  plate  cradced. 

Mr.  HoLQATE. — Are  you  quite  clear  about  the  plate  I  mean  and  to  which  I 
referred  just  now  f 

Mr.  Laghapelle. — No,  I  am  not, — ^whether  it  was  the  plate  around  the  shoe.  I 
was  around  that  shoe  and  I  saw  no  plate  cracked.  If  there  was  a  plate  cracked  there 
I  never  saw  it.  It  is  probably  another  plate  I  have  seen.^  There  are  a  good  many 
plates  around  there. 

Mr.  Holgate. — Were  any  of  the  plates  shaped  or  crimped  ? 

Mr.  Laghapelle. — No,  there  was  a  plate  there  that  was  cracked  but  it  was  made 
to  be  cracked. 

Witness  discharged. 

Commission  adjourned  until  10  a.m.  to-morrow  (Saturday). 


SIXTH  DAY. 

Quebec,  Saturday,  September  14,  1907. 

The  Commission  resumed  at  10  a.m. 

Mr.  Peter  French,  was  sworn  as  interpreter. 

Desire  Lefebvre,  sworn. 

Mr.  Holgate. — Are  you  employed  by  the  Phoenix  Bridge  Company? 

Mr.  Lefebvre. — ^Yes,  sir. 

Mr.  Holgate. — How  long  have  you  been  with  that  company? 

Mr.  Lefebvre. — About  four  years. 

Mr.  Holgate. — What  portion  of  that  time  were  you  working  on  the  Quebec 
bridge  ? 

Mr.  Lefebvre. — I  worked  there  during  the  whole  foxir  years  every  summer  at 
the  bridge. 

Mr.  Holgate. — ^What  were  your  duties  ? 

Mr.  Lefebvre. — ^I  worked  for  one  summer  on  the  ground  work  with  the  bull  gang, 
and  for  the  last  three  summers  I  have  been  running  the  crane. ' 

Mr.  Holgate. — Where  ? 

Mr.  Lefebvre. — ^In  the  storage  yard. 

Mr.  Holgate. — Did  your  duties  necessitate  in  any  way  your  going  on  the  bridge 
structure  during  its  erection  ? 

Mr.  Lefebvre. — ^No,  sir. 

Mr.  Holgate. — In  connection  with  your  duties  in  the  storage  yard,  what  had  you 
to  do? 

Mr.  Lefebvre. — In  the  storage  yard. I  unloaded  cars  that  came  fropa  the  shop. 
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Mr.  HoLGATB. — ^What  do  you  mean  by  the  shop? 

Mr.  LsFEBVBE. — The  iron  sent  from  the  shops  from  the  Phoenix  Bridge  Company. 
I  do  not  know  where  the  shops  were.  I  mean  the  iron  sent  from  the  shop  of  the 
Phoenix  Bridge  Company.  I  mean  iron  brought  by  train  or  out  of  the  Phoenix  Bridge 
Company's  shops. 

Mr.  HoLQATB. — ^Were  you  foreman  of  the  gang? 

Mr.  I^FEBVRB. — ^No.  ' 

Mr.  HoLQATE. — ^What  was  the  name  of  the  foreman? 

Mr.  Lefsbvrb. — ^I  do  not  know  his  first  name.    His  name  is  Clark. 

Mr.  HoLQATB. — ^In  handling  all  that  material  from  the  cars  after  it  arrived  from 
Phoenixville,  could  you  say  that  it  was  all  carefully  handled? 

Mr.  DsFBBVBE. — ^I  do  not  know  much  about  it,  but  everything  seemed  correct. 

Mr.  HoLQATB. — Have  you  knowledge  of  any  accident  happening  in  the  handling 
of  that  material  in  the  storage  yard? 

Mr.  Lefbbvre. — ^No,  if  any  accident  happened  I  did  not  know  it. 

Mr.  HoLQATB. — ^If  any  accident  of  that  nature  did  happen  who  would  be  likely  to 
know  it? 

Mr.  Lbfebvre. — I  could  not  say.  Mr.  Clark  would  have  information  because  he 
was  the  foreman  there  the  whole  time. 

Mr.  HoLGATE. — ^Have  you  heard  from  others  that  any  accident  of  that  nature 
did  take  place,  like  the  breaking  of  a  piece  out  of  the  tackle? 

Mr.  Lefbbvre.— Yes,  I  did. 

Mr.  HoLQATB. — ^From  whom  did  you  hear  that? 

Mr.  Lbfebvre. — From  Mr.  Roberge. 

Mr.  Stuart. — ^What  is  his  Christian  name? 

Mr.  Lbfebvre. — ^Malcolm. 

Mr.  HoLGATB. — ^Were  you  ever  on  the  bridge  structure? 

Mr.  Lefbbvre. — ^Yes,  sir,  I  was  there  this  spring  on  the  track.  I  was  there  work- 
ing about  four  days  this  spring. 

Mr.  HoLGATE. — ^Whereabouts  on  the  bridge  were  you  working? 

Mr.  Lefbbvre. — On  the  end,  in  the  middle  and  on  the  ground.  I  was  not  every- 
where around  on  top  but  I  was  on  the  track. 

Mr.  HoLGATE. — ^Were  you  below  the  track? 

Mr.  Lefbbvre. — ^No. 

Mr.  HoLGATE. — Were  you  there  more  than  four  days? 

Mr.  Lbfebvre. — I  worked  on  the  beach  the  other  part  of  the  time  outside  of  these 
four  days.  I  worked  for  about  eight  days,  foxir  days  on  top  and  four  days  below  the 
bridge. 

Mr.  HoLGATE. — During  that  time  and  any  other  time  that  you  may  have  been  on 
the  bridge  was  anything  particular  drawn  to  your  attention? 

Mr.  Lbfebvre. — No.  • 

Mr.  HoLGATE. — Then  you  know  nothing  personally  in  regard  to  the  structure? 

Mr.  I^FEBVRE. — I  heard  something. 

Mr.  HoLGATB. — ^Do  you  of  your  own  knowledge. 

Mr.  Lbfebvre. — No. 

Mr.  HoLGATE. — ^Have  you  any  knowledge  and  what  is  the  nature  of  it  in  regard 
to  anything  of  a  defective  nature? 

Mr.  Lefbbvre. — The  only  knowledge  I  have  is  what  I  have  been  told  by  people 
about  it. 

Mr.  HoLGATB. — ^Who  gave  you  that  information? 

Mr.  Lefbbvre. — I  got  it  from  an  Indian  who  is  dead. 

Mr.  HoLGATB. — ^From  anybody  else? 

Mr.  Lbfbbvrb.— No. 

Mr.  HoLQATB. — ^What  was  the  nature  of  the  information  you  got? 

Mr.  Lefbbvre. — ^I  was  told  that  there  was  a  piece  of  iron  that  had  been  forced. 
That  is  the  way  the  Indian  told  me. 
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Mr.  HoLQATE. — What  was  the  Indian's  name? 

Mr.  Lefebvre. — Angus  Blue.  That  is  the  name  he  went  by;  I  am  not  sure  that 
it  is  his  right  name. 

Mr.  HoLGATE. — ^He  is  one  of  those  who  lost  his  life? 

Mir.  Lefebvre. — ^Yes,  sir,  he  got  killed  in  the  accident. 

Mr.  HoLGATE. — ^Was  the  information  given  you  by  him  sufficient  to  enable  you 
to  understand  exactly  what  was  meant? 

Mr.  Lefebvre. — ^Yes. 

Mr.  HoLGATE. — ^Will  you  tell  us  exactly  what  he  told  you? 

Mr.  Lefebvre. — He  told  me  that  there  was  a  large  chord  on  the  Quebec  side  which 
was  strained. 

Prof.  Galbraith. — Does  *  forced'  mean  that  it  was  a  little  out  of  shape? 

Mr.  Lefebvre. — ^The  Indian  did  not  tell  me  exactly  what  he  meant  by  the  word. 

Mr.  HoLGATE. — ^Was  it  on  the  bridge  he  told  you  this  ? 

Mr.  Lefebvre. — ^No. 

Mr.  HoLGATE. — ^Did  he  mention  it  more  than  once? 

Mr.  Lefebvre. — ^No. 

Mr.  HoLGATE. — When  was  it  that  he  told  you  this  ? 

Mr.  Lefebvre. — I  cannot  say  precisely  at  what  date,  but  about  four  weeks  ago. 

Mr.  HoLGATE. — Anybody  else  mention  this  matter  to  you? 

Mr.  Lefebvre. — ^No. 

Mr.  HoLGATE. — Is  that  the  only  thing  that  you  heard  from  any  source  ? 

Mr.  Lefebvre. — ^Yes. 

Mr.  HoLGATE. — ^You  said  that  it  was  a  chord  on  the  Quebec  side.  Was  it  an 
upper  chord  or  a  lower  chord  ? 

Mr.  Lefebvre. — The  lower  chord. 

Mr.  Holgate. — Was  it  in  the  anchor  arm  or  the  cantilever  arm  ? 

Mr.  Lefebvre. — ^He  did  not  tell  me. 

Witness  discharged. 


E.  L.  Edwards  sworn. 

— -  • 

Mr.  Holgate. — ^What  is  your  official  position  ? 

Mr.  Edwards. — Inspector  of  materials  at  mills  and  shops  for  the  Quebec  Bridge 
and  Railway  Company. 

Mr.  Holgate. — Are  your  duties  entirely  connected  with  the  Quebec  Bridge  and 
Railway  Company — confined  to  the  inspection  of  work  and  material  for  the  Quebec 
Bridge  and  Railway  Company  ? 

Mr.  Edwards. — There  was  one  occasion  on  which  I  did  a  little  work  while  there 
was  practically  nothing  being  done  for  the  Quebec  bridge  and  Railway  Company. 

Mr.  Holgate. — ^When  were  you  appointed? 

Mr.  Edwards. — In  May,  1904. 

Mr.  Holgate. — ^By  whom  were  you  appointed  ? 

Mr.  Edwards. — ^By  Theodore  Cooper  with  the  consent  of  Mr.  Hoare. 

Mr.  Holgate. — To  whom  were  you  responsible  ? 

Mr.  Edwards. — To  both  Mr.  Cooper  and  Mr.  Hoare. 

Mr.  Holgate. — From  whom  did  you  receive  instructions  ? 

Mr.  Edwards. — ^From  both. 

Mr.  Holgate. — ^By  whom  were  you  paid  ? 

Mr.  Edwards. — ^By  the  Quebec  Bridge  and  Railway  Company. 

Mr.  Holgate. — ^Have  you  written  instructions  relating  to  your  appointment  and 
defining  your  duties  ? 

Mr.  Edwards. — I  have  written  instructions  in  regard  to  my  appointment,  but 
no  written  instructions  in  regard  to  my  duties  that  I  recollect  now.    They  were  given 
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Mr.  HoLGATE. — ^What  is  your  understandiii^  of  your  instructions? 

Mr.  Edwards. — ^My  instructions  were  from  Mr.  Cooper,  first  that  we  should  use 
anusual  care,  that  this  was  a  bridge  of  great  magnitude  and  that  we  should  do  every- 
taing  in  our  i)ower  to  get  the  very  best  materials  and  workmanship,  and  the  under- 
standing was  that  if  my  services  were  not  satisfactory  they  would  be  dispensed  with. 

Mr.  HoLOATE. — Did  Mr.  Cooper  or  Mr.  Hoare  furnish  you  with  a  specification 
of  the  material  and  the  workman^ip  required  ? 

Mr.  Edwabds. — ^No,  sir. 

Mr.  HoLQATB. — Then,  what  was  the  standard  that  you  adopted  in  your  inspection 
of  the  material  and  the  workmanship  f 

Mr.  Edwards. — The  Quebec  Bridge  Company's  specifications,  Mr.  Theodore 
Cooper's  specinoations  of  1904,  and  also  we  made  certain  special  tests  outside  of  these 
that  were  not  covered  by  any  of  these  specifications. 

Mr.  HoLGATE. — Who  furnished  you  with  these  specifications  ? 

Mr.  Edwards. — I  secured  them  at  the  office  of  the  Phoenix  Bridge  Company. 

Mr.  HoLGATE — ^Wcre  they  approved  by  Mr.  Cooper  or  Mr.  Hoare  ? 

Mr.  Edwards.-— No,  sir. 

Mr.  HoLOATE. — ^Do  we  understand,  Mr.  Edwards,  that  the  specifications  that  you 
^worked  under  as  to  the  standard  of  material  and  worionanship  were  those  that  you 
received  from  the  PhcBniz  Bridge  Company,  the  contractors  only  f 

Mr.  Edwards. — ^Also  in  case  of  doubt  as  to  any  material  it  was  to  be  referred  to 
Mr.  Cooper's  judgment,  which  I  did  on  several  occasions. 

Mr.  HoLGATB. — ^In  those  cases  what  course  was  followed  ? 
•  Mr.  Edwards.— Mr.  Coo^r  told  me  how  to  proceed. 

Mr.  HoLGATE. — ^Did  he  prescribe  special  tests  in  those  cases  f 

Mr.  Edwards. — ^He  did  in  some  cases,  but  he  told  me  that  he  would  be  guided  by 
the  circumstances  in  each  case. 

Mr.  HoLGATB. — ^Were  special  tests  made  ? 

Mr.  Edwards. — Special  tests  were  made;  yes,  sir.  Mr.  Cooper  incorporated  some 
of  them  in  an  article  written  by  Mr.  Cooper  and  read  before  the  American  Society  of 
Civil  Engineers  imder  the  title  of  *  Some  new  facts  about  eye-bars.' 

Mr.  HoLGATE. — ^These  special  tests  were  made  at  your  immediate  instance? 

Mr.  Edwards. — At  Mr.  Cooper's  instance. 

Mr.  HoLGATE. — ^Are  these  the  tests  you  referred  to  just  now  as  being  made  specially 
by  the  Phoenix  Bridge  Company? 

Mr.  Edwards. — There  is  additional  information.  These  tests  were  made  in  part 
but  there  is  also  additional  information  which  is  not  covered  by  my  reports. 

Mr.  HoLGATE. — ^Where  were  these  tests  made? 

Mr.  Edwards. — Made  at  the  works  of  the  Phoenix  Iron  Company. 

Mr.  HoLGATB.— All  of  them? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  HoLGATE.— These  are  the  s^tecial  tests?  Were  there  any  tests  anywhere  else 
of  material? 

Mr.  Edwards. — Outside  of  the  usual  tests? 

Mr.  HoLGATE.— Yes. 

Mr.  Edwards. — ^No  other  tests  were  made  that  I  recall 

Mr.  HoLGATE. — ^Was  all  the  testing  done  at  the  Phoenix  Iron  Company's  works? 

Mr.  Edwards. — ^No,  sir,  the  test  of  plaptes  were  made  at  the  Central  Iron  and  Steel 
Company,  specimen  tests  of  plates  were  made  at  the  Carnegie  Steel  Company,  and 
tests  of  sizes  at  the  Bethlehem  Steel  Company. 

Mr.  HoLGATE. — ^Were  you  present  at  these  tests? 

Mr.  Edwards. — ^No,  at  Harrisburg  Mr.  Keenan  performed  all  these  tests  and  the 
tests  were  performed  on  the  Carnegie  material  by  John  N.  Ostrom. 

Mr.  HoLGATE. — Was  the  resiilt  of  these  tests  recorded? 

Mr.  Edwards. — The  result  of  these  tests  was  recorded. 

Mr.  HoLGATB. — ^Have  yen  the  records? 
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Mr.  Edwards. — ^The  records  are  here.    They  have  been  submitted. 

Mr.  HoLQATE. — ^Are  they  included  in  the  reports  that  Mr.  Hoare  has  put  in  in 
regard  to  the  inspection? 

Mr.  Edwards. — Yes,  sir. 

Mr.  HoLGATE. — You  had  a  systematic  form  of  reporting  all  tests  and  inspections?" 

Mr.  Edwards. — ^Yes,  sir,  regular  forms  for  reporting  eadi  class  of  test. 

Mr.  HoLGATE. — ^How  often  did  you  report  ? 

Mr.  Edwards. — ^I  made  a  monthly  report  on  the  shop  work  and  besides  that  about 
every  month  or  two  I  would  send  in  a  batch  of  tests  to  Mr.  Hoare  covering  the  material 
which  had  been  inspected  in  the  meantime  since  the  last  report. 

Mr.  HoLGATE. — ^I  think  you  said  that  you  sent  these  reports  also  to  Mr.  Cooper? 

Mr.  Edwards. — The  tests  of  full  sized  eye-bars  were  sent  to  both  Mr.  Gooper  and 
Mr.  Hoare  and  the  specimen  tests  of  material  were  sent  to  Mr.  Hoare  only.  Mr. 
Cooper  received  these  except  in  such  cases  as  he  asked  for  them.  He  asked  for  them; 
on  the  eye-bars. 

Mr.  HoLGATE. — ^Was  the  inspection  in  regard  to  workmanship  reported  to  Mr^ 
Cooper  and  Mr.  Hoare? 

Mr.  Edwards. — It  was  reported  to  Mr.  Hoare  in  monthly  reports  and  verbally  to- 
Mr.  Cooper  on  the  occasion  of  my  visits  to  him.    I  saw  him  monthly. 

Mr.  HoLGATE. — There  were  no  written  reports  to  Mr.  Cooper? 

Mr.  Edwards. — ^No,  nothing  of  any  account. 

Mr.  HoLGATE. — ^Was  there  anything  of  a  very  special  nature  that  arose  in  regard 
to  the  material  that  was  used  ? 

Mr.  Edwards. — ^Nothing  of  accoamt — ^no,  sir. 

Mr.  HoLGATE. — ^Who  decided  the  form  of  the  report,  Mr.  Edwards,  that  you  sent 
in? 

Mr.  Edwards. — The  form  of  the  report  was  really  gotten  up  by  me,  subject  to  Mr. 
Cooper,  and  I  could  not  say  whether  he  submitted  it  to  Mr.  Hoare  or  not,   but   T 
am  inclined  to  think  he  did  and  it  was  returned  to  me  with  Mr.  Cooper's  approval.. 

Mr.  Holgate. — ^Was  the  report  form  changed  in  any  way  during  the  progress* 
of  the  work  ? 

Mr.  Edwards. — ^No,  sir. 

Mr.  Holgate. — So  then  the  reports  will  show  a  continuous  uniform  system  of 
keeping  records  from  the  first  starting  of  the  work  at  the  shop  up  to  the  present  time? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  Holgate. — ^In  connection  with  the  testing  of  materials,  Mr.  Edwards,  what 
experience  have  you  had  ? 

Mr.  Edwards. — ^I  had,  previous  to  my  connection  with  this  work,  an  experience  o£ 
seventeen  years. 

Mr.  Holgate. — You  might  just  give  us  some  details  of  that  ? 

Mr.  Edwards. — ^Well,  for  a  year  or  a  year  and  a  half,  I  have  forgotten  the  exact 
time,  I  was  connected  with  the  Pottsville  Iron  and  Steel  Company  in  their  testingr 
department  and  also  in  their  mills  in  another  capacity.  After  that,  I  went  out  with: 
William  R.  Webster  as  inspector.  I  remained  for  two  years  there,  after  which  I  was 
connected  with  G.  W.  G.  Ferris  and  Company  for  about  the  same  time,  with  Booth,. 
Garrett  &  Blair  for  four  or  five  years  and  was  manager  for  Robert  W.  Hunt  &  Co.,  in. 
their  Philadelphia  district  for  mx  years. 

Mr.  Holgate. — ^Did  that  work  embrace  a  quantity  of  material  used  in  the  con- 
struction of  bridges  ? 

Mr.  Edwards. — For  the  most  part  bridges  and  building  work. 

Mr.  Holgate. — Did  that  experience  embrace  the  processes  of  manufacture  of  the 
material  ? 

Mr.  Edwards.^ — ^It  did. 

Mr.  Holgate. — And  of  the  testing  of  it  ? 

Mr.  Edwards. — Yes,  sir. 
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Mr.  HoLGATE. — ^Did  you  represent  in  these  cases  the  iron  company  or  the  pur- 
chasers ? 

Mr.  Edwabds. — ^The  purchasers  with  that  one  exception,  that  time  I  was  with  the 
Pottsville  Iron  and  Steel  Company. 

Prof.'  Galbbaith. — ^You  have  knowledge  of  the  relation  of  the  chemical  analysis 
of  the  materials  and  products,  and  also  of  the  later  microscopical  examination  to  the 
properties  required  in  material 

Mr.  Edwabds. — ^I  have  a  knowledge  of  the  chemical  properties;  the  microscopical 
we  do  not  deal  so  much  with. 

Mr.  HoLGATE. — In  the  course  of  your  inspection  of  the  material  for  this  parti- 
cular work,  Mr.  Edwards,  what  proportion,  roughly  speaking,  were  you  obliged,  to 
reject  ? 

Mr.  Edwabds.— Very  little. 

Mr.  HoLQATE. — ^I  am  speaking  now  only  of  the  material? 

Mr.  Edwabds. — Of  the  material 

Mr.  HoLGATE.— Not  yet  fabricated? 

Mr.  Edwabds. — ^Very  little  indeed,  for  the  reason  that  the  mills  for  the  most  part 
attempted  to  throw  out  the  material  before  it  came  to  us. 

Mr.  HoLQATE. — ^That  is  before  they  submitted  the  material  to  you  for  inspection, 
they  made  themselves  reasonably  sure  that  it  would  pass  your  inspection  ? 

Mr.  Edwabds. — ^Yes,  sir,  realizing  the  importance  of  the  work.  For  instance  the 
Central  Iron  and  Steel  Company  showed  me  one  time  I  was  there,  a  huge  pile  of 
eye-bar  material  that  they  had  rejected.  I  had  not  gone  over  it,  it  had  never  been 
submitted  to  our  men  at  all  Anything  they  thought  he  would  reject  they  did  not  put 
before  him. 

Mr.  HoLGATE. — ^Well,  what  value  do  you  place  upon  that  action? 

Mr.  Edwabds. — ^Well,  it  simply  saved  them  the  labour  of  handling  that  material; 
they  turned  it  into  scrap  before  they  handled  it  in  their  different  departments. 

Mr.  HoLGATE. — Then  of  the  material  that  was  actually  submitted  to  you  for 
inspection,  what  percentage  were  you  obliged  to  reject  ? 

Mr.  Edwabds. — Oh,  I  should  say  not  over  2^  per  cent  of  the  material  submitted 
was  rejected. 

Mr.  HoLGATE. — Well,  will  the  reports  show  the  rejections? 

Mr.  Edwabds. — ^No,  they  will  not;  the  reports  will  not  show  all  the  material 
rejected. 

Mr.  HoLOATE. — ^Do  the  reports  note  the  rejection  of  material  at  all? 

Mr.  Edwabds. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Is  there  any  information  that  you  can  give  us  with  regard  to 
material  that  is  not  contained  in  the  reports? 

Mr.  Edwabds. — ^None  whatever. 

Mr.  HoLGATE. — ^And  the  file  of  reports  is  complete  ? 

Mr.  Edwabds. — The  reports  are  complete;  yes,  sir. 

Prof.  Oalbbatth. — You  knew  the  exact  nature  of  the  material  which  was  fur- 
nished to  the  shop;  you  know  its  history,  where  it  was  made  and  the  process  by  which 
it  was  made  and  the  necessary  composition  of  the  material  ? 

Mr.  Edwabds. — Yes,  sir,  we  have  complete  records  of  all  the  material  and  by  whom 
every  piece  was  rolled. 

Prof.  Galbbaith. — Did  you  ever  examine  in  the  rolling  mill  the  cropping  of  the 
ingots? 

Mr.  Edwabds. — ^No,  sir. 

Mr.  HoLGATE. — ^Now,  with  regard  to  the  fabrication  of  the  material,  Mr.  Edwards, 
have  you  a  copy  of  the  specifications  you  worked  under? 

Mr.  Edwabds. — ^Have  I  that  with  me? 

Mr.  HoLGATE. — ^Yes? 

Mr.  Edwabds. — ^No,  sir,  I  have  not. 
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Mr.  HoLOATE. — ^You  can  furnish  us  with  tl^atf 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  HoLQATE. — ^Did  you  inspect  the  fabrication! 

Mr.  Edwabds. — The  fabrication  was  inspected,  I  had  charge  of  that  with  Mr. 
Meeser  as  my  assistant  and  Mr.  McLure  certain  months  of  the  year  as  assistant  when 
he  was  not  up  here  on  erection. 

Mr.  HoLQATE. — ^Was  that  inspection  a  continuous  one  at  the  shop? 

Mr.  Edwards — ^Tes,  sir,  it  was. 

Mr.  HoLQATE. — ^And  how  was  your  inspection  noted  on  the  completed  members? 
Was  it  marked  on  the  completed  members,  is  there  a  record  on  the  member  itself? 

Mr.  Edwards. — On  the  member  itself  there  is  a  large  '  Q '  in  yellow  paint,  and 
inside  is  stamped  '  Q-B ',  showing  that  the  material  is  accepted. 

Prof.  GALBRAirn. — That  is,  there  were  two  *  Q's ',  a  large  *  Q '  and  inside  a  stamp 
'Q-B.' 

Mr.  Edwards. — Yes. 

Prof.  Galbraith. — One  painted  on,  the  other  stamped? 

Mr.  Edwards. — Yes,  that  is  it.  .  That  was  not  done  on  the  eye-bars,  we  never 
placed  those  stamps  on  there,  they  had  enough  marks  on  as  it  was. 

Prof.  Galbraith. — And  how  did  you  mark  rejected  members? 

Mr.  Edwards. — They  were  not  marked  at  all. 

Prof.  Galbraith. — Were  there  any  members  rejected? 

Mr.  Edwards. — ^When  I  said  they  were  not  marked  at  all,  I  had  reference  to  the 
piece  that  was  rejected  and  sent  back.  Yes,  there  was,  well  not  exactly  rejected, 
but  we  refused  to  take  some  pieces  and  then  tiiey  would  be  returned.  In  one  case  I 
remember  a  post  that  was  crooked,  that  was  ret\imed,  the  rivets  were  all  knocked  out, 
the  piece  restraightened,  and  then  brought  before  us  again. 

Prof.  Galbraith. — ^Returned  from  where? 

Mr.  Edwards. — ^Returned  from  the  finishing  department  back  to  the  assembling 
department. 

Prof.  Galbraith. — That  particular  piece  then  was  made  right  and  again  inspected  ? 

Mr.  Edwards. — ^Yes,  sir,  made  right  and  again  inspected  and  accepted. 

Prof.  Galbraith. — ^And  shipped? 

Mr.  Edwards. — ^And  shipped. 

Prof.  Galbraith. — ^Was  any  material  returned  to  you  from  Quebec? 

Mr.  Edwards. — None  whatever. 

Prof.  Galbraith. — ^Did  you  hear  at  any  time  any  complaints  from  the  Quebec 
end  of  material  arriving  that  was  not  perfect? 

Mr.  Edwards. — The  only  one  I  recall  now  was  with  respect  to  painting,  that  was 
the  greatest  trouble  we  had  from  the  field,  they  claimed  there  were  spots  that  were 
not  painted. 

Prof.  Galbraith. — ^Was  there  an  instance  of  complaint  arising  from  any  struc- 
tural feature? 

Mr.  Edwards. — On  the  anchor  arm  there  was  one  complaint  in  regard  to  a  truss 
floor  beam  that  the  holes  did  not  come  exactly  right,  that  is  the  only  one  I  remember 
on  the  whole  anchor  arm;  and  on  the  cantilever  arm,  when  they  went  to  put  in  the 
end  posts,  there  were  some  plates  there  that  did  not  exactly  gee,  and  they  had  to  chip 
off  about  half  an  inch  there,  after  which  they  went  into  place.  These  are  the  only 
two  things  I  recall  now  of  any  complaints  in  regard  to  workmanship. 

Prof.  Kerry. — ^What  method  had  you  to  ensure  that  only  inspected  material  was 
shipped? 

Mr.  Edwards. — ^The  material  at  the  mills  was  stamped  as  well  as  the  finished 
material  and  besides  that  the  inspector  reported  to  me  continually.  There  was  nothing^ 
that  had  gone  on  the  cars  without  he  received  copies  of  the  invoice;  he  knew  exactly 
what  was  shipped  on  each  car,  and  if  anything  was  put  on  there  which  was  defective,, 
which  he  had  not  passed,  he  would  advise  me. 
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Prof.  Kerry. — That  is  to  say  each  shipment  was  systematically  checked? 
Mr.  Edwards. — Each  shipment,  and  copies  of  these  shipments  were  sent  to  me. 
Prof.  KMrrt. — ^You  knew  from  the  invoice  that  the  material  had  been  inspected? 

Mr.  Edwards. — ^I  knew  that  or  I  would  not  accept  it,  and  there  were  the  reports 
I  later  leceiyed  from  the  inspector. 

Mr.  HoLOATE. — ^Will  your  reports  show  any  details  as  to  how  the  final  inspection 
was  made  before  putting  your  mark  on  it  ? 

Mr.  Edwards. — No,  sir,  the  reports  will  not  show  that;  the  monthly  reports  will 
simply  show  what  progress  is  made  in  the  shop  during  the  month  and  about  what  the 
state  of  affairs  was  in  order  to  keep  Mr.  Hoare  advised  regarding  what  they  were 
doing.    They  do  not  show  anything  in  regard  to  the  quality. 

Prof.  Kerry. — ^Nothing  in  regard  to  quality  ? 

Mr.  Edwards. — ^I  mean  as  regards  the  shop  inspection,  the  monthly  reports  from 
the  shop  I  referred  to. 

Mr.  HoLGATE. — Simply  the  fabrication  reports  t 

Mr.  Edwards. — Simply  the  fabrication  reports. 

Mr.  HoLQATE. — They  referred  more  to  the  progress  of  the  work  and  what  was  being 
done  in  the  way  of  shipping  ? 

Mr.  Edwards. — ^Yes,  sir. 

Prof.  Kerry. — The  monthly  reports  will  show  fully  the  quality  of  the  material? 

Mr.  Edwards. — ^Fully,  yes,  sir. 

Prof.  Galbraith. — Did  you  test  and  report  on  the  plate  of  which  the  bridge 
pieces  were  built  up  as  well  as  the  riveted  up  pieces? 

Mr.  Edwards. — ^Yes,  sir,  the  reports  of  all  plates  have  been  submitted,  the  reports 
of  tests  on  these  plates. 

Prof.  Galbraith. — ^Did  you  check  the  templets  as  well  as  the  completed  work, 
Mr.  Edwards  ? 

Mr.  Edwards. — ^No,  sir,  we  did  not  check  templets.  We  checked  tapes  and  we 
rejected  a  number  ;  we  refused  to  allow  them  to  be  used  before  they  were  absolutely 
correct  with  the  standard. 

Prof.  Galbraith. — ^That  is,  you  rejected  a  number  of  tapes  ? 

Mr.  Edwards. — ^Yes,  sir. 

Prof.  Galbraith. — Were  these  steel  tapes  ? 

Mr.  Edwards. — ^Yes,  sir,  George  Eddy's  steel  tapes. 

Mr.  Holoate. — ^Were  the  members  tested  by  yourself  for  straightness  and  general 
condition  before  they  were  loaded  on  the  cars  ? 

Mr.  Edwards. — ^Yes,  sir,  they  were  inspected  by  us  for  these  conditions. 

Mr.  Holoate. — And  what  was  the  process  after  they  left  your  hands? 

Mr.  Edwards. — After  they  left  our  hands  they  were  put  into  the  hands  of  the 
shipper  and  loaded  on  cars  and  they  were  usually  given  another  inspection  on  the 
cars,  a  general  inspection,  not  in  detail. 

Mr.  Holoate. — ^A  general  inspection  simply  to  ascertain  that  the  loading  had 
been  done  in  a  proper  way  ? 

Mr.  Edwards. — ^Well,  we  did  not  inspect  the  loading  probably  as  much  as  we 
did  to  see  that  they  were  properly  painted  and  that  there  was  nothing  that  had  escaped 
us  in  the  shop. 

Mr.  Holoate. — ^What  can  you  say  about  the  methods  that  were  used  in  loading 
with  reference  to  the  safe  carrying  of  the  members  ? 

Mr.  Edwards. — Unusual  precautions  were  taken  in  that  way.  Drawings  had  been 
furnished  by  the  Phoenix  Bridge  Company  to  their  shipx>er  and  he  was  supposed  to 
follow  those  implicity>  and  besides  that  the  railway  companies  had  not  only  their  in- 
spectors, but  had  men  in  higher  authority  there  to  watch  the  loading  before  they 
allowed  the  cars  to  leave  the  works. 

Mr.  Holoate. — ^Do  I  understand  that  the  Phoenix  Bridge  Company  had  a  plan 
showing  how  the  members  should  be  loaded  on  the  cars  ? 

Mr.  Edwards. — For  the  larger  and  heavier  members.  ^-^  j 
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Prof.  Oalbbaith. — ^You  mean  apparently  that  only  pieces  of  a  definite  specified 
kind  could  be  loaded  on  one  car  ? 

Mr.  Edwards. — ^Well,  usually  it  would  take  more  than  one  car,  the  pieces  were 
80  heavy. 

Prof.  Galbraith. — On  one  or  more  cars  ? 

Mr.  Edwabds. — On  one  or  more  cars,  and  where  Ihey  were  unusually  heavy  or 
long  these  special  instructions  were  issued. 

Mr.  HoLGATB. — ^I  think  you  told  us,  Mr.  Edwards,  that  the  specifications  you 
woriLed  under  you  received  from  the  Phoenix  Bridge  Company,  but  did  you  not  get 
some  specifications  from  Mr.  Hoare  direct  f 

Mr.  Edwabds. — I  have  no  recollection  of  any. 

Mr.  HoLQATE. — ^But  from  time  to  time  you  received  instructions  from  both  Mr. 
Cooper  and  Mr.  Hoare  with  regard  to  the  standard  of  the  inspection  f 

Mr.  Edwabds. — ^Yes,  sir,  I  did  from  both  Mr.  Cooper  and  Mr.  Hoare. 

Mr.  HoLQATE. — ^And  were  they  written  or  verbal  ? 

Mr.  Edwabds. — ^Verbal  for  the  most  part,  I  think. 

Mr.  HoLQATE. — ^And  the  result  of  the  whole  was  carried  out  in  the  final  inspection 
of  the  materials  ? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  HoLQATE. — ^Were  these  amended  instructions  received  after  the  manufacture 
of  the  material  was  commenced  f 

Mr.  Edwabds. — ^Yes,  sir. 

Mr.  HoLQATE. — ^At  what  period  then  were  any  amended  instructions  given? 

Mr.  Edwabds. — Well,  about — ^I  do  not  recollect  the  exact  time,  but  about  six  or 
seven  months  after  we  started  on  the  work  there  was  a  change  made  in  the  specifica- 
tions of  the  eye-bars. 

Mr.  HoLQATE. — Did  it  only  affect  eye-bars? 

Mr.  Edwabds. — ^I  think  it  did. 

Mr.  HoMATE. — ^Have  you  notes  of  what  these  changes  were? 

Mr.  Edwabds. — ^You  mean  have  I  written  instructions  with  regard  to  them?  I 
know  exactly  what  they  were;  instead  of  having  a  low  limit  of  60,000  pounds  per 
square  inch  the  low  limit  was  changed  to  62,000  pounds. 

Mr.  HoLQATE. — ^I  imderstand  these  instructions  were  verbal? 

Mr.  Edwabds.— I  think  they  were. 

Mr.  HoLGATE. — ^Were  these  reports  all  signed  by  you,  Mr.  Edwards? 

Mr.  Edwards. — ^I  think  Mr.  Meeser's  name  is  on  some  of  them,  although  I  made 
them  all  up. 

2k£r.  HoLOATE. — Then  Mr.  Meeser  did  sign  some? 

Mr.  Edwabds. — ^He  did  not  sign  the  reports  that  were  sent  to  Mr.  Hoare,  he 
signed  the  reports  that  were  sent  to  me,  and  then  I  would  recopy  them  and  send  them 
on. 

Prof.  Galbbatth.— With  your  signature? 

Mr.  Edwabds. — With  my  signature,  and  in  some  cases  in  the  early  part  of  the 
work,  I  think  I  left  his  signature;  I  put  his  signature  to  them;  his  signature  is  on 
some  although  they  were  written  by  me. 

Mr.  HoLQATE. — That  is  to  say,  they  were  actually  signed  by  him  or  did  you  write 
bis  name? 

Mr.  Edwabds. — I  wrote  his  name. 

Mr.  HoLOATE. — And  wrote  'signed.' 

Mr.  EdWabds. — ^I  think  my  initials  are  to  them. 

Witness  retired. 
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Ibvin  W.  Meeseb,  sworn. 

Mr.  HoLGATE.— What  are  you? 

Mr.  Meeser. — ^Inspector  for  the  Quebec  Bridge  and  Kailway  Company. 

Mr.  Holgate. — At  Phoenixville  ? 

Mr.   Meeser. — ^Phoenixville. 

Mr.  Holoate. — And  your  duties  comprise? 

Mr.  Meeser. — Comprise  seeing  that  the  work  is  made  like  the  drawings,  that  the 
workmanship  is  all  right,  that  the  rivets  are  tight,  that  the  whole  thing  is  made  as 
per  drawings. 

Mr.  Holgate. — ^Who  appointed  you? 

Mr.  Meeser.— Mr.  Edwards. 

Mr.  Holgate. — And  to  whom  do  you  report? 

Mr.  Meeser. — ^Mr.  Edwards. 

Mr.  Holgate. — ^Were  your  duties  confined  to  the  fabrication? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  Holgate. — And  what  generally  were  your  methods  of  checking? 

Mr.  Meeser. — Well,  in  using  our  tape  line,  our  long  measurements,  we  had  a  tape 
line  that  had  been  examined  by  the  master  tape  used  by  the  shop,  all  tapes  were  regu- 
lated by  that,  and  we  had  an  appliance  put  on  the  line  at  the  foot  mark,  and  we  used 
a  4-foot  steel  scale  to  set  it  by,  and  that  was  held  on  by  a  man,  one  of  the  assistants 
in  the  bridge  company's  employ,  and  the  chief  inspector  and  myself  would  read  it. 
On  the  other  end  we  had  an  appliance  made  with  a  scales  on  and  wo  always  pulled 
a  certain  number  of  x>ounds,  which  was  carried  out  from  one  end  to  another  in  all 
departments;  we  all  pulled  10  pounds,  and  he  would  read  it  while  I  would  pull  it,  and 
I  would  read  it  while  he  would  pull  it,  and  after  we  both  read  it,  we  would  both  go 
up  and  tell  one  another  what  we  made  it.  We  never  told  each  other  until  we 
both  made  measurements.  If  it  was  necessary  in  measuring,  he  could  call  any  num- 
ber of  men  to  hold  it  in  line,  he  had  that  permission. 

Mr.  Holgate. — ^Were  errors  discovered? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  Holgate: — ^How  were  they  corrected? 

Mr.  Meeser. — They  were  corrected  in  some  cases  by  the  pieces  that  were  cou- 
iiected  to  them  being  made  to  suit  that  member. 

Mr.  Holgate. — The  member  then  would  not  be  altero.l  hself,  but  the  joining 
members  would  be  corrected? 

Mr.  Meeser. — ^In  some  cases  it  was,  in  some  cases  not. 

Mr.  Holgate. — The  drawings  that  were  furnished  to  you,  were  tliey  found  to 
work  out  in  the  fabrication? 

Mr.  Meeser. — Yes,  sir. 

Mr.  Holgate. — Did  matters  arise  in  the  shop  whore  the  drawings  erred? 

Mr.  Meeser. — I  cannot  recollect  that  there  was  anv. 

Mr.  Holgate. — ^What  we  want  to  know*  is  whethei  thi^  drawings  that  were  fur- 
nished toi  the  shop,  and"  which  you  inspected  by,  were  correct  drawings  for  the  purpose? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  Holgate. — Well  considered? 

Mr.  Meeser. — Well  considered. 

Mr.  Holgate. — ^During  the  fabrication  of  the  material,  were  the  appliances  of 
the  Phoenix  Bridge  Company's  shop  ample  for  the  handling  of  all  the  parts? 

Mr.  Mkeser. — I  think  the  best, 

Mr.  Holgate. — The  best  that  you  know  of? 

Mr.  Meeser. — That  I  have  ever  seen,  yes,  sir. 

Mr.  Holgate. — ^Are  you  generally  familiar  with  plans  of  that  nature? 

Mr.  Meeser. — ^I  had  been  travelling  from  one  plant  to  the  other  before  I  went 
with  these  people. 
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Mr.  HoLOATE. — Then  in  the  using  of  these  appliances  what  care  was  used  ? 

Mr.  Meeser. — Well,  all  care  was  taken  that  nothing  could  he  hurt  in  any  way, 
shape  or  form.  When  they  put  the  chains  around  they  made  all  kinds  of  supports 
between  the  irons  so  they  could  not  bend  or  buckle,  and  I  think  all  the  way  througH 
every  care  was  exercised  so  that  the  pieces  would  not  be  injured  in  any  way. 

Mr.  HoLGATE. — ^Was  there  any  injury  to  any  piece  that  took  place  in  the  shops  ? 

Mr.  Meeser. — There  was  one. 

Mr.  HoLGATE. — One?    Have  you  any  recollection  of  that? 

Mr.  Meeser. — I  do. 

Mr.  HoLGATE. — Can  you  specify? 

Mr.  Messer. — Well,  they  were  carrying  a  chord  across  the  yard  and  it  fell,  Iac 
.chain  broke,  or  if  the  chain  did  not  break  the  teeth  failed  and  it  fell  down. 

Mr.  HoLGATE. — Have  you  a  record  to  show  what  part  that  was? 

Mr.  Meeser. — ^It  was  chord  10  of  622  on  the  north  side,  now  in  the  Belair  yard. 

Mr.  HoLGATE. — Now  in  the  Belair  yard? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  Holgate. — ^Was  it  damaged  to  any  extent? 

Mr.  Meeser. — It  was  bent,  there  was  nothing  broken  about  it,  it  was  bent. 

Mr.  Holgate. — And  what  did  you  do  when  that  occurred  ? 

Mr.  Meeser. — ^I  called  Mr.  Edwards;  he  came  up  and  looked  at  it,  and  took  it 
up  I  think  with  his  superior. 

Prof.  Galbraith. — ^What  does  that  No.  622  mean? 

Mr.  Meeser.-^622,  it  is  the  order.  That  is  the  way  we  have,  all  even  numbers 
are  on  one  side  and  all  the  odd  numbers  on  the  opposite  side.  621  is  in  the  side  now 
that  has  fallen,  the  cantilever  arm;  No*  622  will  be  on  the  opposite  side  of  the  river. 
That  is  the  Bridge  Company's  order,  and  that  is  the  way  we  could  tell. 

Mr.  Galbraith. — ^What  was  done  with  regard  to  that  chord  piece  itself,  Mr, 
Meeser  ? 

Mr.  Meeser. — It  was  straightened. 

Prof.  Galbraith. — ^And  afterwards  inspected  by  you? 

Mr.  Meeser. — ^Yes,  sir. 

Prof.  Galbraith. — And  found  satisfactory? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  Galbraith. — Did  you  immediately  supervise  the  shipping  or  loading? 

Mr.  Meeser. — Not  until  it  was  thoroughly  insi)€cted  by  all  parties  concerned. 

Prof.  Galbraith. — But  the  actual  loading  on  the  cars,  would  you  see  the  material 
after  it  was  loaded  on  the  cars? 

Mr.  Meeser. — Not  in  all  cases,  but  I  tried  to  make  it  a  point  to  do  so  whenever 
I  possibly  could. 

Prof.  Galbraith. — Mr.  Edwards  has  told  us  about  the  system  used  in  connection 
with  the  loading  of  cars? 

Mr.  Meeser. — ^Yes,  sir. 

Prof.  Galbraith. — Can  you  give  us  any  further  explanation  of  that  ? 

Mt.  Meeser. — On  each  piece  of  any  size  there  was  a  drawing  made  giving  full 
instructions  to  the  chief  shipper  how  it  was  to  be  loaded.  With  smaller  members 
he  used  his  own  judgment. 

Prof.  Galbraith. — ^And  what  can  you  say  as  to  the  carrying  out  of  those  direc- 
tions ? 

Mr.  Meeser. — I  think  they  were  lived  up  to  to  the  letter.  The  railway  companies 
had  their  inspectors  on  the  ground  all  the  time,  the  cars  were  thoroughly  gone  over 
and  if  any  question  came  up  between  the  Bridge  Company's  representatives  or  the 
chief  shipper  and  the  inspectors,  they  sent  for  their  chief  inspectors,  who  were  very 
often  on  the  ground  to  make  matters  satisfactory  to  both  parties  before  a  car  would 
leave  the  plant. 

Prof.  Galbraith. — Now  with  regard  to  the  process  of  manufacture  in  the  shop, 
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generally  speaking,  how  was  the  work  done?  Did  you  have  any  difficulty  in  forcing 
your  ideas  of  the  specifications,  in  having  the  matter  carried  out? 

Mr.  Meeser. — ^I  had  not. 

Prof.  Galbraith. — ^With  regard  to  the  assembling  and  riveting  how  did  you  find 
the  work  complying  with  your  wishes  ? 

Mr.  Meeser. — Good. 

Prof.  Galbraith. — Sufficiently  good  to  warrant  your  accepting  it  when  it  was 
completed  ? 

Mr.  Meeser. — Yes,  sir,  extreme  care  was  taken  on  this. 

Prof.  Galbraith. — ^In  what  way  ? 

Mr.  Meeser. — ^Every  way,  all  the  way  through,  in  all  parts,  all  departments. 
They  had  all  received  special  instructions  to  make  Ihis,  I  might  say  a  master  job. 
Outside  inspectors  had  come  there  and  said  they  had  received  better  results  since 
our  own  job  was  started  on  their  own  work. 

Prof.  Galbraith. — And  these  reports  that  Mr.  Edwards  refers  to,  you  had  know- 
ledge of  so  far  as  the  fabrication  is  concerned  f 

Mr.  Meeser. — The  reports  I  had  nothing  to  do  with. 

Prof.  Galbraith. — ^Was  there  any  flanging  or  hot  work,  blacksmith  work  neces- 
sary in  any  part  of  Ihe  fabrication  ? 

Mr.  Meeser. — ^In  some,  yes,  sir. 

Prof.  Galbraith. — ^What  care  was  taken  with  respect  to  plates  on  which  that 
work  was  done,  after  the  flanging  or  other  oi)eration,  with  respect  to  cooling  I  mean  ? 

Mr.  Meeser. — They  were  let  lie  right  down  on  the  ground  after  they  wer*^ 
flni^ed,  not  on  the  ground  but  on  beams  that  were  there.  They  were  let  lie  there 
until  perfectly  cool ;  we  would  not  allow  them  to  make  them  too  hot. 

Prof.  Galbraith. — Care  was  taken  about  the  temperature  to  which  they  were 
heated  ? 

Mr.  Meeser. — Yes,  sir. 

Prof.  Galbraith. — ^What  about  winter  work  ?  Were  any  precautions  taken  to 
prevent  them  from  being  cooled  too  suddenly  in  the  winter  ?  Were  any  pieces 
throfwn  down  into  the  snow  ? 

Mir.  Meeser. — Not  that  I  know  of  ;   it  is  all  under  the  roof  where  this  is  done. 

Prof.  Galbraith. — Or  were  they  exposed  to  rain  or  wet  while  cooling. 

Mr.  Meeser. — ^No,  it  is  all  under  roof. 

The  witness  retired. 

Horace  M.  Clark,  sworn. 

Mr.  Holgate. — ^Mr.  Clark,  are  you  an  employee  of  the  Phoenix  Bridge  company  ? 

Min  Clark. — Yes,  sir. 

Mr.  Holgate. — Are  you  connected  with  the  work  at  the  Quebec  bridge  ? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — In  what  capacity  ? 

Mr.  Clark.— Foreman  in  charge  of  the  storage  yard. 

Mr.  Holgate. — ^How  long  have  you  been  acting  in  that  capacity  ? 

Mr.  Clark.— Since  October  26,  1904. 

Mr.  Holgate. — ^Your  duties  confined  you  to  the  storage  yard  ? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — Now,  with  regard  to  your  duties,  what  do  they  cover? 

Mr.  Clark. — They  cover  the  unloading,  the  reception  of  the  metal,  the  unload- 
ing, checking  and  storing  it  away  and  sending  it  to  the  bridge. 

Mr.  Holgate. — That  is  reloading. 

Mr.  Clark. — ^Yes,  sir,  reloading  and  sending  it  to  the  bridge  as  it  w^  required 
for  daily  erection. 

154^vol.  ii— lOJ 

Digitized  byLjOOQlC 


148  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  HoLQATE. — And  in  doing  that  you  would  have  to  handle  all  these  parts  twice  ? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  HoLQATE. — ^What  (were  your  facilities  for  handling  ? 

Mr.  Clare. — ^We  had  two  electric  cranes  of  76  tons  capacity  each. 

Mr.  HoLGATE. — What  was  the  weight  of  your  heaviest  piece  handled  ? 

Mr.  Clark. — The  heaviest  piece  handled  was  about  98  tons,  No.  10  chord  section 
in  the  cantilever  arm. 

Mr.  HoLQATE. — ^When  you  speak  of  checking,  does  that  refer  to  checking  quanti- 
ties or  dimensions. 

Mr.  Clark. — ^It  refers  to  taking  the  amount  of  material  that  comes  in  on  the 
difPerait  cars  to  check  them  to  see  that  they  check  with  the  invoice  from  the  shipper? 

Mr.  HoLQATE. — ^It  refers  in  no  way  to  checking  the  dimensions  of  the  parts  ? 

Mr.  Clark. — ^No,  sir,  it  just  refers  to  the  marks,  the  shipping  marks  and  marks 
in  connection  with  erection. 

Mr.  Holgate. — ^In  handling  the  heavy  parts  were  you  always  able  to  do  it  s«ic- 
cessfuUy  or  had  you  any  trouble  ? 

Mr.  Clark. — ^Well,  we  never  had  any  trouble,  except  with  one  chord  section  that 
we  had  a  misfortune  with. 

Mr.  HoLOATE.— What  happened  ? 

Mr.  Clark. — It  was  chord  section  9  L  anchor  arm.  One  of  the  hooks  broke,  a 
connecting  link  on  a  hook  broke  and  the  chord  section  dropped  on  to  the  ground, 
striking  a  plate. 

Prof.  Galbraith. — At  one  end  ? 

Mr.  Clark. — At  one  end,  yes,  sir.  The  splice  plates  were  on  the  chord,  that  is 
the  web  splice  plates  were  on  the  chord,  and  they  struck  a  plate  that  we  used  in  the 
yard,  and  the  leverage  on  the  plates  broke  two  of  the  angles  on  the  bottom  of  that  rib. 

Prof.  Galbraith. — Struck  edgewise  or  sideways? 

Mr.  Clark. — ^Directly  on  the  top  side  of  the  chord. 

Prof.  Galbraith. — Edgewise  of  the  splice  plates. 

Mr.  Clark. — ^Edgewise,  yes. 

Mr.  Holgate. — And  was  it  one  end  of  this  piece  that  fell  or  the  whole  piece? 

Mr.  Clark. — Both  ends.  One  end  fell  on  a  pile  of  eye-bars  and  the  other  one 
fell  18  inches  or  2  feet  more. 

Mr.  H0LGATE.--H0W  far  did  it  fall? 

Mr.  Clark. — ^Possibly  6  feet. 

Prof.  Galbraith. — How  many  falls  were  on  the  chord  ? 

Mr.  Clark. — There  were  two  cranes. 

Prof.  Galbraith. — And  both  broke? 

Mr.  Clark. — No,  one  broke  and  that  loosened  the  other  one. 

Prof.  Galbraith. — So  you  let  the  whole  chord  fall? 

Mr.  Clark. — Yes,  sir,  practically  the  whole  chord. 

Prof.  Galbraith. — It  struck  one  end  first  and  struck  sideways  the  rest. 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbraith. — The  other  end  did  not  strike  the  ground  directly? 

Mr.  Clark. — No,  sir,  the  other  end  did  not  strike  more  than  20  inches. 

Prof.  Galbraith. — In  handling  this  material  had  you  any  specific  instructions? 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbraith. — As  to  how  to  handle  it? 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbraith. — In  what  form  were  those  instructions  given  to  you? 

Mr.  Clark. — ^For  some  of  the  principal  members,  all  the  chord  sections,  there  are 
60  ton  hooks  designed  for  the  handling  of  them,  and  we  have  the  two  cranes  and  use 
them  to  handle  them,  that  is  a  60  ton  hook  on  each  end  of  the  chord,  thus  giving  us 
all  the  scope  we  needed. 
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Prof.  Oalbratth.— That  is  what  you  did? 

Mr.  Clabk. — ^Yes,  sir. 

Prof.  Galbraith.— But  were  you  instructed  to  do  that? 

Mr.  Clare. — Oh  yes,  we  had  two  cranes.  The  hooks  coxild  not  have  been  used  at 
that  time,  only  on  two  cranes. 

Prof.  Galbraith. — Were  there  specific  instructions  given  you  with  regard  to  the 
handling  of  that  material  from  the  car? 

Mr.  Clark. — ^Not  all  of  them,  the  lighter  members,  of  course  there  would  not  be 
anything  given  for  that  but  the  heavier  members  there  was. 

Prof.  Galbraith. — ^Where  did  you  get  those  instructions  from? 

Mr.  Clark. — We  got  the  instructions  from  the  blue  prints  and  from  the  general 
plans.  We  have  all  the  blue  prints  at  the  storage  yard  that  we  had  at  the  bridge  so 
far  as  the  erection  and  handling  of  the  metal  is  concerned. 

Prof.  Galbraith. — Then  were  the  instructions  that  you  refer  to  as  blue  prints 
followed? 

Mr.  Clark.— Yes,  sir. 

Prof.  Galbraith. — And  in  carrying  out  that  work  did  you  find  these  instructions 
ample  for  the  handling  of  these  parts  ? 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbratth. — Is  it  usual  on  your  work  to  receive  instructions  of  that  nature? 

Mr.  Clark. — ^Well,  not  on  smaller  work  we  do  not  receive  it,  but  on  a  woric  of  this 
kind  it  is  something  unusual,  and  the  instructions  have  been  given  and  we  have  x)Ositive 
orders  not  to  do  anything  only  just  what  we  get  instructions  to  do,  especially  on  a 
heavy  member. 

Prof.  Galbraith. — Then  you  handle  those  members  in  the  yard  in  accordance 
with  the  instructions  you  receive  on  blue  prints  that  were  furnished  to  you  by  whom? 

Mr.  Clark. — The  Phcenix  Bridge  Company. 

Prof.  Galbraith. — ^By  whom  at  the  Phoenix  Bridge  Company. 

Mr.  Clark. — ^All  blue  prints  and  instructions  come  direct  to  the  general  foreman, 
and  are  turned  over  to  the  different  foremen  under  him. 

Prof.  Galbraith. — ^Who  was  your  immediate  foreman  on  the  work? 

Mr.  Clark. — ^Mr.  Yenser. 

Prof.  Galbraith. — With  regard  to  this  particular  chord  that  you  refer  to,  was  it 
the  only  case  of  damage  done  to  a  member  in  the  course  of  handling? 

Mr.  Clark.— Yes,  sir. 

Prof.  Galbraith. — ^When  this  happened  what  was  done  in  the  way  of  rectifying 
the  matter  ? 

Mr.  Clark. — It  was  repaired  in  the  following  spring,  I  think  about  May  or  June,  I 
could  not  tell  exactly.  I  could  tell  it  was  according  to  the  Phoenix  Bridge  Company's 
tool  order  No.  200. 

Prof.  Galbraith. — ^Did  you  have  to  do  with  repmrs  ? 

Mr.  Clark. — ^It  was  under  my  supervision,  yes,  sir. 

Prof.  Galbraith. — And  the  repairs  were  done  in  the  yard  ? 

Mr.  Clark.— Yes,  sir. 

Prof.  Galbraith. — ^Would  you  give  us  the  date  of  that  accident  ? 

Mr.  Clark. — ^I  cannot  give  you  exactly.  There  is  a  record  I  presume  in  the 
Phoenix  Bridge  Company's  office,  but  it  was  in  A'pril,  I  am  almost  positive. 

Prof.  Galbraith. — ^In  what  year  ? 

Mr.  Clark.— 1906. 

Prof.  Galbraith. — ^And  the  repairs  were  made  the  next  spring? 

Mr.  Clark. — Just  a  minute,  1906,  the  repairs  were  made  that  same  spring. 

Prof.  Galbraith. — ^How  long  after  the  accident  was  the  repair  made,  and  when  ? 

Mr.  Clark. — It  was  in  the  same  year,  two  months  and  a  half  later.    Of  course, 

these  repairs  covered  quite  a  few  days.    I  could  not  give  the  exact  date  when  the 

repairs  were  made.  r~^^^^^T^ 
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Mr.  HoLQATE. — The  repairs  were  made,  though  I 

Mr.  Clarke. — ^Yes,  sir. 

Mr.  HoLQATE. — ^Will  you  describe  just  what  you  did,  shortly  ? 

Mr.  Clark. — The  angles  that  were  broken  were  cut  off. 

Mr.  HoLOATE. — ^Which  angles — ^the  flange  angles  ? 

Mr.  Clark. — The  main  angles  in  the  chord  section.  I  cannot  give  the  exact 
locality  now.    The  sheets  will  give  that. 

Idi.  HoLOATE. — On  the  outside  rib  are  the  details  of  the  work  described  on  the 
tool  order  ? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  HoLGATE.— Will  that  describe  it  fully  ? 

Mr.  Clark. — ^Yes. 

Mr.  HoLQATE. — Can  we  get  a  copy  of  that  ? 

Mr.  Clark. — They  are  at  the  Bridge  Company's  office,  I  think. 

Mr.  HoLQATE. — ^You  may,  as  nearly  as  you  can  recollect  it  now,  give  a  descrip- 
tion of  it. 

Mr.  Clark. — As  near  as  I  can  recaU  it  there  were  two  angles  broken  and  they 
were  broken  on  the  bottom  of  the  chords.  I  cannot  just  recall  whether  they  were  out- 
side or  inside  angles.  I  know  one  of  them  was  an  inside  angle  but  the  exact  distance 
from  the  chord  splice  I  cannot  give  without  the  tool  order.  But  the  chords  were 
cut  off  and  the  splice  made  with  perfect  joints  clipped  and  filed  to  the  satisfaction 
of  the  engineer. 

Mr.  HoLGATE. — Who  was  the  inspector? 

Mr.  Clark. — ^Mr.  Kinloch.  The  work  was  finished  and  the  chord  sections  sent 
to  the  brieve  at  the  proper  time  when  it  was  required  in  the  structure.  Further,  the 
woi^  is  there  to  show  for  itself.  That  entire  end  of  the  chord  section  is  intact  and 
can  be  seen  at  this  time. 

Prof.  Galbraith. — That  was  the  end  of  chord  9  joined  to  10? 

Mr.  Clark. — On  the  west  side  of  the  anchor  arm. 

Mr.  HoLGATE. — What  inspection  was  given  to  your  work  by  the  Quebec  Bridge 
Company? 

Mr.  Clark. — ^My  work  was  usually  inspected  before  it  was  erected.  The  inspectors 
usually  got  on  the  cars  at  the  bridge  and  inspected  the  work  that  I  had  done — either 
Mr.  McLure  or  Mr.  Kinloch.  They  would  make  frequent  visits  to  the  yard  and  look 
over  the  work  generally. 

Mr.  HoLGATE. — Who,  besides  Mr.  Blinloch,  did  inspect  chord  A  9L  after  the 
repairs  ? 

Mr.  Clark. — ^I  would  not  be  sure  whether  Mr.  Kinloch  had  Mr.  Hoare  with  him 
or  not,  but  it  seems  to  me  that  Mr.  Hoare  came  to  the  yard  one  day  to  look  over  the 
repairs.    I  woxild  not  be  positive. 

Mr.  HoLGATE. — ^But  nobody  else  that  you  recollect  ? 

Mr.  Clark. — No,  sir. 

Mr.  HoLGATE. — ^Do  you  recollect  Mr.  McLure  inspecting  it? 

Mr.  Clark. — ^No,  I  do  not. 

Mr.  Holgate. — ^Do  you  recollect  Mr.  Hudson  being  there  ? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — ^Did  he  see  it  ? 

Mr.  Clark. — ^Yes,  and  Mr.  Szlapka  was  with  him  at  the  same  time. 

Mr.  Holgate. — ^I  understand  that  that  was  after  it  had  been  repaired? 

Mr.  Clark. — No,  sir,  before. 

Mr.  Holgate. — ^Did  Mr.  Hudson  see  it  afterwards? 

Mr.  Clark. — ^No,  sir,  I  do  not  think  so.  I  would  not  be  sure  whether  Mr.  Hudson 
saw  it  afterwards  or  not. 

Mr.  Stuart. — ^I  understand  Mr.  Hudson  was  there  during  the  repair. 

Mr.  Holgate. — ^Was  Mr.  Hudson  there  during  the  repair? 
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Mr.  Clabk. — ^I  could  not  say  as  to  that  positively  whether  he  was  or  not.  The 
chord  was  looked  over  very  carefully  by  Mr.  Hudson  and  Mr.  Szlapka  before  the 
repairs  were  made  to  it  and  looked  over  by  different  people  at  diiferent  times.  I 
cannot  recall  who  all  were  there. 

Mr.  HoLQATE. — ^Was  your  method  of  HftuHliTig  this  chord  different  from  that  of 
handling  similar  chords? 

Mr.  Clabk. — No,  sir. 

Mr.  HoLQATE. — Was  there  a  chain  used  in  connection  with  the  handling  of  this 
chord? 

Mr.  Clark. — No,  sir. 

Mr.  HoLQATE. — ^in  making  the  repair  of  the  chord  to  what  extent  had  you  to  use 
heats 

Mr.  Clabk. — There  was  a  Wells  light  put  on  the  bend,  on  the  angle  almost  oppo- 
site to  where  the  repairs  were  made  and  that  particular  bend  was  taken  out  The 
angle  was  bent  in  almost  opposite  the  point  of  repair  and  that  bend  was  taken  out. 
We  put  a  Wells  light  on  it  and  we  tried  to  get  it  warm  enough  to  bend  it  back,  but 
failing  we  did  away  with  the  heat  and  straightened  it  out  with  a  ram. 

Mr.  HoLQATE. — ^By  whose  instructions  were  the  details  of  these  rei>airs  carried  out  ? 

Mr.  Clark. — ^I  think  that  the  notes  for  the  repairs  were  taken  by  Mr.  Szlapka 
and  Mr.  Hudson.  The  two  orders  for  the  repairs,  I  think,  you  will  find  were  given 
by  Mr.  ScheideL 

Mr.  HoLGATE. — ^Will  that  order  completely  specify  the  method  to  be  used  in 
making  these  repairs? 

Mr.  Clark. — ^Yes,  sir;  it  does  not  tell  you  how  to  do  the  work,  but  it  specifies  the 
repairs. 

Mr.  HoLQATE. — ^Does  it  specify  that  the  parts  had  to  be  heated? 

Mr.  Clark. — ^No,  sir.  The  reason  that  I  abandoned  heating  was  that  we  could 
not  heat  it  with  the  Wells  light.  That  was  my  own  idea,  and  we  could  not  get  heat 
enough  on  it  to  straighten  it  with  the  Wells  light,  and  so  I  abandoned  that  and 
straightened  it  with  a  ram. 

Mr.  HoLGATE. — ^Apart  from  using  the  Wells  light,  heat  was  not  used? 

Mr.  Clark. — ^No,  sir. 

Mr.  HoLGATE. — ^And  you  found  the  Wells  light  would  not  give  sufficient  heat  to 
be  of  much  use  to  you? 

Mr.  Clark. — ^It  would  not  give  you  enough  heat. 

Prof.  Galbraith. — It  was  practically  a  cold  bend? 

Mr.  Holoate. — ^What  was  the  rule  in  regard  to  forwarding  parts  from  the  storage 
yard  to  the  bridge? 

Mr.  Clark. — Entirely  laid  out  on  our  erection  blue  prints. 

Mr.  Holoate. — ^Upon  whose  instructions  would  you  forward  material  to  the 
bridge? 

Mr.  Clark. — ^We  had  instructions  to  go  by.  I  would  know  daily  what  was  built 
up  at  the  bridge  and  what  would  be  required  in  rotation  from  the  erection  blue  prints. 
We  had  a  diagram  to  go  by  of  the  sections  of  the  whole  bridge  and  as  for  the  minor 
details,  little  connections  and  pieces  like  that  I  would  have  to  get  these  out  myself. 

"Nir.  HoLGATE. — ^When  these  parts  were  wanted  at  the  bridge,  would  you  be  advised 
by  Mr.  Yenser? 

Mr.  Clark. — ^If  the  order  of  erection  would  be  changed  from  that  print? 

Mr.  Holgate. — ^I  mean  that  if  he  were  ready  for  these  parts,  would  he  send  you 
word  that  these  parts  were  required? 

Mr.  Clark. — ^No,  we  had  to  work  a  good  deal  ahead  of  them  sometimes  to  have 
them  ready,  and  they  would  go  out  sometimes  before  they  were  ready. 

Mr.  Holgate. — ^Who  inspected  these  parts  before  they  were  forwarded  to  the 
bridge? 

Mr.  Clark. — ^Nobody  but  myself. 
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Mr.  HoLGATE. — Was  there  no  inspection  made  in  the  storage  yard  by  the  Quebec 
Bridge  Company? 

Mr.  Clakk. — Only  in  a  general  way,  not  a  daily  inspection,  but  the  inspectors 
would  look  over  the  various  members  as  they  came  up  to  the  bridge. 

Prof.  Galbraith. — They  inspected  th^m  at  the  bridge  and  not  at  the  yard? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  HoLQATE. — ^Did  you  consider  it  necessary  to  have  the  Quebec  Bridge  Com- 
pany's inspection  before  you  forwarded  the  various  parts  to  the  bridge? 

Mr.  Clark.— No,  sir. 

Mr.  HoLGATE. — How  did  you  keep  track  of  the  members  as  you  shipped  them  to 
the  bridge? 

Mr.  Clark. — I  checked  them  off  from  the  erection  diagram. 

Mr.  Holgate. — On  the  diagram  itself  ? 

Mr.  Clark. — ^Yes.  sir. 

Mr.  Holgate. — ^Would  that  give  the  date  when  they  were  forwarded  ? 

Mr.  Clark. — No,  sir. 

Mr.  Holgate. — It  would  merely  state  that  they  had  been  sent  ? 

Mr.  Clark. — That  is  all. 

Mr.  Holgate. — ^When  you  refer  to  an  occasional  inspection  on  the  part  of  the 
Quebec  Bridge  Company  in  the  yard,  what  individuals  do  you  refer  to? 

Mr.  Clark. — ^Mr.  McLure  and  Mr.  Kinloch  and  occasionally  a  visit  from  Mr. 
Hoare,  not  as  an  inspector,  but  as  taking  a  general  observation. 

Mr.  Holgate. — ^Were  there  any  occasions  when  they  refused  to  permit  the  material 
to  go  from  the  yard  to  the  bridge  ? 

Mr.  Clark. — Not  to  my  knowledge. 

Mr.  Holgate. — In  the  usual  course  this  chord  that  you  referred  to  was  forwarded 
to  the  bridge  ? 

Mr.  Clark. — The  same  as  any  other  chord. 

Mr.  Holgate. — Have  you  any  means  of  ascertaining,  Mr.  Clark,  what  of  the  ma- 
terial that  you  forwarded  to  the  bridge  had  not  been  erected  in  the  bridge  at  the 
time  of  the  accident  on  the  29th  of  August  ? 

Mr.  Clark. — There  were  only  two  members.  There  were  two  members  I  had  just 
sent  up  that  were  not  erected. 

Mr.  Holgate. — Which  members  were  they  ? 

Mr.  Clark. — Two  sections  of  eye-bars — diagonal  bars  20  in  the  siispended  span. 

Mr.  Holgate. — Then  I  understand  that  all  other  material  that  had  left  the  yard 
at  that  time  had  been  erected  in  the  structure  and  that  only  these  chord  bars  had  been 
forwarded  and  remained  unerected  and  not  yet  placed  in  the  structure  ? 

Mr.  Clark. — ^Yes,  sir.  As  I  understand  it,  one  set  of  bars  had  already  been  run 
to  the  front  and  the  engine  was  going  to  the  front  with  the  last  section, 

Mr.  Holgate. — ^What  material  yet  remains  in  the  yard  ? 

Mr.  Clark. — The  balance  of  the  suspended  span  for  the  south  half. 

Mr.  Holgate. — ^Have  you  any  record,  Mr.  Clark,  of  material  having  gone  to  the 
bridge  and  having  been  returned  to  the  storage  yard? 

Mr.  Clark.^Ycs,  sir. 

Mr.  Holgate. — ^What  have  you  reference  to  ? 

Mar.  Clark. — I  have  reference  to  U.S.,  V.  4.  I  think  that  is  it.  It  was  wrong 
side  up. 

Mr.  Holgate. — In  regard  to  this  piece,  you  sent  it,  you  say,  wrong  end  on? 

Mr.  Clark. — No,  it  was  wrong  side  up.  It  was  for  the  right  side  and  I  had  it 
turned  over  to  the  left  side.  I  had  it  turned  wrong  side  up  for  the  inner  chord.  It 
was  just  a  matter  of  bringing  it  back  and  turning  a  five  or  six  ton  piece  over  ;  we 
turned  it  over  on  the  same  car,  and  it  was  not  more  than  five  minutes'  work. 

Mr.  Holgate. — Are  there  any  other  cases  of  material  being  returned  ? 

Mr.  Clark. — ^Not  to  my  knowledge. 
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Mr.  HoLGATE. — What  became  of  the  eye-bars  that  were  run  forward?  They  were 
not  erected  ? 

Mr.  Clabk. — ^In  the  river,  I  guess. 

Mr.  HoLGATE. — Then,  as  I  iincferstand  it,  these  eye-bars  woidd  be  the  only  ma- 
terial on  the  bridge  as  far  as  you  know  that  had  not  been  erected  in  the  structure  ? 

Mr.  Clark. — These  two  sections  of  eye-bars. 

Mr.  HoLQATE. — ^You  have  no  recollection  of  anything  being  run  back  off  the  bridge 
before  the  accident  happened  ? 

Mr.  Clark.— No,  sir. 

Mr.  HoLGATE. — You  would  have  known  if  it  had  taken  place  ? 

Mr.  Clark. — There  would  not  be  anything  to  come  back.  The  two  chord  sec- 
tions were  sent  up  and  were  in  place  and  were  being  connected  and  there  was  nothing 
to  send  up  between  the  chord  sections  and  these  eye-bars. 

Mr.  HoLGATE. — ^Is  there  any  point,  Mr.  Stuart,  you  would  like  to  mention  ? 

Mr.  Stuart. — ^I  have  nothing. 

Mr.  Davidson. — ^I  understand  that  Mr.  Clark  is  now  speaking  of  thfe  29th,  but 
Mr.  Haley  stated  that  these  stringer  pieces  were  sent  back  on  the  28th. 

Mr.  HoLGATE. — ^Mr.  Clark  has  stated  that  to  his  knowledge  no  material  was  sent 
back  except  this  one  piece  of  the  i)ost  that  was  returned. 

Mr.  Davidson. — Mr.  Haley  did  not  say  they  were  sent  back  to  the  storage  yard. 
They  were  sent  back  off  the  bridge — ^I  do  not  know  where  to.  Mr.  Clark  probably 
would  not  know  this. 

Mr.  HoLGATE. — Have  you  any  knowledge  in  regard  to  the  return  from  the  bridge 
of  material  that  was  intended  for  this  erection  or  material  which  was  connected  with 
the  apparatus  for  erection  on  the  28th  of  August  ? 

Mr.  Clark. — ^Yes,  there  was  one  of  the  erection  spans,  that  is  the  working  span, 
sent  back  and  put  in  on  the  side  track  until  next  day.  I  frequently  would  load  these 
spans  a  day  ahead.  I  frequently  loaded  various  members  a  day  ahead  and  sent  them 
up;  they  would  not  be  ready  for  them,  and  they  would  return  them  and  put  them  on 
the  side  track  until  they  were  ready  for  them.  I  think  it  was  the  day  before  that  I 
had  loaded  the  erection  span  and  sent  it  up,  and  Mr.  Yenser  had  the  crew  return  it 
and  it  was  thrown  on  the  side  track  until  next  day. 

Mr.  HoLQATE. — ^Had  that  been  done  before? 

Mr.  Clark. — ^Possibly  it  had;  I  could  not  say  positively.  We  used  to  have  a  side 
track  there  up  in  the  cut,  but  not  this  year,  that  they  probably  would  throw  things  in 
to  hold  them  temporarily  until  they  could  take  care  of  them  on  the  bridge.  In  my 
work  I  worked  as  much  as  a  month  ahead  on  some  of  the  members  to  prepare  them 
and  frequently  a  member  would  be  nm  up  before  they  were  ready  for  it  and  it  would 
be  thrown  in  on  the  side  track  until  such  time  as  they  could  take  care  of  it. 

Mr.  HoLGATE. — ^When  these  erection  girders  were  returned  from  the  bridge  would 
they  then  be  under  your  care? 

Mr.  Clark. — ^Well,  no;  they  just  lie  on  the  side  track  subject  to  the  orders  at 
the  front. 

Mr.  HoLOATE. — ^Have  you  any  knowledge  as  to  why  they  were  returned  ? 

Mr.  Clark. — ^No,  sir;  no  more  than  that  they  were  not  ready  for  them. 

Prof.  Qalbraith. — ^Have  you  a  record  of  everything  returned  to  the  side  track? 

Mr.  Clark. — ^No,  sir. 

Prof.  Galbratth. — Have  you  any  means  of  knowing  what  is  in  the  side  track 
officially  without  simply  paying  a  chance  visit? 

Mr.  Clark. — ^Not  from  day  to  day.    I  do  not  keep  any  record. 

Mr.  Holgate. — ^How  far  is  the  storage  yard  from  the  side  track? 

Mr.  Clark. — ^About  half  a  mile. 

Mr.  Holgate.— Your  duties  keep  you  at  the  storage  yard  constantly? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — ^Have  you  any  duties  which  would  take  you  to  the|iding  where 
these  cars  are  thrown  in?  Digitized  by  vjOOQIC 


154  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  Clare. — ^No,  they  are  opposite  the  storage  yard,  possibly  300  or  400  feet  away. 

Mr.  HoLQATE. — So  that  you  would  see  the  cars  when  they  were  returned? 

Prof.  Galbraith. — ^Do  I  understand  that  this  side  track  that  you  speak  of  is  one 
track  and  the  siding  is  another  track  near  the  storage  yard? 

Mr.  HoLGATE. — ^I  think  that  what  Mr.  Clark  means  is  that  the  sidingr  where 
these  cars  were  thrown  in  is  300  or  400  feet  from  the  storage  yard. 

Mr.  Clark. — ^Probably  300  or  400  feet  It  used  to  be  the  main  line  and  it  was 
used  for  storage  purposes. 

Mr.  HoLQATE. — ^What  do  you  mean  by  half  a  mile? 

Mr.  Clark. — The  storage  yard  is  half  a  mile  from  the  bridge. 

Prof.  Galbraith. — ^And  this  siding  is  somewhat  less? 

Mr.  Clark. — ^Yes,  about  300  feet. 

Mr.  HoLQATE.— Did  you  see  Mr.  Yenser  on  the  28th? 

Mr.  Clark. — ^Yes,  I  saw  Mr.  Yenser  every  day. 

Mr.  HoLOATE. — ^Did  Mr.  Yenser  refer  in  any  way  to  the  return  of  these  cars? 

Mr.  CLark. — ^No,  sir. 

Mr.  HoLOATE. — ^Have  you  any  knowledge  as  to  why  he  returned  them? 

Mr.  Clark. — ^I  asked  the  brakeman  why  he  brought  them  back  and  he  said  they 
were  not  ready  for  them. 

Mr.  HoLQATE. — ^Who  is  the  brakeman? 

Mr.  Clark. — ^Homer  Fontaine. 

Mr.  Davidson. — ^Before  you  pass  to  another  point,  I  would  like  you  to  ask  ^s 
witness  if  it  is  not  within  his  knowledge  that  there  was  a  good  deal  of  commotion 
amongst  the  men  about  these  cars  being  sent  back  and  a  good  deal  of  imrest — a  good 
deal  of  feeling  about  them? 

Mr.  HoLGATE. — ^Did  you  hear  comments  made  by  any  one  in  regard  to  the  return- 
ing of  the  cars  with  the  erection  span  on  them? 

Mr.  Clark. — ^Not  xintil  this  time. 

Mr.  HoLGATE.— Until  when? 

Mr.  Clark. — Until  the  gentleman  speaks  of  it  now. 

Mr.  HoLGATE. — ^I  would  not  refer  to  Mr.  Davidson's  conversation.  You  did  not 
hear  it. 

Mr.  Clark. — ^All  right. 
,  Mr.  HoLGATE. — ^Did  you  hear  any  comments? 

Mr.  Clark. — No,  sir,  I  never  heard  until  this  day  why  these  girders  came  back. 

Mr.  HoLGATE. — None  of  the  men  commented  on  the  matter  to  you  ? 

Mr.  Clark. — ^No,  sir;  in  my  position  I  do  not  come  into  contact  with  them  but 
very  little;  for  this  reason,  that  the  men  who  boarded  with  me  were,  two  of  them, 
engineers,  and  one  of  them  an  apprentice,  and  I  know  that  they  did  not  mention  any- 
thing in  the  house  in  relation  to  these  girders  going  back.  Most  of  the  men  lived  in 
Liverpool,  and  I  did  not  come  into  contact  with  any  of  them,  and  I  never  have,  up 
to  this  time,  heard  anything  as  to  why  these  girders  went  back.  I  never  knew  they 
were  in  question. 

Mr.  HoLGATE. — ^The  only  thing  you  can  tell  us  is  that  the  brakeman  told  you  the 
reason  they  were  sent  back  was  that  they  were  not  ready  for  them  at  the  front? 

Mr.  Clark. — ^Yes,  Mr.  Yenser  told  him  to  take  them  back,  they  were  not  ready 
for  them. 

Mr.  Davidson. — Is  that  brakeman  alive? 

Mr.  Clark. — ^No,  sir. 

Mr.  HoLGATE. — ^Had  you  heard  anything  up  to  the  29th  of  August  in  regard  to 
defects  which  were  supposed  to  have  existed  in  that  structure? 

Mr.  Clark. — Yes,  sir. 

Mr.  HoLGATE. — ^What  was  the  nature  of  the  information  you  had? 

Mr.  Clark. — The  information  I  got  in  a  general  way  was  that  No.  9  chords  were 

buckling.  C^r^r^n]p> 
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Mr.  HoLOATB.— A-9? 

Mr.  Clabk.— A-9,  yes. 

Mr.  HoLGATE. — ^Wben  did  you  hear  that? 

Mr.  Clabk. — ^I  could  not  say  exactly.  It  might  have  been  a  day  or  two  before 
the  accident 

Prof.  Galbraith. — Anything  about  the  cantilever  arm? 

Mr.  Clabk. — ^No,  sir. 

Mr.  HoLOATE.— Who  told  you  that,  Mr.  Clark? 

Mr.  Clabk. — ^I  cannot  recall  who  told  me,  but  I  questioned  Mr.  Birks  on  the  day 
of  the  accident,  possibly  15  or  20  minutes  before  the  accident,  and  I  asked  him  if 
there  was  any  truth  in  what  I  heard.  He  said  there  was  a  bend  in  chord  9-L  and  to 
my  recollection  I  think  he  said  about  an  inch  and  five-eighths.  And  he  also  said: 
In  spite  of  the  fact  that  you  and  Mr.  Kinloch  may  think  that  chord  was  entirely 
straight  before  it  left  the  yard,  it  is  my  belief  that  the  chord  was  in  its  present 
condition  or  nearly  so  when  it  went  into  the  bridge. 

Prof.  Galbbaith. — ^How  long  is  it  since  that  chord  went  into  the  bridge? 

Mr.  Clabk. — ^I  could  not  give  the  exact  date. 

Prof.  Galbbaith. — ^Approximately? 

Mr.  Clabk. — ^It  was  1906. 

Mr.  Holqate. — When  Mr.  Birks  made  that  statement  that  it  was  in  the  same 
condition  when  it  left  the  yard,  what  did  you  say? 

Mr.  Clabk. — I  told  him  that  he  had  a  right  to  his  own  opinion  and  I  had  a 
right  to  mine,  that  from  what  I  saw  and  from  what  others  had  seen  I  would  retain 
my  own  opinion  about  the  case.    After  that  he  got  on  the  car  and  went  to  the  bridge. 

Mr.  Holqate. — ^You  checked  that  chord  before  it  left  the  yard? 

Mr.  Clabk. — ^In  a  general  way,  yes, 

Mr.  Holqate. — ^Who  else  inspected  it? 

Mr.  Clabk. — ^Mr.  Kinloch. 

Mr.  Holqate. — Then,  according  to  Mr.  Birks'  asertion  at  the  time,  there  would 
have  been  a  bend  visible  in  the  chord  at  the  yard  of  an  inch  and  five-eighths,  you  state? 

Mr.  Clabk. — That  is  what  he  told  me  about  what  the  bend  was,  as  nearly  as  I 
can  recall.     I  could  not  recall  the  exact  distance  he  did  give. 

Mr.  Holqate. — ^Were  there  any  other  points  that  you  ever  heard  reference  made 
to,  Mr.  Clark? 

Mr.  Clabk. — ^No,  sir. 

Prof.  GALBBATFH.^Did  you  see  the  fall  of  the  bridge? 

Mr.  Clabk. — Nor,  sir,  I  was  at  the  yard  at  the  time. 

Prof.  Galbbaith. — ^Mr.  Birks  had  just  left  you  for  the  bridge? 

Mr.  Clabk. — ^Yes,  about  15  minutes. 

Prof.  Galbbaith. — ^Before  the  accident? 

Mr.  Clabk. — ^Yes. 

Mr.  Holqate. — ^In  what  condition  did  that  chord  leave  the  yard  ? 

Mr.  Clabk. — ^I  have  already  answered  that  in  a  general  way;  from  the  observa- 
tions I  made  of  it,  the  chord  was  practically  quite  as  good  a  chord  as  any  other  chord 
that  ever  left  the  yard. 

Prof.  Galbbaith. — ^You  had  reason  to  make  special  observations  in  regard  to 
that  chord  as  it  was  the  chord,  I  understand,  which  you  were  repairing  in  the  yard? 

Mr. -Clabk. — ^Yes,  sir. 

Mr.  Holqate. — Did  you  put  a  line  on  the  chord? 

Mr.  Clabk. — No,  sir.  I  do  not  think  Mr.  Birks  saw  the  chord  in  the  yard,  i- 1 
am  not  i)ositive.      I  am  not  sure  as  to  what  time  Mr.  Birks  came  on  the  work. 

Mr.  Holqate. — ^Mr.  Birks  would  see  it  going  out  on  the  bridge? 

Mr.  Clabk. — ^If  he  were  here  at  that  time.  I  cannot  recall  whether  Mr.  Birks 
was  the  engineer  in  charge  at  that  time  or  not. 

Mr.  Holqate. — ^Would  Mr.  Birks  have  been  there  at  that  time,  Mr.  Deans? 

Mr.  Deans. — ^When  he  first  mentioned  it  I  thought  he  was  but  it  is  possible  that 
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our  Mr.  Hudson,  our  £rst  assistant  engineer,  who  was  in  the  place  occupied  by  Mr. 
Birks,  may  have  seen  the  chord.  He  may  have  seen  the  chord  and  he  superintended 
all  the  repairs  of  the  chord.    He  was  Mr.  Szlapka's  principal  assistant. 

Prof.  Galbraith. — ^Do  you  remember  whether  he  was  here  when  the  chord  was 
placed  in  position? 

Mr.  Deans. — ^It  was  either  Mr.  Hudson  or  Mr.  Birks,  because  we  always  had  an 
engineer  on  the  ground.    I  think  possibly  it  was  Mr.  Hudson. 

Mr.  Clark. — ^I  think  Mr.  Hudson  was  here  when  that  chord  was  placed.  I  do 
not  say  exactly,  but  I  think  Mr.  Hudson  was  here  when  that  chord  was  placed 

Mr.  HoLGAtE. — Then  Mr.  Birks  would  have  no  i)er8onal  knowledge? 

Mr.  Stuart. — ^Except  such  as  he  would  get  from  subsequent  inspections  after  it 
was  placed  and  what  he  said  would  be  quite  compatible  with  that,  that  there  had 
been  no  change  after  it  had  been  erected  or  since  it  had  been  in  the  bridge. 

Prof.  Galbraith. — If  you  had  seen  a  deflection  of  an  inch  and  five-eighths  in  the 
chord  do  you  think  you  would  .have  noticed  it  and  been  sure  of  it? 

Mr.  Clark. — ^I  think  I  would.    An  inch  and  five-eighths  is  quite  a  bit. 

Witnessed  discharged. 

Commission  adjourned  to  meet  at  ten  a.m.  Monday,  September  16. 


SEVEITTH  DAY. 

Quebec,  Monday,  September  16,  1907. 
The  Commission  resumed  at  ten  ajn. 

J.  J.  Nance,  sworn. 

Mr.  HoLGATE. — ^Were  you  an  employee  of  the  Phoenix  Bridge  Company  on  August 
29th? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  HoLQATE. — ^When  did  you  commence  work  with  the  Phoenix  Bridge  Company 
in  connection  with  the  Quebec  bridge  work  ? 

Mr.  Nance. — Two  years  ago  last  July  past. 

Mr.  HoLGATE. — What  was  your  position? 

Mr.  Nance. — ^I  was  running  the  engine. 

Mr.  HoLGATE. — ^Were  you  running  the  engine  all  the  time  from  the  time  you 
entered  the  service? 

Mr.  Nance. — ^Yes.    This  summer,  for  a  while,  I  was  running  lines. 

Mr.  HoLGATE. — ^What  kind  of  lines  ? 

Mr.  Nance. — Lines  we  were  doing  work  with,  hoisting  and  the  like  of  that. 

Mr.  HoLCjATE. — Working  the  tackle? 

Mr.  Nance.— Yes. 

Mr.  HoLOATE. — ^You  say  you  were  running  the  engine.    What  engine?    • 

Mr.  Nance. — One  of  the  electric  hoisting  engines  on  the  top  of  the  little  traveller. 

Mr.  HoLGATE. — ^You  were  engaged  in  doing  that  work  on  August  29? 

Mr.  Nance.— Yes. 

Mr.  HoLGATE. — ^Were  you  there  when  the  accident  happened  to  the  bridge? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  Holgate. — You  might  tell  us  just  what  you  observed  at  that  time? 

Mr.  Nance. — The  only  thing  I  knew  was  she  went  down  so  quick  you  did  not 

have  time  to  think  of  but  very  little.    I  went  down  from  the  top.         /^^ ^^^T^ 
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Prof.  Galbbatth.— You  were  near  Mr.  Haley? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  HoLOATE.— Where  was  Mr.  Haley? 

Mr.  Nance. — Mr.  Haley  was  out  just  on  the  fore  jib  giving  signals  to  us  on  the 
engines  we  were  on. 

Prof.  Galbraith. — Which  way  were  you  looking — straight  to  the  north  shore? 

Mr.  Nance.— We  faced  that  way. 

Prof.  Galbraith. — When  the  bridge  began  to  go  down? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  can  really  give  no  information  as  to  what  happened  because 
you  were  in  no  position  perhaps  to  observe  at  the  time? 

Mr.  Nance. — ^No,  sir,  I  did  not  know  anything  about  it.  I  know  very  little  after 
she  started  and  the  next  second  she  was  in  the  water  and  I  was  down  in  the  water 
with  it.    I  went  to  the  bottom  with  the  engine. 

Prof.  Galbraith. — Holding  on? 

Mr.  Nance. — ^Yes,  to  the  controller  handle. 

Prof.  Galbraith. — Were  you  struck  by  the  wreck  ? 

Mr.  Nance. — ^Yes,  I  have  different  injuries  on  me,  in  fact  a  muscle  has  pulled 
loose  and  a  couple  of  ribs  in  the  side — ^that  is  the  worst,  so  the  doctor  told  me. 

Mr.  Holgate. — Were  you  generally  familiar  with  the  whole  bridge  ? 

Mr.  Nance. — ^No  sir.  I  have  worked  at  anything  I  was  put  at,  but  I  was  never 
put  at  anything  only  the  engines  and  on  the  lines.  That  is  about  all  the  work  I  ever 
did  on  the  bridge.  Probably  half  a  day,  or  something  like  that,  it  would  be  raining, 
or  something,  and  the  engines  were  not  running  and  I  would  be  fitting  up  or  working 
in  the  gang  or  anything  that  might  be  ready  to  do. 

Mr.  Holgate. — ^In  your  passing  to  and  from  the  work,  did  you  ever  make  any, 
what  you  would  call,  inspection,  or  was  your  attention  called  to  anything  in  parti- 
cular ? 

Mr.  Nance. — ^Yee,  sir;  on  the  day  before  we  were  going  off  the  bridge  after  we 
came  down  from  the  work,  from  the  top.  We  were  walking  off  the  bridge  and  many 
of  our  men  on  top  there  that  day  had  been  discussing  quite  a  little  in  regard  to  a  bent 
chord. 

Mr.  Holgate. — ^Who  called  your  attention  to  it  ? 

Mr.  Nance. — ^Mr.  Cook  was  the  first  man.  After  we  came  down  they  went  down 
on  the  chord. 

Mr.  Holgate.— They  did  ? 

Mr.  Nance. — Yes. 

Mr.  Holgate.— Who  ? 

Mr.  Nance. — ^Mr.  Cook  and  Mr.  Haley,  and  I  went  on  over  the  top  of  it.  I  did 
not  go  down  on  the  chord,  but  they  did. 

Mr.  Holgate. — What  day^as  that  ? 

Mr.  Nance.— On  the  27th  of  August. 

Prof.  Galbraith. — That  was  two  days  before,  then? 

Mr.  Nance. — ^Yes. 

Mr.  Stuart. — ^Did  he  say  in  the  morning  or  the  evening  ? 

Mr.  Nance. — ^It  was  in  lie  evening. 

Mr.  Holgate. — ^From  your  own  knowledge  you  can  tell  us  nothing  about  that 
detail  ? 

Mr.  Nance. — ^No,  sir,  I  do  not  remember  very  much  of  it,  and  I  went  down  so 
quick. 

Mr.  Holgate. — ^I  do  not  mean  that;  I  mean  in  reference  to  this  particular  thing 
that  Mr.  Cook  spoke  to  you  about. 

Mr.  Nance. — ^No,  sir,  I  did  not  go  down  on  that  chord.  All  I  heard  them  say 
was  that  they  had  heard  the  engpneers  say  that  it  was  bent. 

Mr.  Holgate. — ^Do  you  know  which  chord  they  referred  to  ? 
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Mr.  Nance. — I  think  it  was  in  around  the  third  or  fourth  section  from  the  hig 
pier.     That  would  make  it  about  No.  9. 

Mr.  HoLGATE. — Outwards  towards  the  river  ? 

Mr.  Nance. — Out  near  the  water. 

Mr.  HoLGATE. — Was  that  in  the  anchor  arm. 

Mr.  Nance. — ^In  the  cantilever  arm. 

Mr.  HoLGATE. — What  impression  did  that  information  have  on  you  at  the  timef 

Mr.  Nance. — ^I  do  not  know;  I  was  not  in  a  position  to  know  very  much  about 
it,  but  there  were  some  of  them  who  seemed  to  be  interested.  I  was  a  little  scared 
but  I  did  not  want  to  be  the  first  man  to  walk  off.  I  wanted  to  stay  as  long  as  the 
rest  of  them  stayed. 

Mr.  HoLGATE. — Were  you  ever  on  the  lower  chord  yourself  ? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  HoLGATE. — In  any  part  of  the  bridge  ? 

Mr.  Nance. — Yes,  sir. 

Mr.  HoLGATE.— What  particular  part? 

Mr.  Nance. — It  was  down  on  the  pier  in  the  first  section,  straight  out  over  the 
water  from  the  anchor. 

Mr.  HoLGATE. — ^At  the  anchor  arm  ? 

Mr.  Nance.— Yes. 

Mr.  Holgate. — Which  particular  section  have  you  reference  to  ? 

Mr.  Nance. — ^I  remember  being  on  the  upstream  one.  I  went  down  to  get  a 
plank  we  wanted  on  the  deck. 

Mr.  Holgate. — When  was  that  ? 

Mr.  Nance. — ^Last  summer. 

Mr.  Holgate.— The  summer  of  1906  ? 

Mr.  Nance. — ^Yes. 

Mr.  Holgate. — Why  do  you  recall  that  particular  incident  ? 

Mr.  Nance. — I  was  running  the  engine  on  the  upstream  side  and  we  lost  a  couple 
of  planks.  One  went  overboard  and  one  landed  on  the  chord  below  and  I  went  down 
to  pull  it  up. 

Mr.  Holgate. — ^You  did  not  go  there  for  the  purpose  of  looking  at  anything 
in  particular  in  connection  with  the  bridge  ? 

Mr.  Nance. — No,  sir;  I  went  there  to  put  the  hook  on  the  plank  and  draw  it  up. 

Mr.  Holgate. — ^Did  you  observe  anything  peculiar  with  the  bridge  ? 

Mr.  Nance. — No,  sir. 

Prof.  Galbraith. — ^You  are  speaking  now  of  a  chord  between  the  main  pier  and 
the  shore  ? 

Mr.  Nance. — No,  sir. 

Mr.  Holgate. — That  is  what  I  understand. 

Mr.  Nance. — ^This  was  on  the  anchor  arm,  the  first  piece. 

Prof.  Galbraith. — ^Between  the  main  pier  and  the  shore  ? 

Mr.  Nance. — ^No,  it  is  out  over  the  water  past  the  pier. 

Prof.  Galbraith. — It  is  past  the  pier  towards  the  north  shore  ? 

Mr.  Nance.— Yes. 

Prof.  Galbraith. — Then  it  is  on  the  cantilever  arm  ? 

Mr.  Nance. — ^Yes.    Did  you  understand  me  to  say  that  it  was  on  the  anchor  ? 

Mr.  Holgate. — ^Yes. 

Mr.  Nance. — ^It  is  just  past  the  pier  on  the  cantilever  arm. 

Mr.  Holgate. — ^But,  at  aiiy  rate,  you  observed  nothing  at  that  time  out  of  order  ? 

Mr.  Nance. — ^No,  sir. 

Mr.  Holgate. — Did  you  observe  anything  at  any  other  time  out  of  order  ? 

Mr.  Nance. — ^No,  sir. 

Mr.  Holgate. — Were  you  in  a  position  to  have  noted  these  things  if  they  had 
been  there  ? 

Mr.  Nance. — ^Well,  really,  no  sir,  I  was  not,  because  where  we  were  working  you 
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were  supposed  to  be  at  your  work  at  seven  o'clock,  and  it  generally  took  about  ten 
minutes  to  climb  up  there  and  the  gang  that  worked  up  there  never  stopped  any  place 
down  below  to  be  sitting  around. 

Mr.  HoLGATE. — ^In  regard  to  the  apparatus  for  hoisting,  was  it  what  you  would 
call  good  reliable  tackle  ? 

Mr.  Nance. — Yes,  sir,  the  one  I  was  running  was  as  good  as  I  ever  saw. 

Mr.  HoLQATE. — ^You  would  say  that  it  was  suitable  for  the  work  that  was  being 
done  ? 

Mr.  Nance. — Yes,  sir,  it  was. 

Mr.  HoLOATE. — And  that  it  satisfactorily  performed  the  work  you  wanted  it  to  do? 

Mr.  Nance. — ^Yes,  easy. 

Mr.  Holgate. — ^Who  were  your  foremen? 

Mr.  Nance. — Our  general  foreman  was  Mr.  Yenser.  There  was  a  foreman  under 
him,  Mr.  Worley.    Mr.  Worley  was  generally  on  the  work  at  all  times  with  us. 

Mr.  Holgate. — ^Did  you  consider  your  foremen  understood  their  work  ? 

Mr.  Nance. — ^Yes,  sir,  I  believe  they  did. 

Mr.  Holgate. — ^You  refer  now  to  Mr.  Worley  and  also  to  Mr.  Yenser  ? 

Mr.  Nance. — ^Yes,  I  think  both  of  them  understood  it  and  especially  that  work 
that  they  had  been  on  two  or  three  years ;  I  think  it  could  not  have  been  better. 

Mr.  Holgate. — ^Although  the  work  was,  to  a  ^certain  extent  a  hazardous  work, 
you  had  confidence  in  your  foremen  ? 

Mr.  Nance. — ^Yee,  sir. 

Mr.  Holgate. — ^And  in  the  tackle  ? 

Mr.  Nance. — ^Yes. 

Mr.  Holgate. — ^And  in  their  methods  of  doing  the  work  ? 

Mr.  Nance. — ^Yes.  I  never  saw  as  good  methods  of  doing  everything  as  I  saw  there. 

Mr,  Holgate. — ^I  dare  say,  Mr.  Nanco,  that  you  heard  a  good  many  statements 
since  this  aqcident  hapi)ened  in  regard  to  certain  defects  that  are  said  to  have  been 
observed  ? 

Mr.  Nance. — Oh,  yes,  lots  of  them. 

Mr.  Holgate. — ^Have  any  of  the  men  that  have  observed  these  things  spoken  to 
you  about  them  ? 

Mr.  Nance. — ^Nobody  but  Mr.  Cook,  the  time  I  told  you  about. 

Mr.  Holgate. — Since  the  accident  has  anybody  ? 

Mr.  Nance. — ^No,  I  do  not  think  they  have. 

Mr.  Holgate. — ^Do  you  know  of  any  man  who,  you  think,  would  be  able  to  give 
us  any  information  from  his  orwn  knowledge  ? 

Mr.  Nance. — ^No,  sir,  I  do  not  know  of  a  man  that  could  help  you  in  that  respect, 
because  I  guess  it  was  a  surprise  to  them  as  well  as  it  was  to  me. 

Mr.  Holgate. — I  do  not  refer  so  much  to  the  aqcident  itself  but  to  the  condition 
of  the  bridge  prior  to  the  accident. 

Mr.  Nance. — ^I  do  not  know  of  any  man. 

Mr.  Holgate. — On  the  day  of  this  accident  you  were  on  the  forward  traveller. 
Did  you  notice  anything  i)eculiar  at  all  ? 

Mr.  Nance. — ^No,  sir,  I  did  not. 

Mr.  Holgate. — Nothing  peculiar  in  the  action  of  the  bridge  different  from  any 
other  day  ? 

Mr.  Nance. — ^No,  sir,  I  could  not  see  any  difference  at  all. 

Mr.  H)LCaTE. — ^No  unu/ual  vibration  or  springing  action  ? 

Mr.  Nance. — No,  sir. 

Mr.  Holgate. — ^It  was  just  the  same  as  it  had  been? 

Mr.  Nance. — It  was  just  the  same  right  up  to  the  moment  she  went  down. 

Mr.  Holgate. — ^Was  there  at  any  time  any  such  motion  felt  by  you? 

Mr.  Nance. — ^No,  sir. 

Witness  discharged. 
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John  E.  Spuceb,  sworn. 

Mr.  HoLGATE. — ^Are  you  an  employee  of  the  Phoenix  Bridge  Co.,  Mr.  Splicer? 

Mr.  Splicer. — ^Yes,  sir. 

Mr.  HoLOATE. — ^When  did  you  begin  working  at  the  Quebec  Bridge  with  the 
Phoenix  Bridge  Company  t 

Mr.  Splicer. — ^I  started  last  September,  working. 

Mr.  HoLOATE.— September,  1907? 

Mr.  Splicer.— 1906. 

Mr.  HoLQATE. — Then  you  have  been  working  there  nearly  a  year? 

Mr.  Spliceil — ^Yes,  sir. 

Mr.  HoLOATE. — ^What  part  of  the  work  were  you  on? 

Mr.  Splicer. — ^Most  of  it,  I  guess. 

Mr.  HoLQATS. — ^You  might  tell  us  what  you  were  doing  from  September,  1906? 

Mr.  Spucer. — Well,  I  worked  on  the  false  work  when  I  first  went  there,  and 
afterwards  I  went  into  a  riveting  gang,  and  then  I  went  on  a  raising  gang,  and  then 
I  went  up  on  the  traveller. 

Mr.  HoLOATE. — ^Which  traveller? 

Mr.  Splicer. — The  big  traveller. 

Mr.  HoLGATE. — On  August  29,  where  were  you  working? 

Mr.  Spucer. — ^I  was  not  working  at  all. 

Mr.  HoLGATE. — ^What  is  the  nearest  date  to  August  29  you  were  working? 

Mr.  Spucer. — The  day  before. 

Mr.  HoLOATE. — Then  you  worked  on  the  28th? 

Mr.  Splicer.— The  28th. 

Mr.  HoLGATE. — On  the  28th  were  you  working  on  the  big  traveller? 

Mr.  Splicer. — ^Yee,  sir. 

Mr.  HoLGATE. — What  were  they  doing  with  the  big  traveller? 

Mr.  Splicer. — ^I  was  taking  pins  out  of  them  sheaves  up  there,  that  is  alongside 
the  traveller  there,  taking  the  pins  out,  and  one  thing  and  another,  taking  the  girders 
down,  we  were  taking  it  down. 

Mr.  HoLGATE. — That  is  what  has  been  described  as  taking  down  the  big  traveller? 

Mr.  Splicer. — Taking  down  the  big  traveller. 

Mr.  HoLGATE. — ^What  was  the  cause  of  your  absence  on  the  29th? 

Mr.  Splicer. — ^I  do  not  know,  I  felt  nervous,  I  guess. 

Mr.  HoLGATE. — ^Had  you  been  constantly  at  work  prior  to  that  time? 

Mr.  Spucer.— Yes,  sir. 

Mr.  HoLGATE. — ^Had  you  felt  nervous  before? 

Mr.  Splicer. — No,  not  till  about  a  week  before. 

Mr.  HoLGATE. — ^What  was  the  cause  of  your  nervousness  ? 

Mr.  Splicer. — ^Well,  I  do  not  know,  I  do  not  know  the  cause  of  it  at  all,  it  just 
came  into  me  that  way. 

Mr.  HoLGATE. — And  was  that  the  cause  of  your  taking  a  holiday  on  the  29tlL 

Mr.  Splicer. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Did  you  intend  to  go  back  to  work? 

Mr.  Splicer. — ^Yes,  I  intended  to  go  back  to  work  noon;  I  was  lying  off  in  the 
morning  and  intended  to  go  back  noon,  but  it  got  later. 

Mr.  HoLGATE. — ^You  just  laid  off  in  the  morning? 

Mr.  Spucer. — Just  laid  off  in  the  morning;  I  was  going  to  Quebec,  but  I  didn't 
go  to  work  in  the  afternoon,  it  was  too  windy,  and  I  went  to  Quebec  in  the  afternoon. 

Mr.  HoLGATE. — ^What  was  the  cause  of  your  uneasiness  or  nervousness? 

Mr.  Spucer. — It  was  the  chord. 

Mr.  HoLGATE. — No,  with  regard  to  your  lying  off  that  morning? 

Mr.  Spucer. — ^In  the  morning?  I  was  talking  about  the  chord  the  night  before, 
the  whole  bunch  of  us.^ 

Mr.  HoLGATE. — ^Then  you  decided,  though,  to  go  to  work  in  the  afternoon? 
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Mr.  Spicer. — ^Yes,  sir,  I  decided. 

Mr.  HoLOATE. — ^And  you  did  not  go  to  work  because  the  wind  was  blowing  too 
hard?  ■         . 

Mr.  Splicer. — The  wind  was  blowing  too  hard. 

Mr.  HoLGATE. — Was  it  an  unusual  wind? 

Mr.  Splicer. — No,  we  generally  get  that  every  now  and  then.  Of  course  I  had 
been  working  up  on  the  traveller  on  windy  days,  it  is  not  very  comfortable. 

Mr.  Holoate. — The  real  reason  then  j  for  your  not  returning  to  work  was  the 
wind? 

Mr.  Spicer. — The  wind,  yes,  sir. 

Mr.  Holgate. — And  not  anything  else? 

Mr.  Splicer. — No,  sir. 

Mr.  Holgate. — ^And  your  cause  for  the  nervousness  in  lying  off  for  wind  that 
morning  was  the  chord,  you  say? 

Mr.  Splicer. — ^Yes,  sir. 

Mr.  Holgate. — ^You  might  explain  just  what  you  mean? 

Mr.  Splicer. — The  bent  chord  there;  we  were  talking  about  it  the  night  before. 

Mr.  Holgate. — ^Who? 

Mr.  Splicer. — ^About  seven  or  eight  of  us,  they  were  all  Indians  working  down 
there. 

Mr.  Holgate. — ^Who  are  these  men,  do  you  remember? 

Mr.  Spucer. — There  was  Solomon  Angus,  Joe  Mitchell,  Mitchell  Adams,  and 
four  of  them,  there  is  John  Jocko,  and  th^  all  boarded  in  the  same  place,  Joseph 
Dion,  Lewis  Dibeau. 

Mr.  Holgate. — Are  any  of  these  men  living? 

Mr.  Splicer. — ^No,  sir,  none  of  them. 

Mr.  HoLGAjE. — ^What  list  is  that  you  are  referring  to? 

Mr.  Splicer. — Only  the  names  of  the  Indian  boys,  that  is  alL 

Mr.  HoLOATB. — ^When  was  that  made? 

Mr.  Splicer. — I  made  that  out  myself,  just  the  boys  that  were  killed,  all  the 
Inc^ian  boys. 

Mr.  Holgate. — ^And  none  of  these  men  are  available?  Do  you  know  if  any  of 
these  men  saw  what  they  spol^e  to  you  about? 

Mr.  Splicer.— The  way  they  talked  that  night,  they  said  they  did.  They  said 
there  was  a  place  in  that  chord,  I  do  not  know  whereabouts,  where  it  was  bent,  and 
they  were  trying  to  jack  it  together,  and  they  could  not  jack  the  plates  together  and 
riveted  it  up  the  way  it  was,  that  is  the  way  they  were  saying  the  night  before.  My 
mother  heard  them,  too. 

Mr.  Holgate. — ^When  did  this  conversation  take  place? 

Mr.  Spucer. — The  28th,  the  night  before  the  accident. 

Mr.  Holgate. — ^Did  you  see  this  chord  yourself? 

Mr.  Splicer. — ^No,  I  did  not  go  down  at  the  chord,  I  worked  out  on  the  side,  and 
just  had  a  glance  at  it,  that  is  all. 

Mr.  Holgate. — ^Was  that  on  the  evening  of  the  28th? 

Mr.  Spucer. — ^No,  it  was  on  Tuesday  I  had  a  glance  at  it. 

Mr.  Holgate. — That  is  before  you  had  this  conversation? 

Mr.  Splicer. — Oh,  yes,  that  is  before  we  had  this  conversation. 

Mr.  Holgate. — ^What  took  you  there? 

Mr.  Spucer. — ^Well,  they  were  talking  about  it. 

Mr.  Holgate. — They  tsJked  about  it  before  the  28th;  who  was  with  you  at  that 
time? 

Mr.  Spucer. — ^Who  was  with  me,  I  do  not  know  his  name;  he  showed  me  it.  Do 
you  know  him,  Haley,  that  Nova  Scotia  fellow,  the  fellow  from  Nova  Scotia? 

Mr.  Haley. — Jim  Bowen. 
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Mr.  Spuoee. — Jim  Bowen. 

Mr.  HoLOATE. — ^Is  he  living  f 

Mf.  Splioeb. — Yes,  sir, 

Hx,  HoLQATE. — ^Do  you  know  where  he  is  now! 

Mr.  Spuoer. — ^He  has  gone  home,  I  understand,  back  to  New  Brunswick. 

Mr.  HoLOATB. — ^What  did  you  see? 

Mr.  Splioeb. — ^I  just  saw  the  b^nd,  that  is  all,  just  a  glance  at  it. 

Mr.  HoLOATE. — Just  the 

.  Mr.  Splicer. — Chord  bent,  that  is  all. 

Mr.  HoLGATE. — ^Do  you  remember  what  chord  it  was? 

Mr.  Spuoer. — ^No,  sir,  it  was  on  this  side  of  the  pier,  that  is  all  I  know. 

Mr.  HoLGATE. — That  is  on  the  river  side  of  the  pier? 

Mr.  Spuoer. — On  this  side,  towards  the  north  side  there. 

Mr.  HoLGATE. — ^It  was  north  of  the  cantilever  pier? 

Mr.  Spuoer. — The  cantilever  arm. 

Mr.  Holoate. — ^It  was  in  the  cantilever  arm  ? 

Mr.  Spuoer. — ^Yee. 

Mr.  HoLGATE. — On  the  Quebec  or  Montreal  side? 

Mr.  Splioer. — The  Quebec  side. 

Mr.  Holgate. — ^How  many  panels  was  it  out  from  the  pier? 

Mr.  Spuoer.— I  could  not  say,  three  or  four,  I  think. 

Mr.  Holgate. — ^What  do  you  remember  about  the  chord  itself? 

Mr.  Splioer. — ^Nothing  at  all,  that  is  all  I  know,  I  just  had  a  glance  at  it  and 
went  by.    I  was  talking  about  it  on  my  way  to 

Mr.  Holgate. — ^Did  you  call  the  attention  of  any  other  person  to  that? 

Mr.  Spuoer. — No,  sir. 

Mr.  Holgate. — ^If  you  had  considered  it  of  sufficient  importance,  you  would  have 
called  the  attention  of  your  foreman  to  it,  or  some  person. 

Mr.  Splioer. — ^Well,  I  thought  it  was  safe  myself.    I  do  not  know  much  about 
that  iron.    I  thought  it  was  safe,  it  never  bothered  me  any. 

Mr.  Holgate. — So  far  as  your  judgment  went  then. there  was  nothing  that  you 
saw  that  caused  you  alarm? 

Mr.  Splicer. — ^No,  sir. 

Mr.  Holgate. — ^Had  you  a  feeling  of  confidence  or  otherwise  in  the  foremen  who 
were  over  you  in  this  bridge  erection;  did  you  think  that  they  were  competent  men? 

Mr.  Splicer. — ^Yes,  sir,  good  men. 

Mr.  Holgate. — To  whom  do  you  refer  now? 

Mr.  Splicer. — All  of  them,  I  should  think;  I  found  them  all  good  men. 

Mr.  Holgate. — ^Aiid  with  regard  to  the  appliances  that  were  used  in  the  handling 
were  they  safe? 

Mr.  Splicer. — ^Yes,  sir. 

Mr.  Holgate. — ^Do  you  recollect  any  occasion  where  failure  took  place  in  the 
tackle  in  the  handling  of  the  material  ? 

Mr.  Splicer. — ^No  sir. 

Mr.  Holgate. — ^Not  any  occasion  during  the  year  that  you  were  there? 

Mr.  Spuoer. — ^No,  sir. 

Mr.  Holgate. — ^Did  you  observe  at  any  time  any  unusual  vibration,  either  side- 
ways or  up  and  down? 

Mr.  Spuoer. — ^No,  sir. 

Mr.  Holgate. — And  you  say  that  on  several  occasions  you  have  had  hi^  winds? 

Mr.  Splicer. — ^Yes,  sir. 

Mr.  Holgate. — Had  you  any  feeling  of  insecurity? 

Mr.  Splioer.^No,  sir. 


Digitized  by 


Google 


MINUTES  OF  PROCEEDINGS  163 

SESSIONAL  PAPER  No.  164 

Mr.  HoLGATE. — And   even    after   you   learned   all   of   the   conditions  that  were 
described  with  regard  to  the  chord,  you  thought  it  was  safe? 
Mr.  Spuceb. — I  thought  it  was  safe,  yes,  sir. 

Witness  discharged. 

Percy  Wilson^  sworn. 

Mr.  HoLQATE. — Are  you  an  employee  of  the  Phcenix  Bridge  Company? 

Mr.  Wilson. — Yes,  sir. 

Mr.  HoLGATE. — How  long  have  you  been  with  them. 

Mr.  Wilson. — This  is  the  second  summer. 

Mr.  HoLOATE. — ^Where  were  you  engaged  at  work? 

Mr.  Wilson. — In  the  storage  yard.    This  last  four  weeks  I  was  on  the  bridge* 

Mr.  HoLGATE. — ^In  the  storage  yard  up*to  four  weeks  ago? 

Mr.  Wilson. — Three  or  four  weeks,  I  am  not  sure. 

Mr.  HoLGATE. — That  is  you  were  working  on  the  bridge  three  or  four  weeks  ? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  HoLGATE. — In  what  capacity  were  you  working  in  the  storage  yard? 

Mr.  Wilson. — Oh,  just  as  a  common  labourer. 

Mr.  HoLGATE. — ^WTio  was  your  foreman? 

Mr.  Wilson. — A  man  by  the  name  of  Clark. 

Mr.  HoLGATE. — Then  when  you  went  on  the  bridge  what  were  your  duties  ? 

Mr.  Wilson. — ^I  was  just  serving  the  riveters. 

Mr.  HoLGATE. — ^All  the  time? 

Mr.  Wilson.— Yes,  sir. 

Mr.  HoLGATE. — ^Who  was  your  foreman  there? 

Mr.  Wilson. — ^It  was  a  tall  man  by  the  name  of  Slim.  I  guess  his  name  was 
Meredith,  I  am  not  sure. 

Mr.  HoLGATE. — Did  Meredith  survive  the  accident  of  the  29th? 

Mr.  Wilson. — ^Yes,  sir,  he  was  ^working  on  the  29th. 

Mr.  HoLQATE. — ^Did  he  survive  that  accident? 

Mr.  Wilson. — No,  sir,  he  is  gone. 

Mr.  HoLGATE. — ^Where  were  you  working  on  the  29th  August? 

Mr.  Wilson. — On  the  bridge,  sir. 

Mr.  HoLGATE. — At  what  point? 

Mr.  Wilson. — When  the  bridge  went  I  was  just  going  ashore  for  rivets,  and  I 
turned  around,  I  saw  the  bridge  going. 

Mr.  HoLGATE. — ^What  part  of  the  bridge  were  you  on  ? 

Mr.  Wilson. — On  the  span  that  is  left,  the  shore  span. 

Mr.  HoLGATE. — ^You  were  on  the  bridge? 

Mr.  Wilson. — No,  sir,  I  was  not  on  the  part  that  went. 

Mr.  Holgate. — ^Did  you  see  Huot? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  Holgate. — ^Where  was  he? 

Mr.  Wilson. — ^We  ran  away,  the  three  of  us,  Ouimet 

Mr.  Holgate. — ^Huot  and  yourself  and  Ouimet  ran  off  together? 

Mr.  Wilson.— Yes,  sir. 

Mr.  Holgate. — Just  prior  to  that  where  had  you  come  from  on  the  bridge? 

Mr.  Wilson. — I  was  just  coming  from  outside  the  anchor  pier. 

Mr.  Holgate. — Where  was  the  riveting  gang  working  at  this  time? 

Mr.  Wilson. — Oh,  there  were  about  eight  gangs  of  riveters  then;  they  were  work- 
ing all  along. 

Mr.  Holgate. — Were  you  serving  one  gang  or  more? 

Mr.  Wilson. — One. 

154— vol.  ii— llj  Cr\r\a\o 
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Mr.  HoLGATE. — Where  was  it  working  at  the  time  of  the  accident? 

Mr.  Wilson. — About  300  feet  outside  the  pier. 

Prof.  Galbraith. — The  anchor  pier? 

Mr.  Wilson. — Yes,  sir. 

Mr.  Hoi-gate. — Which  side  of  the  bridge,  the  Quebec  or  Montreal  side. 

Mr.  Wilson. — The  MontFeal  side. 

Mr»  HoLGATE. — Do  you  remember  what  part  of  the  structure  they  were  working  on? 

Mr.  Wilson. — ^All  on  the  bottom  chord. 

Prof.  Galbraith. — Was  that  the  fifth  or  sixth  span  ? 

Mr.  Wilson. — I  could  not  say  exactly,  but  it  was  about  300  feet  outside  the  pier. 

Prof.  Galbraith. — How  do  you  count  the  300  feet,  how  do  you  estimate  it,  by  the 
number  of  chords  or  how  ? 

Mr.  Wilson. — ^No  sir,  I  could  not  say  what  number  of  chords  they  were  out. 

Prof.  Galbraith. — ^You  do  not  know  y^hether  it  was  the  fifth  or  sixth  chord  or 
the  ninth. 

Mr.  Wilson. — ^No,  sir,  I  do  not;  it  was  the  distance  outside  the  pier. 

Prof.  Galbraith. — It  was  not  the  ninth  chord  ? 

Mr.  Wilson. — ^No,  sir. 

Prof.  Galbraith. — Are  you  sure  it  was  not  ? 

Mr.  Wilson. — ^Well,  the  ninth  chord  they  were  talking  about  was  inside  the  pier, 
I  guess. 

Prof.  Galbraith. — Inside  the  centre  pier  ? 

Mr.  Wilson. — ^Yes,  sir. 

Prof.  Galbraith. — ^You  were  on  the  anchor  arm  inside  the  centre  pier  ? 

Mr.  Wilson. — No,  it  is  about  300  feet  outside  the  pier. 

Prof.  Galbraith. — Outside  the  main  pier? 

MJr.  Wilson.— YeB,  sir. 

Mr.  Holgate. — On  the  cantilever  arm! 

Mr.  Wilson. — Outside. 

Mr.  HoLOATE. — ^You  were  serving  the  men  with  rivets;  were  you  serving  the 
riveters  with  the  hot  rivets? 

Mr.  Wilson.— No,  sir. 

Mr.  Holgate. — ^Then  were  you  distributing  the  cold  rivets  amongst  the  various 
riveting  gangs,  is  that  it? 

Mr.  Wilson.— That  is  it. 

Mr.  Holgate. — ^Who  were  in  the  gang  that  Meredith  was  handling  ? 

Mr.  Wilson. — Well,  he  handled  the  whole  of  them. 

Mr.  Holgate. — He  handled  all  the  gangs  ? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  Holgate. — Where  were  the  other  riveting  gangs  located  that  day? 

Mr.  Wilson. — There  was  a  gang  on  the  pier. 

Mr.  Holgate. — On  the  cantilever  pier? 

Mr.  Wilson. — ^Yes,  sir,  and  two  gangs  inside  the  pier  and  the  rest  were  outside 
the  pier. 

Mr.  Holgate. — Two  gangs  inside  the  pier  towards  the 

Mr.  Wilson. — The  shore,  one  on  each  side. 

Mr.  Holgate. — One  on  each  side  of  the  bridge  ? 

Mr.  Wilson. — Of  the  bridge. 

Mr.  Holgate. — And  where  were  the  others? 

Mr.  Wilson. — Outside  the  pier. 

Mr.  Holgate. — That  made  how  many  gangs  altogether  ? 

Mr.  Wilson. — There  were  some  riveting  that  morning,  I  think  there  were  seven 
or  eight,  there  were  generally  nine. 

Mr.  Holgate. — One  was  on  the  pier,  two  were  on  the  land  side  of  the  pier  and 
the  other  gangs  on  the  cantilever  arm. 

Mr.  WiLSON.-Yea.  sir.  outsiik  the  bridge.  ^.^.^.^^^  ^^  GoOglc 
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Mr.  HoLGATE. — ^Now,  we  will  begin  with  those  working  on  the  anchor  arm;  you 
say  there  two  gangs  there»  one  on  each  side! 

Mr.  Wilson. — One  on  each  side. 

Mr.  HoLQATE. — Do  you  know  at  what  joint  they  were  working  I 

Mr.  WiLSON.^No,  sir. 

Mr.  HoLQATB. — Can  you  locate  them  in  any  way  t 

Mr.  Wilson. — ^I  do  not  think  ao. 

Mr.  HoLQATE. — Were  they  working  on  Aoot  beams  or  chords  ? 

Mr.  Wilson. — On  chords,  both  of  them  on  chords. 

Mr.  HoLGATE. — ^They  were  both  working  on  chords  but  you  do  not  know  which 
ehord  ? 

Mr.  Wilson. — ^I  could  not  say,  sir. 

Mr.  HoLGATE. — Then  the  gang  that  was  working  on  the  pier,  what  were  they 
doing  f 

Mr.  Wilson. — Well,  they  seemed  to  me  to  be  riveting  the  shoe  on  the  pier. 

Mr.  HoLQATE. — On  which  side  of  the  bridge,  the  Montreal  or  Quebec  side  ? 

Mr.  Wilson. — The  Quebec  side. 

Mr.  HoLGATE. — Can  you  locate  the  gangs  on  the  cantilever  arm  ? 

Mr.  Wilson. — ^No,  sir,  I  could  not. 

Mr.  HoLGATE. — ^Were  there  others  doing  the  same  kind  of  work  as  you  ? 

Mr.  Wilson. — There  were  two  that  afternoon. 

Mr.  HoLGATE. — Two  distributing  rivets  to  all  these  gangs  ? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  HoLQATE. — Who  was  the  other  t 

Mr.  Wilson. — He  worked  only  the  day  before,  three  days  he  was  there,  I  do  not 
know  who  he  was;  he  said  he  came  from  Montreal,  two  of  them  came  together. 

Mr.  HoLGATE. — ^Where  is  he  now? 

Mr.  Wilson. — He  is  down,  he  is  dead,  I  did  not  see  him ;  he  was  a  Canadian. 

Mr.  HoLGATE. — ^You  say  iJiere  were  three,  was  there  another  one? 

Mr.  Wilson. — ^Well,  he  was  serving  the  rivets  in  the  forenoon  and  he  put  him 
painting  in  the  afternoon. 

Mr.  HoLGATE.— Where  is  he  now? 

Mr.  Wilson. — He  is  dead,  to6. 

Mr.  HoLGATE. — Now,  these  riveting  gangs  working  on  the  cantilever  arm,  were 
they  working  on  the  floor  beams,  riveting? 

Mr.  Wilson. — ^They  were  working  on  the  bottom  chords. 

Mr.  HoLGATE. — ^Were  they  all  working  on  bottom  chord  work? 

Mr.  Wilson. — Only  those  two  inside  the  piers,  and  then  there  veas  a  gang  on  the 
pier. 

Mr.  HoLGATE. — ^I  was  referring  to  those  on  the  cantilever  arm? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  HoLGATE. — They  were  working  where? 

Mr.  Wilson. — On  the  bottom  chord. 

Mr.  HoLGATE. — ^AU  on  bottom  chord  work? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Do  you  remember  who  they  were  in  that  gang  that  was  working 
on  the  pier? 

Mr.  Wilson. — ^No,  sir,  they  were  Indians. 

Mr.  HoLGATE. — ^Do  you  know  if  any  of  them  are  now  alive? 

Mr.  Wilson. — ^I  do  not  think  so. 

Mr.  HoLGATE. — ^Which  way  were  you  going  when  the  accident  happened  to  the 
bridge? 

Mr.  Wilson. — ^I  was  going  ashore,  toward  the  shore. 

Mr.  HoLGATE. — And  you  were,  I  think  you  said,  on  the  approach  span  ? 

Mr.  Wilson.— Yes,  sir. 
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Mr.  HoLGATE. — What  did  you  first  notice? 

Mr.  Wilson. — ^Well,  I  heard  a  noise  and  I  turned  around  and  I  saw  it  going  from 
the  pier  like  a  flash  of  lightning. 

Mr.  HoLQATK.— Which  pier? 

Mr.  Wilson. — ^From  the  far  pier,  I  mean  the  pier  that  is  in  the  cantilever  arm. 

Mr.  HoLGATE. — Just  in  your  own  words  tell  us  what  you  noticed  at  that  time? 

Wr.  Wilson. — ^All  I  noticed  was  when  I  turned  around  and  seen  the  bridge  going. 
It  lock  about  five  or  six  seconds  and  then  all  I  seen  was  floating  timber  on  the  river 
and  a  mass  of  steel  was  between  the  two  piers. 

Mr.  Holgate. — ^What  did  you  do  after  that? 

Mr.  Wilson. — ^I  turned  around  and  ran  down  below  a  stairs  there,  the  steps.  I  had 
a  brother  working  on  the  traveller,  and  I  had  another  brother  working  under  tte 
bridge,  and  I  thought  I  would  see  him  down  below,  and  when  I  got  down  tnere  I  did 
not  see  him;  they  were  gone,  both  of  them. 

Mr.  Holgatb. — ^When  you  were  going  backwards  and  forwards  on  the  bridge, 
serving  the  gangs  with  rivets  for  about  a  month  did  you  observe  anything  out  of 
order  or  was  your  attention  called  to  anything  apparently  out  of  order? 

Mr.  Wilson. — ^No,  sir,  I  never  did. 

Mr.  Holgate. — ^Did  anybody  ever  speak  to  you? 

Mr.  WHiSON. — ^Yes,  I  heard  lots  about  it  but  I  never  minded  them,  I  thought  it 
would  never 

Mr.  Holgate. — ^Do  you  remember  what  that  information  was? 

Mr.  Wilson. — ^I  heard  them  speaking  about  a  cracked  bottom  chord,  I  never  seen 
it  myself. 

Mr.  Holgate. — ^Was  that  what  th^  said,  a  cracked  bottom  chord? 

Mr.  Wilson.— Yes,  sir. 

Mr.  Holgate. — Do  you  remember  who  said  that  to  you? 

Mr.  Wilson. — ^Well,  my  brother  often  spoke  of  it. 

Mr.  Holgate. — Was  there  anybody  else? 

Mr.  Wilson. — Oh,  yes. 

Mr.  Holgate. — ^Is  there  anybody  that  is  living  now  that  you  heard  use  that 
expression? 

Mr.  Wilson. — ^Yes,  there  was  a  young  painter  by  the  name  of  Donat  Nadeau. 

Mr.  Holgate.— Was  he  lost? 

Mr.  Wilson. — ^No,  sir. 

Mr.  Holgate. — ^WTiere  is  he? 

Mr.  Wilson. — ^At  St.  Komuald. 

Mr.  Holgate. — ^Did  he  give  you  any  description  of  it? 

Mr.  Wilson. — ^No,  sir,  he  did  not 

Mr.  Holgate. — ^Do  you  remember  when  he  told  you  about  it? 

Mr.  WiLSON.^Yes,  sir. 

Mr.  Holgate. — ^When? 

Mr.  Wilson. — Oh,  it  was  the  day  before,  he  spoke  to  me  about  it 

(Mr.  Holgate. — The  day  before 

Mr.  Wilson.— The  accident 

Mr.  Holgate. — ^Did  he  give  you  to  understand  he  had  seen  it? 

Mr.  Wilson. — ^No,  I  forget  if  he  did  say  if  he  had  seen  it  or  not,  but  I  know  they 
spoke  about  it. 

Mr.  Holgate. — ^You  did  not  see  it? 

Mr.  Wilson. — ^No,  sir. 

Mr.  Holgate. — ^Do  you  remember  if  Nadeau  specified  which  chord  he  referred  to? 

Mr.  Wilson. — ^No,  sir,  he  said  it  was  near  the  pier,  near  the  caisson. 

Mr.  Davidson. — ^Did  he  tell  you  what  was  the  matter? 

Mr.  Wilson. — He  said  it  was  cracked. 
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Mr.  HoLGATB. — ^Did  you  understand  from  what  he  said  whether  it  was  on  the 
cantilever  or  the  anchor  arm? 

Mr.  Wilson. — ^I  think  it  was  on  the  cantilever  arm,  I  did  not  pay  much  attention 
to  it,  because  I  did  not  believe  it. 

Witness  discharged. 


Ana  GmoBAS,  sworn.    (Testimony  given  in  French). 

Prof.  Oalbratth. — ^You  are  employed  by  the  Phoenix  Bridge  Company? 

Mr.  QiNGRAS. — ^Yes,  sir. 

Prof.  Galbraith. — Were  you  working  the  day  of  the  accident? 

Mr.  QiNGRAS. — ^Yes,  sir. 

Prof.  Galbraith. — ^What  had  you  to  do  there? 

Mr.  GiNORAS. — ^I  was  carrying  water  to  the  office. 

Prof.  Galbraith. — ^Where  were  you  at  the  time  of  the  accident  ? 

Mr.  GiNGRAS. — ^I  was  right  near  the  office. 

Prof.  Galbraith. — ^What  did  you  see .? 

Mr.  GmGRAB. — ^I  saw  the  bridge  fall. 
!    Prof.  GALBRAPrdl— Will  you  describe  its  appearance  as  it  fell  ? 

Mr.  GiNQRAS. — ^I  know  nothing  about  that  ;  it  fell  with  a  crash. 

Prof.  Galbraith. — ^Did  you  watch  it  during  the  whole  time  of  the  fall? 

Mr.  GiNaRAB.^No. 

Prof.  Galbraith. — ^In  your  duties  did  you  go  daily  from  one  part  of  the  bridge  to 
the  other  ? 

Mr.  GiNGRAS. — ^Yee,  going  messages. 

Prof.  Galbratfh. — ^Did  you  ever  hear  anything  said  about  the  bridge  being  danger- 
ous. 

Mr.  GiNQRAS. — ^I  had  heard  that  the  bridge  was  going  to  fall. 

Prof.  Galbraith. — ^Do  you  know  the  names  of  the  men  who  told  you  that  ? 

Mr.  GiNQRAS. — ^No,  I  do  not  know  them. 

Prof.  Galbraith. — ^Do  you  know  the  men  even  although  you  do  not  know  their 
names  ? 

Mr.  GiNGRAS. — ^I  do  not  think  I  know  them. 

Prof.  Galbraith. — ^How  long  have  you  been  working  on  the  bridge  ? 

Mr.  GiNGRAS. — ^Two  years. 

Prof.  Galbraith. — And  yet  you  would  not  recognize  any  man  who  spoke  about 
the  bridge  being  dangerous  ? 

Mr.  GiNQRAS. — I  do  not  know  that  at  all. 

Prof.  Galbraith. — ^Not  by  sight  ? 

Mr.  GiNQRAS. — ^I  did  not  look  at  them  for  any  length  of  time,  I  just  was  passing 
near  them  when  they  said  that. 

Mr.  GiNGRAS. — ^When  did  you  hear  that? 

Mr.  GiNGRAS. — The  morning  of  the  accident,  I  thought  they  were  only  joking. 

Prof.   Galbraith. — ^Was  anything  on  the  bridge  pointed  out  to  you   as  being 
dangerous  ? 

Mr.  GiNGRAS. — ^No. 

Prof.  Galbraith. — ^Did  you  see  anything  yourself  ? 

Mr.  GmoRAS. — ^No. 

Witness  discharged. 

The  Commission  took  recess. 
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AFTEBNOON  SESSION— SEVENTH  BAT. 

Commission  resumed  at  two  o'clock. 

Raoul  Lafranoe,  sworn. 

Mr.  HoLOATE. — ^Were  you  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Lafrance. — ^Yes,  sir. 

Mr.  HoLGATE. — ^When  did  you  enter  their  employment  ? 

Mr.  Lafrance. — At  the  beginning  of  July. 

Mr.  Holoate. — ^Were  you  employed  with  diem  constantly? 

Mr.  Lafrance. — ^I  had  left  off  work  for  about  ten  days  before  the  bridge  fefl.  I^ 
as  a  rule,  worked  with  the  electiician,  Mr.  Britton. 

Mr.  Holoate. — ^What  else  did  you  do  ? 

Mr.  Lafrance. — ^I  carried  rivets,  and  painting,  and  all  kinds  of  work. 

Mr.  Holgate. — ^Who  was  your  foreman  ? 

Mr.  Lafrance. — I  do  not  remember  his  name.    They  used  to  call  him  Benny. 

Mr.  Holgate. — ^How  long  were  you  painting  ? 

Mr.  Lafrance. — I  did  not  work  the  whole  time  at  the  painting.  I  painted  only 
when  I  had  nothing  eke  to  do. 

Mr.  Holoate. — ^Who  was  your  foreman  when  you  were  painting  ? 

Mr.  Lafrance. — ^My  cousin,  who  was  the  head  of  the  gang-^Alexandre  Ouimet* 

Mr.  Holgate. — ^Is  he  here  ? 

Mr.  Lafrance. — "No,  he  is  gone. 

Mr.  Holgate. — Where  ? 

Mr.  Lafrance. — I  do  not  know  where  he  has  gone  to.    He  has  left  for  Ontario. 

Mr.  Holgate. — ^When  did  he  leave  ? 

Mr.  Lafrance. — Saturday  afternoon. 

Mr.  Holgate. — ^Did  he  tell  you  where  he  was  going  ? 

Mr.  Lafrance. — ^I  do  not  know.  I  know  he  took  the  C.  P.  R.  train  and  left  for 
Ontario.  He  has  gone  to  the  shanties  there.  He  gave  me  the  name  of  the  place,  but 
I  do  not  remember. 

Mr.  Holgate. — ^Who  knows  ? 

Mr.  Lafrance. — I  do  not  know. 

Mr.  Holgate. — And  you  do  not  know  where  he  is  to  be  found  now  ? 

Ml.  Lafrance. — ^No. 

Mr.  TTolgate. — ^Did  your  work  carry  you  about  the  different  parts  of  the  bridge  ? 

Mr.  L.^fran('E. — ^Yes,  I  went  everywhere — it  was  imm^.l^rial  to  me — anywhere 
at  all, — ^I  was  ready  to  go. 

Mr.  Holoate. — In  going  about  the  bridge,  did  you  notice  anything  at  all  out  of 
the  ordinary  ? 

Mr.  Lafrance. — The  only  thing  I  noticed  was  a  crack  on  the  pile. 

Mr.  Holgate. — ^Was  that  a  crack  in  the  pier  ? 

Mr.  Lafrance. — No,  it  was  above  the  shoe  on  the  plate. 

Mr.  Holgate. — ^How  wide  was  that  cradc? 

Mr.  Lafrance. — About  18  or  20  inches  long.  ^ 

Mr.  Holgate. — How  wide  was  the  crack  ? 

Mr.  Lafrance. — ^It  was  open  about  as  thick  as  a  little  finger. 

Mr.  Holgate. — ^Did  you  examine  the  crack  yourself  ? 

Mr.  Lafrance. — ^Yes,  I  looked  at  it.  I  did  not  go  up  on  top  to  look  at  it  though 
I  saw  it. 

Mr.  Holgate. — Where  were  you  when  you  saw  it  ? 

Mr.  Lafrance. — On  the  pier.  I  was  cleaning  the  pier.  My  cousin,  Mr.  Ouimet, 
drew  my  attention  to  it. 

Mr.  Holgate. — How  far  would  that  be  that  you  were  from  the  crack  when  you 
noticed  it  ? 
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Mr.  Lafrakce. — ^Between  6  and  8  feet  from  it  I  was  cleaning  the  pier  and  Ouimet 
brought  me  to  look  at  it. 

Mr.  HoLQATE. — ^Did  you  see  it  more  than  onoe  ? 

Mr.  Lafrance. — I  looked  at  it  three  or  four  days. 

Mr.  HoLGATE. — The  same  day  ? 

Mr.  Lafrance. — I  was  three  days  on  the  pier  and  I  looked  at  it  every  day.  I 
was  cleaning  the  pier,  gathering  the  bolts  and  everything  that  was  there. 

Mr.  HoLOATE. — ^Did  that  crack  go  out  to  the  edge  of  the  plate  ? 

Mr.  Lafrance. — No. 

Mr.  HoLGATE. — ^Did  it  go  down  as  if  it  were  torn  from  the  edge  of  the  plate  ? 

Mr.  Lafrance. — The  plate  was  square,  and 

Mr.  HoLQATE. — There  is  a  piece  of  paper  (handing  witness  a  sheet  of  white  paper) 
just  tear  it  the  way  you  say  the  crack.  (Witness  tore  the  paper.)  Was  it  in  that 
X>osition,  upright  ? 

Mr.  Lafrance. — The  crack  was  on  the  lower  part  of  the  Quebec  side  of  a  pier 
on  the  Montreal  side. 

Mr.  Holgate. — Then  the  crack  did  extend  out  to  the  edge  of  the  plate  1 

Mr,  Lafrance. — It  did  not  extend  as  far  as  the  middle,  but  it  was  about  18  or  20 
inches  in  length.   The  plate  was  6  or  8  feet  square.   That  is  what  it  seemed  to  me. 

Mr.  Holgate. — ^You  were  three  days  on  the  pier,  so  that  probably  you  had  the 
whole  matter  very  clearly  in  your  head  ? 

Mr.  Lafrance. — ^Yes. 

Mr.  Holgate. — And  you  probably  would  recognize  a  photograph  of  that  place? 

Mr.  Lafrance. — ^Yes. 

Mr.  Holgate. — Look  at  this  photograph  and  tell  us  if  that  shows  that  plate? 
(Witness  was  shown  a  photograph.) 

Mr.  Lafrance. — ^Is  that  a  photograph  of  the  pier  on  the  Montreal  side  or  the 
Quebec  side? 

Mr.  Holgate. — They  are  both  alike,  I  understand. 

Mr.  Lafrance. — The  plate  was  on  the  other  side. 

Mr.  Stuart. — There  is  one  there  shown  which  corresponds,  I  think. 

Mr.  Holgate. — The  two  sides  are  exactly  alike. 

Mr.  Lafrance. — To  give  you  the  directions  it  would  be  better  if  I  had  the  pier 
on  the  Montreal  side. 

Mr.  Holgate. — This  is  not  the  identical  plate  shown  in  the  photograph  but  is  the 
plate  on  the  Quebec  side  corresponding  with  the  one  on  the  Montreal  side  which  you 
have  been  describing. 

Mr.  Lafrance. — The  plate  the  crack  was  in  cannot  be  seen  on  that  photograph. 
If  was  on  the  inside  of  that. 

Mr.  Holgate. — ^Was  the  plate  lying  flat? 

Mr.  Lafrance. — ^No,  vertical. 

Mr.  Holgate. — This  photograph  shows  the  whole  arrangement  at  the  shoe? 

Mr.  Lafrance. — ^Yes.     (Photograph  put  in  and  marked  Exhibit  No.  29.) 

Mr.  Holgate. — ^Is  that  plate  marked  X  on  exhibit  No.  29,  the  plate  you  mean  ? 

Mr.  Lafrance. — ^No,  it  is  a  plate  that  was  above  that  one  and  at  the  back  of  it  on 
the  Montreal  side. 

Mr.  Stuart. — Does  he  say  the  crack  is  on  the  Montreal  side  ? 

Mr.  Lafrance. — On  the  Quebec  side  of  a  Montreal  side  plate. 

Mr.  Holgate. — ^Did  you  notice  particularly  the  plate  marked  X  ? 

Mr.  Lafrance. — ^Yes. 

Mr.  Holgate. — ^Do  you  remember  that  plate? 

Mr.  Lafrance. — ^Yes. 

Mr.  Holgate.— Was  that  plate  cracked? 

Mr.  Lafrance. — ^No.  If  there  was  any  crack  I  did  not  see  it,  and  I  was  cleaning 
that  plate. 
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Mr.  Davidson. — Of  course,  I  have  no  doubt  the  conunissioners  recognize  how 
difficult  it  is  for  any  one,  much  less  a  boy  like  this,  to  recognize  from  a  photograph — 
I  know  it  would  be  extremely  difficult  for  me,  entirely  unacquainted  with  bridge  work 
and  structures  like  that — ^the  exact  point  that  was  referred  to. 

Mr.  HoLGATE. — ^He  has  recognized  this  particular  plate  and  he  is  positive  there 
was  no  crack  in  it. 

Mr.  Davidson. — That  is  not  a  photograph  of  the  plate  he  saw  at  alL 

Mr.  HoLGATE. — ^But  he  says  he  cleaned  this  plate  and  there  is  no  crack  in  it. 

Prof.  Galbratth. — ^Is  it  the  corresponding  plate  on  the  other  side! 

Mr.  Lafrance. — ^I  worked  on  and  cleaned  every  one  of  them. 

Mr.  DAvmsoN. — Ask  him  what  he  means  when  he  says:  'La  plaque  en  question 
etait  dans  cette  position.'    Does  he  mean  straight  up  and  down  or  slanting! 

Mr.  Lapranoe. — Slightly  inclined. 

Mr.  Davidson. — ^Do  you  see  in  that  photograph  the  plate  in  which  you  saw  the 
crack! 

Mr.  Lafranob. — ^No. 

Mr.  HoLGATE. — ^Do  you  know  the  part  of  the  bridge  called  the  shoe? 

Mr.  Lafrance. — ^Yes,  that  is  the  lower  part  that  was  on  the  pier. 

Mr.  Davidson. — ^Is  that  right,  Mr.  Kinloch? 

Mr.  KiNLOOH. — ^No. 

Mr.  Lafrance. — ^I  do  not  know  much  about  it. 

Mr.  Davidson. — ^When  you  stood  on  the  pier  looking  at  the  plate  was  it  above  your 
head  or  in  front  of  you? 

Mr.  Lafrance. — ^It  was  above  my  head. 

Mr.  HoLGATE. — ^Was  there  anything  above  your  head?  You  were  standing  on  the 
pier? 

Mr.  Lafrance. — ^I  was  standing  on  the  pier. 

Mr.  HoLGATE. — ^Naturally,  it  would  be  above  his  head. 

(Note. — ^Witness  was  shown  the  photograph  reversed  against  the  light  in  order 
to  bring  the  corresponding  parts  shown  as  appearing  on  the  Quebec  side  and  was  then 
enabled  to  identify  the  plate  that  he  refers  to  by  an  ink  mark  on  the  ba<^  of  the 
photograph.) 

Mr.  Holgate. — The  mark  that  appears  on  the  back  of  this  photograph,  exhibit  No. 
29,  then,  is  your  own  mark  identifying  the  plate  you  refer  to? 

Mr.  Lafrance. — ^Yes,  that  is  what  I  saw. 

Mr.  Holgate. — ^You  think  you  would  recognize  that  plate  again? 

Mr.  Lafrance. — Yes,  sir. 

Mr.  Holgate. — ^What  was  the  last  time  that  you  observed  this  plate? 

Mr.  Lafrance. — About  two  or  three  weeks  before  the  accident. 

Mr.  Holgate. — ^How  many  times  since  that  time  did  you  see  it? 

Mr.  Lafrance. — ^I  looked  at  it  three  or  four  times. 

Mr.  Holgate. — ^What  was  the  last  time  you  saw  it? 

Mr.  Lafrance. — ^I  do  not  exactly  remember — about  two  or  three  weeks  before  the 
accident. 

Mr.  Holgate. — ^Did  you  notice  anything  else  in  connection  with  the  bridge  that 
was  out  of  order? 

Mr.  Lafrance. — No. 

Mr.  Holgate. — ^We  want  you — ^we  order  you  to  go  on  the  ground  to-morrow,  and 
in  company  with  Mr.  Kinloch  and 'Mr.  McLure,  endeavour  to  find  that  plate. 

Mr.  Lafrance. — ^Yes. 

Mr.  Holgate. — ^We  want  you  to  stay  until  you  find  that  plate  or  make  sure  of 
something  and  appear  here  on  Friday  morning  and  resume  your  evidence. 

Mr.  Lafrance. — ^Yes. 
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Mr.  HoLGATE. — ^You  are  still  under  subpoena  and  it  is  compulsory  for  you  to  be 
here. 

Mr.  Lafrance. — ^Yes. 

Witness  retired. 


DoNAT  Nadbau,  sworn. 

Prof.  Kerry.— Have  you  been  working  for  the  Phoenix  Bridge  Company? 

Mr.  Nadeau. — ^Yes,  sir. 

Prof.  BIerry.— For  how  long? 

Mr.  Nadeau. — ^About  a  month. 

Prof.  Kerry. — ^In  what  position? 

Mr.  Nadeau. — As  k  painter. 

Prof.  Kerry. — ^At  what  part  of  the  bridge? 

Mr.  Nadeau. — ^At  every  part  of  the  bridge  where  there  was  painting  to  be  done. 

Prof.  Kerry. — ^Were  you  working  on  the  29th  August? 

Mr.  Nadeau. — ^I  worked  till  a  quarter  to  three  in  the  afternoon. 

Prof.  Kerry. — ^Why  did  you  stop? 

Mr.  Nadeau. — On  account  of  wind. 

Prof.  Kerry. — ^Were  you  there  when  the  bridge  fell? 

Mr.  Nadeau. — ^No,  I  was  down  home. 

Prof.  EIerry. — Did  you  see  any  part  of  the  bridge  out  of  order? 

Mr.  Nadeau.— No. 

Prof.  Kerry. — ^It  was  all  safe  and  sound? 

Mr.  Nadeau. — ^I  never  noticed  anything  wrong  or  broken. 

Prof.  £[erry. — ^Did  you  hear  anyone  say  that  anything  was  wrong? 

Mr.  Nadeau.— Yes. 

Prof.  Kerry.— Who  told  you? 

Mr.  Nadeau. — Some  of  my  work  mates — ^the  fellows  working  with  me. 

Prof.  EIerry. — ^You  do  not  know  who? 

Mr.  NADBAU.^Yes,  Joe  Biron. 

Prof.  Kerry. — And  the  others? 

Mr.  Nadeau. — ^I  do  not  remember  any  others  who  spoke  to  me  about  it. 

Prof.  Kerry.— Is  Joe  Biron  alive? 

Mr.  Nadeau.^No,  he  was  killed. 

Prof.  Kerry.— What  did  he  say? 

Mr.  Nadeau. — The  night  before  the  day  that  the  bridge  fell  I,  Joe  Biron  and  others 
working  on  the  bridge  were  talking  about  the  bridge  and  they  agreed  that  there  was 
something  wrong. 

Mr.  Stuart. — That  is  not  what  he  said,  is  it? 

Mr.  Nadeau. — They  were  speaking  about  the  work  concerning  the  bridge  and 
Biron  said  there' was  something  broken  in  the  bridge — a  plate  cracked. 

Prof.  Kerry. — ^In  what  place? 

Mr.  Nadeau. — ^Biron  said  that  it  was  near  the  pier. 

Prof.  Kerry. — ^You  do  not  know  the  exact  pl^e? 

Mr.  Nadeau. — ^No. 

Prof.  Kerry. — Was  it  on  the  pier  or  on  one  of  the  chords? 

Mr.  Nadeau. — ^I  could  not  say. 

Prof.  Kerry. — ^You  have  never  seen  anything  yourself? 

Mr.  Nadeau. — No,  never. 

Prof.  Kerry. — ^Do  you  know  that  Biron  saw  it? 

Mr.  Nadeau. — ^I  could  not  say. 

Mr.  HoLGATE. — ^Do  you  know  anything  of  your  own  knowledge? 

Mr.  Nadeau. — ^No.  /^  i 
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Prof.  Galbraith. — ^You  said  that  you  did  not  work  after  three  o'clock  on  account 
of  the  wind? 

Mr.  Nadeau. — ^Yes. 

Prof.  Galbbaith. — Was  there  more  wind  than  usual  that  afternoon? 

Mr.  Nadeau. — ^No. 

Prof.  Galbbaith. — ^You  had  often  worked  on  the  bridge  when  the  wind  was  as 
strong? 

Mr.  Nadeau. — ^Yes. 

Witness  discharged. 

Mr.  A.  B.  MiLLiKEN^  recalled. 

Prof.  Kerry. — ^You  had  full  charge  of  the  erejction  of  the,  bridge  ? 

Mr.  MiLLiKEN.— Yes,  sir. 

Prof.  Kerry. — ^What  was  the  last  date  that  you  were  at  the  structure  previous  to 
its  f aU  ? 

Mr.  MiLLiKEN. — The  morning  of  August  26th. 

Prof.  Kerry. — That  would  be  the  Tuesday  of  the  week  ? 

Mr.  MiLLiKEN.— Monday. 

Pirof.  Kerry. — ^The  brilge  fell  on  Thursday  ? 

Mr.  MiLLiKEN. — It  fell  on  Thursday  the  29th. 

Prof.  Kerry. — For  how  many  days  at  that  time  had  you  been  in  the  vicinity 
of  tiie  structure  ? 

Mr.  MiLLiKEN. — ^From  August  6th  to  August  26th. 

Prof.  Kerry. — You  were  there  continuously  between  those  dates? 

Mr.  Milliken. — ^Yes,  sir;  that  is  I  had  been  out  to  Belair. 

Prof.  Kerry. — ^But  you  were  at  Quebec  ? 

Mr.  Milliken. — In  the  vicinity  of  the  work. 

Prof.  Kerry. — ^In  touch  with  the  work  ? 

Mr.  Milliken.— Yes. 

Prof.  Kerry. — ^Will  you  tell  us  what  definite  information  you  have  about  defects  t 

Mr.  Milliken. — I  have  not  any  definite  information  about  defects. 

Prof.  Kerry. — ^Were  no  reports  of  those  bulges  brought  to  you  at  all  ? 

Mr.  Milliken. — ^Yee,  sir;  I  left  for  Phoenixville  on  the  morning  of  August  26, 
I  reached  PhoenixviUe  on  the  evening  of  August  28,  and  on  the  morning  of  Aug.  29, 
after  I  had  gone  down  to  the  office  at  PhoenixviUe,  there  was  a  letter  there  from  Mr. 
Yenser  dated  August  27,  from  Liverpool  at  the  bridge.  In  that  letter  he  indicated 
that  a  chord  section  was  slightly  bent  and  wanted  to  know  whether  he  should  con- 
tinue to  work  on  the  suspended  span  or  simply  work  on  the  removal  of  the  main 
traveller  and  asked  a  reply  from  our  office  by  wire.  He  was  called  up  on  long  dis- 
tance telephone,  and  I  talked  with  him  about  a  quarter  of  ten  on  the  morning  of 
August  29,  and  referring  to  his  letter  of  August  37  I  asked  him  whether  he  had 
stopped  the  erection  or  whether  he  was  prciceeding  witJi  it.  His  reply  to  me  over 
'phone  was  that  he  was  going  ahead  and  that  everything  was  all  right.  I  said: 
Have  you  moved  the  forward  traveller?  He  said:  Yes,  moved  it  yesterday  morning. 
And  he  further  said  that  he  had  one  of  the  temporary  track  girder  spans  in  place 
and  was  about  to  swing  the  second  one  into  place.  I  said:  Is  Mr.  Birks  there?  He 
said  :  Yes.  I  said  :  Mr.  Deans  wants  to  speak  to  him.  That  was  about  all  that  was 
said  between  Mr.  Yenser  and  myself.  Then  Mr.  Deans  talked  with  Mr.  Birks  follow- 
ing my  conversation  with  Mr.  Yenser. 

Prof.  Kerry. — That  is  to  say  that  Mr.  Yenser  wrote  drawing  the  attention  of  the 
office  on  the  27th  and  asking  for  si)ecific  instructions  ? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — And  then  proceeded  to  advance  the  traveller  without  waiting  for  a 
reply  to  that  letter?  ^->  , 
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Mx.  Mtt.t.tkkn. — ^Yes,  sir.  He  asked  a  reply  by  wire,  and  instead  of  wiring  wa 
called  him  by  'phone,  long  distance  'phone. 

Prof.  "Kerry. — ^At  what  time  would  it  have  been  reasonable  for  him  to  have  had 
a  reply  by  wire  to  that  letter  t 

Mr.  MiLLiKEN. — ^At  that  time  there  was  considerable  trouble  in  transmission  of 
telegrams.  It  was  very  uncertain,  in  fact  th^  accepted  all  telegrams  subject  to  delay 
on  account  of  having  trouble  with  the  operators. 

Prof.  Kerry. — The  letter  would  have  reached  PhoBnixville  at  what  time  ? 

Mr.  MiLLiKRN. — ^I  think  the  letter  rea^ched  Phcenixville  about  9.15  in  the  morning?. 
That  is  the  usual  time  for  our  Quebec  mail  to  reach  Phcenixville,  on  the  second 
delivery  in  the  morning. 

Prof.  Kerry. — It  takes  about  36  hours  for  mail  to  be  delivered  ? 

Mr.  MiLLiKEN. — ^Yes,  sir,  a  letter  mailed  here — ^we  have  all  our  mail  posted  in  the 
evening,  coming  down  from  work;  that  mail  will  reach  Phcenixville  or  should  day 
after  to-morrow  morning  on  the  second  delivery  about  9  o'clock  or  9.15  o'clock. 

Prof.  Kerry. — So  that  Mr.  Yenser  wrote  a  letter  asking  for  specific  instructions 
and  then  proceeded  without  waiting  for  a  reply  24  hours  before  he  could  have  reason- 
ably expected  in  any  case  to  have  got  a  reply? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — Did  he  indicate  to  you  in  your  conversation  that  he  took  that 
step  on  the  advice  of  anyone  ? 

Mr.  MiLUKEK. — No,  sir,  he  said  that  he  considered  everything  all  right  and  was 
going  ahead  and  I  then  asked  him  these  questions,  where  the  forward  traveller  was, 
and  he  said  he  moved  it  yesterday  morning  and  then  he  followed  in  saying  that  he 
had  the  first  temporary  track  girder  span  placed  and  was  about  to  place  the  second 
apan  of  temporary  track  girders. 

Prof.  Kerry. — ^But  he  did  not  indicate  that  he  had  discussed  the  matter  with 
anyone  in  the  interval  ? 

Mr.  Mjlukek. — I  do  not  know  whelher  he  had;  it  was  reasonably  certain  he  had 
discussed  it  with  Mr.  Birks,  particularly  with  Mr.  Birks  he  might  have  discussed  it 
with. 

Prof.  Kerry. — ^You  have  no  information  ? 

Mr.  M1U.IKEN. — "No,  sir. 

Prof.  Kerry. — One  way  or  the  olher  on  that  point  ? 

Mr.  MiLLiKEN. — ^No,  sir. 

Prof.  Kerry. — Then  he  proceeded  without  getting  instructions  practically,  even 
after  the  telephone  conversation  with  you  ? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — ^In  Ihat  conversation  he  indicated  to  you  that  he  no  longer 
required  instructions  on  the  point  he  had  written  about? 

Mr.  MiLLiKEN. — He  said  everything  was  all  right  and  he  was  going  ahead. 

Prof.  B[erry. — ^Previous  to  that  date  of  your  leaving  Quebec,  your  attention  had 
not  been  drawn  to  those  chords  in  any  way  ? 

Mr.  MiLLiKEN. — Not  a  single  time;  no,  sir. 

Prof.  Kerry. — Nor  to  any  other  structural  defect  ? 

Mr.  MiLLiKBN. — ^No,  sir,  not  by  anyone.  I  usually  saw  Mr.  Yenser  and  all  of 
his  assistants,  as  many  of  the  other  bridge  men  as  I  came  in  contact — when  I  left.  I 
did  that  morning,  the  morning  of  August  26.  I  left  in  my  usual  way  and  there  was 
not  a  word  indiicating  that  there  was  even  a  suspicion  of  anything  being  wrong  iwith 
any  part  of  the  bridge  or  material. 

Prof.  Kerry. — Now,  we  had  some  evidence  to  the  effect  that  the  ribs  of  the 
different  chords  would  be  found  not  to  line  up  correctly  when  the  bottom  cover  plate 
-was  removed.    Was  that  an  unusual  occurrence  f 

Mr.  MILLIKEN. — Nothing  at  all  unusual.  It  has  been  often  done.  Where  the 
ribs  of  a  chord  join,  the  surfa^ces  were  not  exactly  one  with  the  other,^and  tly»y 
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would  either  be  wedged  into  their  proper  position  or  jacks  would  be  used  to  push  them 
in. 

Prof.  Kerry. — ^But  it  was  a  more  or  less  frequent  occurrence  to  find  that  when 
the  joint  was  uncovered  ? 

Mr.  MiLLiKEN. — ^Yes,  sir,  in  placing  the  chords  it  often  occurs  that  one  chord 
does  not  come  in  perfect  contact  with  the  edges,  you  know,  and  then  they  will  be  put 
in  position  afterwards,  and  especially  with  such  heavy  members. 

Prof.  Kerry. — ^You  mean  that  is  -customary  practice  outside  the  Quebec  con- 
struction ? 

Mr.  MiLLiKEN. — ^Yes,  sir,  we  have  that  often. 

Prof.  Kerry. — ^Would  it  be  possible  to  erect  those  members  without  that  pro- 
cedure ? 

Mr.  MiLLiEEN. — ^I  do  not  think  it  would,  especially  in  the  Quebec  chords,  where 
they  are  on  such  an  inclination.  When  you  lay  them  on  the  camber  blocking,  and 
if  the  camber  blocking  was  not  true  to  the  chord  in  placing  it,  it  might  shift  slightly, 
a  very  little  bit,  and  that  would  throw  it  out  of  square  with  its  adjoining  section. 

Prof.  Kerry. — Would  not  the  bolting  up  of  the  bottom  cover  plate  bring  that 
almost  correct  ? 

Mr.  MiLLtKEN. — ^It  might  and  it  might  not. 

Prof.  Kerry. — ^If  you  got  full  sized  bolts  in  it  would. 

Mr.  MiLLiKEN. — ^Full  sized  bolts,  the  full  size  of  the  hole  might  do  it. 

Prof.  Kerry. — ^How  soon  after  the  plowing  of  the  chord  were  these  members 
usually  straightened  up  f 

"Mi,  Milliken. — ^Well,  the  chords  of  this  bridge  th^  were  placed  according  to  the 
diagram  furnished  by  our  engineers  at  PhoBnixville  and  the  joints  of  all  of  them 
were  expected  to  be  opened  and  they  were.  That  is  the  chord  iwas  set  higher  than  its 
peiimanent  position  in  the  bridge  after  it  was  swung  clear  of  ite  false  work,  and  in. 
doing  that  it  might  occur  that  we  could  not  get  these  ribs  exactly  to  bear  one  with 
the  other  on  its  side  surfaces,  and  when  that  occurred  the  only  thing  to  do  was  to 
push  it  into  its  proper  position  or  to  pull  it  there. 

Prof.  Kerry. — ^As  I  understand  it,  when  the  chord  number  was  set  in  place  then 
the  upper  and  lower  cover  plates  went  on,  did  they  not? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — ^Now,  how  much  of  a  play  would  that  allow  in  the  side  sections  of 
the  chords? 

Mr.  Milliken. — ^Well,  in  some  cases  we  had  to  use  a  very  small  bolt  in  a  H  hole. 
The  joint  was  that  much  distorted  and  open  that  we  could  not  put  in — I  think 
there  were  f  bolts  used  in  some  of  the  holes. 

Prof.  Kerry. — That  would  allow  for  a  play  of  about  {  of  an  inch,  would  it  not? 

Mr.  Milliken. — ^Yes,  sir,  there  was  no  play  there,  the  bolt  went  in  tight;  it  was 
on  account  of  the  joint  having  been  opened  at  the  top  and  in  contact  at  the  bottom. 

Prof.  Kerry. — ^But  in  addition  to  being  opened,  the  joint  would  be  out  of  line, 
would  it  not? 

Mr.  Milliken. — ^It  might  be  slightly  out  of  line,  yes,  sir. 

Prof.  Kerry. — ^Normally  it  would  be  held  in  line  by  the  cover  plate  on  top. 

Mr.  Milliken. — The  cover  plate  on  top  and  its  side  connection  plates. 

Prof.  Kerry. — ^You  had  no  exceptional  difficulties  in  any  of  these  joints? 

Mr.  Milliken. — ^No,  sir. 

Prof.  Kerry. — How  long  did  the  anchor  span  remain  on  the  false  work? 

Mr.  Milliken. — It  remained  on  the  false  work  about  the  middle  of  1906. 

Prof.  Kerry.— About  July,  1906? 

Mr.  Milliken. — ^August. 

Prof.  Kerry.— Was  the  cantilever  arm  well  under  way  at  that  time? 

Mr.  Milliken. — ^Yes,  sir. 
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Prof.  Kerry. — ^How  far  would  it  be  out  before  the  removal  of  the  false  work 
commenced  ? 

Mr.  MiLLKEN. — The  anchor  arm  commenced  to  work  itself  free  of  the  false  work 
under  it  and  was  practically  free  of  it  in  the  last  of  Au^st  of  last  year,  and  we  had 
about  eight  or  nine  panels  erected. 

Prof.  Galbraith. — Eight  or  nine  panels? 

Mr.  MiLLiEEN. — ^Eight  panels  of  the  cantilever  arm. 

Prof.  Galbraith. — ^About  the  last  of  August! 

Mr.  MiLLiKEN. — I  cannot  say  that  definitely;  our  progress  reports  will  show  that 
exactly. 

Prof.  Kerry. — ^Up  to  that  date,  were  any  of  the  joints  riveted  up,  the  main  chord 
joints  ? 

Mr.  MiLLiKEN. — August  of  1906? 

Prof.  Kerry. — Up  to  the  time  that  you  got  free  of  the  false  work? 

Mr.  MiLLiKEN. — I  think  not 

Prof.  Kerry. — They  were  all  bulged? 

Mr.  MiLLiKEN. — ^All  bulged,  yes,  sir. 

Prof.  Kerry. — And  had  they  come  fairly  well  into  position  ? 

Mr.  MiLLiKEN. — ^Fairly  well,  yes,  sir.  In  fact  I  did  not  examine  the  joints  myself, 
Mr.  E[inloch  can  answer  diat.    He  examined  them  all. 

Prof.  Kerry. — ^You  waited  for  Mr.  Kinloch's  report? 

Mr.  MiLUKEN. — I  talked  with  Mr.  Yenser  and  Mr.  Kinloch  about  it  and  asked 
how  the  joints  were  going  and  they  would  report.  I  talked  to  Mr.  Eanloch  about  it, 
just  in  a  general  way. 

Prof.  Kerry. — ^And  the  joints  would  not  be  riveted  up  until  they  were  satisfied 
they  were  bearing  properly. 

Mr.  Milliken. — ^We  never  riveted  any  of  the  joints  until  Mr.  Kinloch  and  Mr. 
McLure  were  satisfied  that  the  joint  was  in  proper  position  to  rivet 

Prof.  Kerry. — In  the  lining  process  of  the  different  members,  that  process  took 
place  just  previous  to  riveting? 

Mr.  Milliken. — The  lining,  I  am  not  sure  that  I  understand. 

Prof.  Kerry. — ^When  you  were  lining  out  ribs  of  the  chords  which  were  not  true? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — ^You  had  that  done  generally  just  previous  to  the  riveting? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — That  would  not  be  bothered  with  up  to  that  time? 

Mr.  MiLUKEN. — No,  sir,  I  am  not  sure  of  that,  it  might  have  been  lined  up  before. 

Prof.  Kerry.=— Well,  the  definite  instructions  from  PhoenixviUe,  which  are  all  a 
matter  of  record,  will  they  cover  such  things  as  the  removal  of  the  false  work? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — The  instructions  as  to  removing  that  at  a  certain  date? 

Mr.  MiLUKEN. — ^Yes,  sir. 

Prof.  Kerry. — So  that  the  method  would  have  been  to  report  the  condition  to 
PhoBuixville  and  then  for  PhoenixviUe  to  send  instructions  that  a  certain  step  should 
be  taken? 

Mr.  Milliken. — Yes,  sir. 

Prof.  Kerry. — So  that  practically  everything  bearing  on  what  was  done,  is  in 
the  erection  instructions? 

Mr.  Milliken. — In  the  erection  instructions,  yes,  sir. 

Prof.  Kerry. — ^Would  you  consider,  Mr.  Milliken,  that  every  step  of  that  erection 
could  be  correctly  traced  out  through  those  instructions? 

M».  Milliken. — Yes,  sir. 

Prof.  Kerry. — Will  you  arrange  to  have  a  set  of  these  filed,  for  the  use  of  the 
Commission,  please? 

Mr.  Milliken. — ^Yes,  sir. 
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Prof.  Kerry. — Have  you  them  with  you? 

Mr.  MiLLiKEN. — No,  not  all  of  them. 

Prof.  Kebbt. — ^We  understand,  Mr.  Milliken,  that  the  official  papers  of  the  brid^re 
company  bearin^^  directly  upon  the  erection  consist  of  the  erection  instructions  and 
the  daily  reports  of  Mr.  Yenser. 

Mr.  MiLUKEN. — ^Yes,  sir. 

Prof.  Kerry. — Those  two  series  cover  all  the  records  that  are  regularly  kept? 

Mr.  MiLLmEN. — In  connection  with  the  erection,  yes,  sir. 

Prof.  Kerry. — ^Is  there  a  full  file  of  the  correspondence  between  the  Phoenix  Bridge 
Company  and  Mr.  Yenser? 

Mr.  MiLLiKEN. — Yes,  sir. 

Prof.  Kerry. — Here  at  present? 

Mr.  MiLUKEN. — Well,  no,  I  thought  you  simply  asked  for  the  correspondence  from 
Phoenixville  after  August  1  up  to  the  time  of  the  accident. 

Mr.  HoLGATE. — ^Were  copies  of  the  letters  that  Mr.  Yenser  wrote  to  Phoenixville 
kept  in  the  office  letter  book  at  the  Quebec  bridge? 

Mr.  MiLUKEN. — ^Yes,  sir. 

2iir.  HoLGATE. — Is  that  letter  book  there? 

Mr.  MiLUKEN.— Yes,  sir. 

Mr.  HoLGATE. — I  suppose  all  these  communications  will  be  to  Mr.  Yenser  and 
iiot  to  Mr.  Birks? 

Mr.  MiLUKEN. — In  the  first  place  to  Mr.  Yenser. 

Mr.  HoLGATE. — ^Will  there  be  any  to  Mr.  Birks. 

Mr.  MiLLiKEN. — There  has  been  some  correspondence  with  Mr.  Birks. 

Mr.  HoLGATE. — Anything  of  that  nature  between  the  office  and  Mr.  Birks  we 
would  like  to  have  just  to  go  through  it  and  see  if  there  is  anything  that  will  hear 
on  the  information  we  are  seeking? 

Mr.  MiLUKEN. — ^Mr.  Birks'  correspondence.  I  gave  him  authority  to  use  my  name 
in  correspondence  to  Phoenixville,  or  his  own. 

After  some  discussion  a  book  of  plans  was  produced  by  Mr.  Milliken,  filed  and 
massed  as  Exhibit  30.  A  book  was  produced  by  Mr.  Milliken,  filed  and  marked  as 
Exhibit  31. 

Prof.  Kerry. — ^Would  you  indicate  to  us,  Mr.  Milliken,  as  nearly  as  you  can,  what 
material  would  have  been  on  the  bridge  at  the  time  of  the  accident,  either  actual  bridge 
members  which  were  not  placed ? 

Mr.  MiLUKEN. — What  material  would  have  been  on  the  bridge? 

Prof.  Kerry.— Yes? 

Mr.  Milliken. — ^I  do  not  quite  understand. 

Prof.  Galbraith. — ^What  material  was  on  the  bridge? 

Mr.  HoLGATE. — ^Not  erected? 

Prof.  Kerry. — Or  not  necessarily  for  erection,  it  may  have  been  just  erection 
material? 

Mr.  Milliken. — Of  the  permanent  structure? 

Prof.  Kerry. — In  addition  to  the  permanent  structure,  not  erected? 

Mr.  Milliken. — Nothing  except  our  working  platform,  consisting  of  planks  and 
the  necessary  attachments  for  handling,  and  plates  in  position,  the  x>ermanent  members 
of  the  suspended  span. 

Prof.  Kerry. — There  was  this  small  traveller,  which  we  understand  was  on  the 
third  panel? 

Mr.  Milliken. — The  small  traveller  was  in  position  on  the  third  panel  erected  of 
the  suspended  span.  The  large  traveller  covered  the  ninth  panel  of  the  cantilever  arm 
with  its  upper  overhang  and  the  lower  front  or  end  of  it  removed. 

Prof.  Kerry. — ^Removed  off  the  bridge? 

Mr.  Milliken. — ^Removed  off  the  bridge,  yes,  sir;  together  with  all  of  the  wooden 
sheave  beams  and  a  great  deal  of  other  rigging  from  the  top  of  the  main  traveller. 

Digitized  by  VjOOQIC 


MINUTES  OF  PROCEEDINGS  177 

SESSIONAL  PAPER  No.  154 

Prof.  Kerry. — So  that  practically  there  was  no  loose  material  on  the  bridge  at  all? 

Mr.  MiLLiKEN. — "No  loose  material,  no,  sir,  other  than  what  was  necessary  for  the 
actual  work  to  be  done. 

Prof.  Kerry. — No  main  truss  members  sent  in  advance  of  erection?  I  understand 
your  method  was  that  a  member  went  down  on  the  cars  and  went  straight  from  the 
cars  into  the  structure? 

Mr.  MiLUKEN. — ^Well,  the  main  truss  members  that  were  required  to  be  put  into 
position  were  usually  held  back  until  they  were  wanted  right  in  the  front  or  at  the  point 
of  erection.  They  might  be  held  south  of  the  office  on  the  track,  or  they  might  be 
held  on  the  south  bridge  span,  or  they  might  be  set  up  on  the  anchor  arm.  We  did 
that  on  account  of  the  danger  of  something  dropping  in  the  removal  of  the  traveller 
on  the  locomotive  or  material.  It  was  hardly  ever  moved  to  the  front  of  the  bridge 
until  it  was  wanted  to  place  the  attachments  on  it,  to  place  it  in  position. 

Prof.  Kerry. — And  actually  there  was  no  such  material  forward  at  the  time  of 
the  accident  except  what  was  just  going  to  be  put  up? 

Mr.  MiLLiKEN. — i*rom  the  investigation  I  made  in  my  judgment  there  was  none. 

Prof.  Kerry. — And  all  the  loose  material  from  the  traveller,  with  small  excep- 
tions, had  been  lowered  to  the  ground? 

Mr.  MiLLiKiN. — ^Yes,  sir. 

Prof.  Kerry. — And  there  was  no  track  material  of  any  kind  ? 

Mr.  MiLLiKEN. — ^No,  sir. 

Prof.  Kerry. — ^Will  you  arrange  to  have  prepared  and  filed  with  the  Commission 
a  diagram  of  the  bridge  showing  the  exact  load  that  was  on  it? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — ^At  the  moment  of  the  accident? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — That  will  include,  of  course,  the  weight  itseK  of  the  actual 
members  erected  and  the  weights  and  positions  of  all  the  erection  material  that  was 
at  that  time  on  the  structure? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Galbraith. — Could  you  from  memory,  Mr.  Milliken,  state  the  main  members 
of  the  anchor  arm  which  were  not  completely  riveted  up  at  the  time  of  the  accident? 
I  have  a  plan  here  showing  the  progress,  the  state  of  progress  on  August  the  29th, 
and  I  can  assist  your  memory  by  this  plan. 

(Plan  produced,  filed  and  marked  Exhibit  No.  32.) 

Mr.  Milliken. — When  I  left  there  I  think  there  were  two  joints  on  the  west  chord 
of  the  anchor  arm  and  two  on  the  east  chord  of  the  anchor  arm. 

Prof.  Galbraith. — This  plan  would  not  quite  indicate  that.  Looking  over  the 
anchor  span  this  progress  diagram  seems  to  show  that  chords  5  were  still  unriveted, 
chords  6  and  7  completed,  riveted  up,  and  the  remaining  panels  to  the  centre  pier  not 
riveted  The  question  I  wished  to  ask  was  what  the  special  reason  was  for  not 
finishing  up  the  chorda  6.  They  seem  to  have  been  left  behind  xmfinished ;  the  chords 
beyond  them,  the  panels  beyond  them  were  completely  finished.  Was  there  any 
reason? 

Mr.  Milliken. — No  reason,  unless  the  joint  was  not  in  proper  contact,  no  reason 
because  we  should  have  had  that  riveted,  we  had  plenty  of  riveters,  and  they  were 
working  out  on  the  cantilever  arm,  and  we  were  anxious  to  complete  the  riveting  on 
the  cantilever  arm  as  rapidly  as  possible,  because  we  wanted  to  go  ahead  and  paint 
it  and  wanted  all  the  riveting  done  before  conmiencing  painting. 

Prof.  Galbraith. — ^You  know  of  no  reason  for  that  not  being  done? 

Mr.  MiLLiKEir.— No,  sir. 

Prof.  Galbraith. — ^Will  a  similar  answer  apply  to  the  main  panels  containing  the 
bottom  chords  9  and  10  in  the  anchor  arm? 

Mr.  Milliken. — Yes,  sir. 
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Prof.  Galbraith. — The  same  reason  or  explanation  will  apply? 

Mr.  MiLLiKEN. — No,  sir. 

Prof.  Galbraith. — ^You  know  of  no  reason  why  those  should  not  have  heen  fully 
riveted  up  at  the  time  of  the  accident  ? 

Mr.  MiLLiKEN. — "No  reason  except  that. 

Prof.  GALBBAriH. — Can  you  tell  from  inspection  now  whether  this  is  a  correct 
progress  diagram  for  the  29th  of  August  (Exhibit  32)  ?  The  red  lines  indicate  metal 
erected,  the  black  lines  indicate  metal  erected  and  riveted  complete.  It  is  perhaiw 
difficult  to  do  it  in  five  minutes. 

Mr.  MiLUKEN. — It  is  correct. 

Prof.  Galbraith. — This  plan,  then,  you  say  represents  truly  the  condition  of  the 
work  on  the  29th  of  August? 

Mr.  MiLLiKEN. — Yes,  sir,  except  that  not  being  riveted  (indicating).  I  do  not 
know  if  that  is  absolutely  correct — the  riveting  as  indicated  there. 

Prof.  Galbraith. — ^Well,  will  you  go  over  this;  take  this  plan  and  show  where  it  is 
wrong? 

*  Mr.  MiLLiKEN. — ^I  say  I  do  not  know  of  my  own  knowledge. 

Mr.  HoLGATE. — If  you  could  furnish  us  with  a  statement  showing  the  precise  con- 
dition of  the  field  riveting  on  each  joint  as  existing  on  the  29th  of  August? 

Mr.  MiLLiKEN. — ^We  shall  have  to  depend  on  Mr.  Kinloch  and  Mr.  McLure  for  that. 
Our  foreman  of  riveters  was  Mr.  Meredith. 

Mr.  HoLGATE. — ^A  statement  agreed  on  between  Mr.  Kinloch  and  Mr.  McLure 
would,  in  your  opinion,  be  correct? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — I  notice  in  the  wreck,  Mr.  Milliken,  in  regard  to  the  connection 
between  the  stringers  and  floor  beams,  that  the  ends  of  certain  of  the  railway  stringers 
were  pimched  for  riveting  to  the  floor  beams,  but  the  floor  beams  were  riveted  up  with- 
out these  holes  being  made  any  use  of.  What  is  the  explanation  of  that  ?  The  vertical 
angle  where  say  two  floor  beams  came  against  the  stringer,  the  vertical  angle  at  the 
end  of  the  floor  beam  at  each  end  of  the  stringer  was  punched  for  riveting  to  the 
stringer,  but  not  riveted  up;  only  one  stringer  was  riveted  to  the  floor  beam  and  the 
other  was  not. 

Mr.  Milliken. — I  presume  that  was  probably  an  expansion,  not  a  bolting  hole. 

Prof.  Kerry. — If  that  was  an  expansion  end,  why  were  these  angles  punched  for 
riveting  in  the  first  place?    Would  they  not  have  been  left  without  any  rivet  holes? 

Mr.  Milliken. — The  end  stiflener  angles? 

Prof.  KERRY.—Yes? 

Mr.  Milliken. — If  there  were  holes  in  there,  I  should  imagine  that  is  what  they 
were  for,  unless  the  stringers  you  refer  to  were  placed  on  temporarily;  we  had  some 
stringers  placed  there  temporarily.  We  were  using  the  electric  railway  stringers  for 
permanent  structures,  we  had  been  using  some  stringers  for  carrying  our  main  traveller. 

Prof.  Kerry. — Some  of  the  stringers  of  the  main  structure  were  being  used  as 
part  of  the  main  traveller? 

Mr.  Milliken. — In  other  words,  the  permanent  metal  floor  of  a  portion  of  the 
anchor  arm  was  not  in  places  complete. 

Prof.  Kerry. — From  whom  will  we  secure  a  record  of  that  ? 

Mr.  Milliken. — Our  plans  will  indicate  that. 

Prof.  Kerry. — The  plans  will  indicate  that? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — ^You  recall  Mr.  Clark's  evidence  of  Saturday,  Mr.  Milliken? 

Mr.  Milliken. — I  heard  pretty  nearly  all  of  it,  I  think;  yes,  sir. 

Prof.  Kerry. — ^Would  you  have  permitted  that  repaired  chord  to  have  been  sent 
down  to  the  bridge  unless  it  was  straight  ? 

Mr.  Milliken. — No,  sir. 
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Prof.  Kerry. — Assuming  that  that  chord  was  put  into  the  bridge  streight,  what 
explanation  can  be  offered  of  the  deflection  that  was  found  in  it? 

Mr.  MiLLiKEX. — ^When  you  say  straight,  do  you  mean  straight  to  a  horizontal  line? 

Prof.  Kerry. — Straight  to  a  true  horizontal  line.  It  would  be  a  very  easy  thing 
to  see  on  a  straight  member  of  that  kind,  looking  along  the  edge  of  it,  a  deflection  of 
an  inch. 

Mr.  MiLLiKEN. — ^If  T  had  seen  a  slight  deflection,  I  would  not  have  objected  to  it 
going  in- 

Prof.  Kerry. — By  n  slight  deflection,  you  would  mean  how  much? 

Mr.  MiLLiKEN, — ^Half  an  inch  or  three  quarters  of  an  inch  in  those  long  chord 
sections,  in  a  long  girder. 

Prof.  Kerry. — On  such  a  deflection  as  was  actually  reported — Clark  stated  I  think 
an  inch  and  five-eighths,  you  would  not  have  permitted  that? 

Mr.  MiLLiKEN. — ^Well,  I  would  have  reported  tne  matter  and  consulted — I  might 
have  let  it  go  in,  but  I  would  have  conferred  with  Phoenixville  immediately  in  regard 
to  that. 

Prof.  Kerry. — As  a  matter  of  fact  no  such  deflection  was  reported  to  you  as  being 
in  the  chord  or  was  noticed  by  you  at  any  time? 

Mr.  MILLIKEN. — Never,  no,  sir. 

Prof.  Kerry. — ^What  explanation  could  you  suggest  or  what  force  could  have  pro- 
duced the  deflection  that  is  reported  to  have  been  measured? 

Mr.  MiLUKEN. — I  do  not  know. 

Prof.  Kerry. — You  would  regard  the  occurring  of  such  a  deflection  in  a  member 
that  was  originally  straight,  particularly  in  a  member  of  these  dimensions,  as  a  most 
serious  circumstance? 

Mr.  Milliken. — ^If  I  had  been  absolutely  certain  that  that  member  had  been  Abso- 
lutely straight  and  that  a  deflection  of  that  kind  had  occurred,  why  of  course  I  would 
have  been  attracted  by  it  and  would  no  doubt  have  investigated  it  and  watched  it 
closely,  but  otherwise  I  should  not  have. 

Prof.  Kerry. — Would  it  be  possible  under  the  system  of  insi)ection  that  was  exist- 
ing for  a  defect  of  that  nature  to  have  passed  through  in  such  a  way  as  to  leave  it 
open  to  question  as  to  whether  it  existed  or  whether  it  did  not? 

Mr.  Milliken. — ^I  am  not  thoroughly  familiar  with  the  rules  of  shop  insi)ection. 

Prof.  Kerry. — So  that  so  far  as  your  own  department  is  concerned,  that  member 
could  have  come'  down  with  that  warp  existing  in  it  and  not  have  been  rejected? 

Mr.  Milliken. — ^Yes,  sir,  after  the  material  is  shipped  to  us,  we  must  assume  it  is 
all  right  unless  it  is  damaged  in  transit. 

Prof.  Kerry. — Now  this  particular  member  could  be  said  to  have  been  damaged 
in  transit?  , 

Mr.  Milliken. — ^It  was  damaged  in  handling  in  our  storage  yard. 

Prof.  Kerry. — ^It  can  be  considered  to  have  been  in  transit? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — ^And  it  was  actually  repaired  under  your  direction? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — So  that  if  you  had  known  there  was  any  crookedness  in  the  mem- 
ber at  the  time,  it  would  have  been  made  good? 

Mr.  Milliken. — Certainly  at  the  same  time  that  the  other  repairs  were  made  to  it. 

Prof.  Kerry. — Could  you  express  an  opinion  as  to  how  near  to  failure  a  comprea- 
sion  inember  of  that  shape  would  be  when  it  had  deflected  under  stress  to  the  amount 
stated  in  Mr.  Clark's  evidence? 

Mr.  Milliken. — No,  sir,  I  could  not. 

Prof.  Kerry. — ^Was  there  anyone  present  on  the  bridge  who  could  have  estimated 
Aat  fairly? 

Mr.  Milliken. — ^At  the  time  of  the  accident? 
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Prof.  Kerry. — At  the  time  of  the  accident? 

Mr.  MiLLiKEN. — Yes,  sir,  Mr.  Birks;  he  had  the  stress  sheets. 

Prof.  Kerry. — It  is  not  a  question  of  stress  sheets,  Mr.  Milliken,  it  is  a  question 
of  how  serious  a  condition  of  a  member  that  deflection  indicated.  You  would  have 
looked  to  Mr.  Birks  for  advice  on  that  jwint. 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kj:rry. — ^Have  we  any  record  of  Mr.  Birks'  position  on  that? 

Mr.  Milliken.— On  that  chord  section  ? 

Prof.  Kerry. — ^In  regard  to  the  member  which  was  warped  I 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — ^In  what  form  ? 

Mr.  Milliken. — In  the  sketch  which  he  sent  to  the  PhoenixviUe  office. 

Prof.  Kerry. — That  will  be  found  in  the  correspondence  ? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — Do  you  understand  that  the  evidence  of  Mr.  Clark  to  the  effect 
that  Mr.  Birks  did  not  know  whether  that  was  a  stress  deflection  or  a  construction 
deflection,  is  correct  ? 

Mr.  Milliken. — ^Mr.  Clark's  understanding  of  it  ? 

Prof.  Kerry. — Mr.  Clark  stated  that  Mr.  Birks  claimed  that  that  deflection  was 
in  the  construction  of  the  chord  previous  to  its  being  placed  in  the  bridge.  Have  we 
any  record  as  to  whether  that  statement  of  Mr.  Clark  is  correct  or  not  ? 

Mr.  Milliken. — None  that  I  know  of. 

Prof.  Kerry. — If  you  had  been  present  on  the  ground,  Mr.  Milliken,  and  in  full 
possession  of  the  facts  in  regard  to  these  members,  would  you  have  considered  it  safe 
to  further  load  them  ? 

Mr.  Milliken. — ^Yes,  sir. 

Mr.  HoLGATE. — ^In  considering  the  scheme  for  erection,  particularly  for  the  lower 
chord  system,  were  the  erection  strains  considered — ^I  am  speaking  now  from  the 
erection  point  of  view — as  eccentrically  delivered  to  the  end  of  the  chord  sections  or 
to  be  distributed  ? 

Mr.  Milliken, — ^You  mean  the  lower  chords?  Mr.  Deans,  I  think,  can  explain 
that  better  than  I  can.    I  do  not  know  anything  about  stresses. 

Mr.  HoLOATE. — Perhaps  Mr.  Deans  can  explain  that.  There  is  a  point  we  want 
to  clear  up  but  we  will  reserve  that  question  for  Mr.  Deans. 

Porf.  Galbraith. — Your  visit  extended  from  the  6th  of  August  till  the  26th,  I 
think  you  said? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Galbraith. — ^During  that  visit  was  your  attention  directed  to  any  alleged 
dangerous  parts  in  the  bridge? 

Mr.  Milliken. — Absolutely  none. 

Prof.  Galbraith. — Did  you  visit  any  joints  or  other  parts  during  that  visit  which 
you  considered  dangerous? 

Mr.  Milliken. — ^No,  sir. 

Prof.  Kerry. — Assuming  a  chord  to  have  been  perfectly  straight  when  erected 
and  to  have  subsequently  deflected,  how  long,  under  the  existing  system  of  inspection, 
would  such  a  defect  have  probably  remained  unobserved? 

Mr.  Milliken. — ^In  my  judgment  that  is  a  very  hard  question  to  answer.  I  could 
not  answer  that  question  intelligently. 

Prof.  Kerry. — ^Would  you  say,  then,  that  a  close  inspection  of  the  erected  members 
was  considered  to  be  the  duty  of  the  inspectors  of  the  Quebec  Bridge  Company? 

Mr.  Milliken, — Yes,  sir,  under  the  requirements  of  the  field  inspection  by  the 
Quebec  Brictge  Company? 

Prof.  Kerry. — ^And  that  the  Phoenix  Bridge  Company  depended  on  them  to  make 
that  inspection? 

Mr.  Milliken.— I  cannot  answer  that. 
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Prof.  Kerry. — ^Were  the  main  members  of  the  bridge  under  systematie  inspection 
by  the  Phoenix  Bridge  Company? 

Mr.  MiLLiKEN. — ^No,  sir,  not  in  the  field. 

Prof.  Kerry. — ^What  value  did  you  place  on  the  inspection  by  the  Quebec  Bridge 
Company  ? 

Mr.  MiLLiKEN. — ^I  placed  the  value  upon  them  as  inspectors  that  when  we  received 
it  it  was  all  right  ready  for  erection. 

Prof.  Kerry. — ^I  mean  their  field  inspection.  • 

Mr.  MiLUKEN. — I  thought  the  same  of  the  field  inspection  as  the  shop  inspection. 

Prof.  Kerry. — ^Were  you  depending  on  them  to  draw  wour  attention  to  any 
defect  in  the  main  members  which  might  develop  ? 

Mr.  MiLLiKEN. — Not  entirely  so;  no,  sir. 

Prof.  Kerry. — ^But  you  had  no  organized  inspection  of  your  own  ? 

Mr.  MiLLiKEN. — ^No,  sir. 

Prof.  Kerry. — ^Was  the  time  required  for  the  erection  closely  estimated,  Mr. 
Milliken? 

Mr.  Milliken. — ^The  time  for  the  erection? 

Prof.  Kerry.  The  time  required  to  do  the  erection  work.  Had  that  been  closely 
estimated? 

Mr.  Milliken. — ^No,  sir. 

Prof.  Kerry. — ^You  had  never  endeavoured  to  lay  out  a  time  programme  for  the 
work? 

Mr.  Milliken. — Yes,  this  season  I  expected  to  complete  the  south  half  of  the 
suspended  span,  to  practically  complete  the  riveting  of  the  cantilever  and  anchor 
arms,  remove  the  main  traveller  and  erect  it  on  the  north  side  and  complete  the  north 
shore  false  work  ready  for  erection  next  spring. 

Prof.  Kerry. — But  you  had  no  closely  planned  time  scheme,  for  example,  that 
svudi  and  such  things  were  to  be  finished  by  August  1? 

Mr.  Milliken. — ^No,  sir. 

Prof.  Kerry. — ^And  Mr.  Tenser  was  not  endeavouring  to  live  up  to  the  require- 
ments of  any  such  time  scheme? 

Mr.  Milliken. — ^No,  sir. 

Prof.  Kerry. — At  the  time  of  the  accident  was  the  condition  of  progress  better 
than  your  expectation,  or  otherwise? 

Mr.  Milliken. — ^Well,  it  was  about  up  to  our  expectation,  though  he  had  lost  a 
good  deal  of  time  on  account  of  bad  weather  this  season. 

Prof.  Kerry. — So  that  he  would  be  a  little  more  than  usually  anxious  to  get  the 
material  up? 

Mr.  Miluken. — Not  necessarily  so;  no,  sir. 

Mr.  Davidson. — ^I  do  not  know  if  Mr.  Milliken  is  aware  of  this,  but  in  connec- 
tion with  the  question  that  Prof.  Kerry  has  just  put  to  Mr.  Milliken,  I  may  say  that 
my  information  is  that  the  Phoenix  Bridge  Company's  officials  were  being  continually 
urged,  almost  to  the  extreme  limit,  by  the  Quebec  Bridge  people  to  push  the  work  for- 
ward tliis  season. 

Mr.  Deans. — I  wish  to  deny  that  absolutely. 

Mr.  Davidson. — ^I  do  not  say  that  all  the  information  I  get  is  absolutely  correct. 

Mr.  Deans. — That  is  absolutely  wrong. 

Mr.  Davidson. — ^But  it  does  happen  that  a  good  deal  I  have  had  is  correct  so  far. 

Mr.  Stuart. — ^Not  all  of  it — ^not  all  you  expected  to  be. 

Mr.  HoLGATE. — ^Do  not  argue  about  its  correctness  now;  iwe  will  have  Mr.  Hoare 
explain  that  later. 

Mr.  Stuart. — I  do  not  think  that  either  Mr.  Milliken  or  Mr.  Deans  has  been 
questioned  about  Mr.  Tenser's  competency. 

Prof.  Kerry. — ^Yes,  that  was  earlier  in  the  examination. 

Mr.  Stuart. — ^It  was  not  in  Mr.  Milliken's  examination. 
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Prof.  Kerry. — ^Mr.  Deans  was  questioned  in  his  eviden^ce  as  to  whether  Mr. 
Tenser  was  competent. 

Mr.  Stuart. — ^It  was  suggested  that  Mr.  Yenser  was  subject  to  orders  from 
various  people,  and  I  would  like  that  matter  cleared  up  by  Mr.  Milliken,  and  also 
that  there  was  difficulty  about  getting  men  because  of  the  supposed  controversy  on 
the  subject  of  travelling  expenses.  I  would  suggest  that  these  two  points  should  be 
cleared  up. 

Mr.  HoLGATE. — T^ese  points  have  both  been  answered. 

Mr.  Stuart. — The  last  one  has  certainly  not  been. 

Prof.  Kerry. — ^The  impression  left  in  our  minds  by  the  statement  in  regard  to 
Mr.  Yenser  was  simply  that  he  allowed  himself  to  be  influenced  beyond  his  better 
judgment  by  other  offi(cials  employed  on  the  bridge. 

Mr.  Stuart. — I  think  that  is  an  entirely  erroneous  impression.  That  is  the  im- 
pression of  a  witness  and  nothing  more. 

Prof.  Kerry. — ^We  recognized  it  as  such. 

Mr.  Stuart. — ^I  thought  the  opinion  of  a  man  who  knew  Mr.  Yenser  was  (worth 
something  as  correcting  that  impression  as  to  whether  he  was  likely  to  be  influenced. 
I  attach  some  importance  to  a  statement  that  was  made  that  there  was  a  difficulty  in 
getting  men  because  of  this  controversy  about  travelling  expenses,  the  statement  in 
regard  to  which,  I  am  instructed,  was  quite  iuACCurate.  The  controversy  arose  a 
great  deal  too  late  to  affect  the  supply  of  bridgemen  at  all.  It  only  arose  at  the  ^me 
of  the  strike. 

Prof.  Kerry. — ^Have  you  had  a  satisfactory  working  force  throughout  the  season? 

Mr.  Milliken. — We  have  had  a  satisfactory  force  as  far  as  the  safety  of  the  woik 
is  concerned,  but  in  order  to  accomplish  what  we  have  outlined  this  year  there,  and 
on  account  of  the  unusual  loss  of  time  on  account  of  bad  weather  this  season  we  felt 
as  though  we  had  to  increase  our  bridge  men  to  the  extent  of  15  or  25  men,  and  that 
was  partially  the  reason  of  my  visit  to  Phoenixville  under  instructions  of  our  chief 
engineer.  On  Saturday  or  Sunday  prior  to  the  accident  I  sent  a  bridge  man  out 
to  secure  men  and  he  had  already  secured  a  number  near  Boston,  of  regular  bridge 
erectors,  and  had  them  under  orders  to  report  at  Quebec  to  Mr.  Yenser.  We  had  his 
telegram  on  Friday  morning  after  the  accident  and  we  wired  him  to  hold  the  men  and 
report  to  Quebec  before  securing  any  more. 

Prof.  Kerry. — ^Up  to  the  date  of  the  accident  you  had  been  at  any  time  able  to 
hire  the  full  working  force  you  desired  to  employ? 

Mr.  Milliken, — We  had  as  many  men  as  the  work  actually  called  for  to  carry  it 
on,  and  with  perfect  safety,  but  in  order  to  have  it  proceed  more  rapidly  we  thought, 
of  course,  to  increase  our  force,  and  were  arranging  to  do  that. 

Prof.  Kerry. — ^Had  you  made  previous  unsuccessful  efforts  to  increase  your  foroe? 

Mr.  Milliken. — Well,  we  had  made  a  number  of  efforts.  On  one  occasion  we  paid 
the  expenses  of  22  bridge  men  out  of  New  York,  and  when  they  arrived  here  there 
were  only  ten  of  them  reported  for  duty,  so  that  we  lost  twelve  there  which  we  had  to 
replace,  and  we  had  twelve  or  fifteen  come  in  from  Buffalo,  New  York,  and  part  of 
them  also  left  without  rendering  any  service  whatever  to  the  Bridge  Company.  The 
only  thing  for  us  to  do 

Prof.  Kerry. — ^Is  that  a  usual  happening? 

Mr.  Milliken. — ^With  that  New  York  party  it  was  rather  an  unusual  thing  to  lose 
that  percentage  of  the  number.  It  is  nothing  unusual,  when  a  party  of  fifteen  or 
twenty-five  bridge  men  are  ordered  to  a  point,  that  a  few  of  them  will  drop  out.  But, 
we  lost  twelve  out  of  twenty-two.  We  had  paid  their  expenses  from  New  York  to 
Quebec. 

Prof.  Kerry. — ^Was  there  any  explanation  of  that? 

Mr.  Milliken. — ^Nothing  that  I  had  except  some  of  them  said  that  they  had  to 
walk  too  far  to  their  boarding  house,  and  various  other  excuses. 
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Prof.  Galbraith. — ^Was^this  trouble  that  you  are  speaking  of  now  about  the  8th 
of  August? 

Mr.  MiLLiKEN. — No,  that  was  in  July,  I  think,  that  they  were  sent — June  or  July 
— ^I  do  not  remember. 

Prof.  Kerry. — ^In  case  of  a  difference  of  opinion  between  Mr.  Yenser  and  the 
engineers  and  the  inspectors  on  the  work,  what  were  his  instructions? 

Mr.  MiLLiKEN. — Mr.  Yenser  had  full  control  of  the  entire  force  employed  on  the 
work. 

Prof.  Kerry. — ^But  he  had  not  control  of  the  inspectors  of  the  Quebec  Bridge 
Company  ? 

Mr.  Mjluken. — ^No,  sir;  only  the  Phoenix  Bridge  Company^s  employees. 

Prof.  Kerry. — In  case  of  a  difference  of  opinion  between  these  gentlemen,  what 
were  his  instructions? 

Mr.  Milliken. — ^If  there  was  a  difference  of  opinion  he  would  have  discharged  the 
man  or  reported  it  to  Phoenixville.  I  cannot  answer  what  he  would  have  done,  but  he 
would  have  done  one  of  the  two  things. 

Prof.  Kerry. — I  do  not  mean  by  a  difference  of  opinion,  necessarily  a  quarrel  or 
dispute,  Mr.  Milliken.  The  question  is  as  to  what  was  the  proper  procedure.  He  might 
consider  one  thing  to  be  better  to  do  and  the  engineer  on  the  work  might  con- 
sider another  thing  was  the  better  to  do. 

Mr.  Milliken. — In  a  case  of  that  kind  I  suppose  they  would  have  to  arrive  at 
some  agreement,  or  he  would  have  to  report  it  to  the  Phoenixville  office,  or  wire,  or 
telephone. 

Prof.  Kerry. — But  he  had  authority  to  decide  these  points  himself? 

Mr.  Milliken. — ^He  had  authority  to  decide  these  matters  himself.  Yet,  Mr. 
Yenser  was  a  man  who  would  never  take  advantage  of  authority.  He  was  very  con- 
servative. 

Prof.  Kerry. — And  was  he  very  careful? 

Mr.  Milliken. — Very  careful,  and  would  not  take  extreme  measures  simply  because 
he  was  placed  in  authority. 

Prof.  Kerry. — On  the  other  hand,  was  he  a  man  who  had  a  very  considerable  reli- 
ance on  his  own  judgment? 

Mr.  Mjluken. — Yes,  sir. 

Mr.  Roy. — ^There  is  one  point  that  do^  not  seem  very  clear  as  regards  the  inspec- 
tion. I  might  suggest  that  you  ask  the  witness  whether  or  not  it  was  the  custom  for 
the  foreman  of  the  Phoenix  Bridge  Company  to  examine  all  erected  members  all  over 
the  bridge,  and  then  rejKJrt  to  the  superintendent  of  the  work,  Mr.  Yenser.  I  think 
there  is  some  confusion  about  the  inspection.  Maybe  I  have  missed  some  part  of  the 
evidence ;  the  question  does  not  seem  very  clear  from  Mr.  Milliken's  evidence. 

Prof.  Kerry. — ^I  think,  Mr.  Roy,  that  that  question  would  be  answered  by  a  ques- 
tion that  I  asked  Mr.  Milliken.  You  remember  we  asked  him  explicitly  if  he  had  any 
systematic  method  of  inspection  of  the  members  in  the  stnujture  by  the  force  of  the 
Phoenix  Bridge  Company,  and  he  said  that  he  had  not.  That,  I  think,  would  be  a 
direct  answer  to  your  question. 

Mr.  Roy. — ^Yes,  although  I  think  that  the  foreman  used  to  examine  the  work 
already  done.  Of  course,  if  you  are  satisfied  the  point  is  clear  enough,  I  do  not  want 
any  more. 

Mr.  HoLOATE. — I  think  I  see  Vhat  Mr.  Roy  means.  The  question  was  asked  him 
here  : 

'  Where  did  Mr.  Yenser's  reports  go  ? 

*  Mr.  Milliken. — They  went  to  Phoenixville  addressed  to  the  Phoenix  Bridge  Com- 
pany. We  have  some  regular  forms  for  reporting  the  number  of  rivets  driven  per  day, 
and  our  car  reports  which  were  made  up  by  the  clerks  in  the  office  and  simply  signed 
by  Mr.  Yenser.'    Possibly  these  reports  would  throw  light  on  something  Mr.  Roy  wants. 
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Mr.  Roy. — The  point  I  want  to  get  at  is  this  :  From  whom  was  the  information 
necessary  to  Mr.  Tenser  to  make  these  reports  gathered  ?  Who  supplied  Mr.  Yenser 
with  the  information  necessary  to  send  the  reports  to  Phoenixville  ?  His  foreman  of 
riveters — Meredith  ? 

Prof.  Kerry. — ^It  has  been  stated,  Mr.  Milliken,  that  some  of  the  members  of  the 
bridge  were  in  a  railroad  wreck  between  Phoenixville  and  Quebec.  Have  you  any 
record  of  that  ? 

Mr.  Milliken. — Yes,  sir. 

Prof.  Kerry. — What  members  were  those  ? 

Mr.  Milliken. — ^I  do  not  remember.  We  have  a  record  though,  we  can  let  you 
have  it 

Prof.  Kerry. — What  became  of  the  members? 

Mr.  Milliken. — They  were  repaired.  They  were  minor  members.  I  do  not  remem- 
ber exactly  what  they  were. 

Prof.  Kerry. — I  think  it  would  be  well  to  submit  a  statement  in  regard  to  that. 
It  might  be  a  written  statement  which  need  not  be  a  matter  of  evidence. 

Mr.  Milliken. — ^It  was  in  1905. 

Witness  retired. 

E.  A.  HoARE,  recalled. 

Mr.  HoLGATE. — Will  you  please  put  in  as  exhibits  plans  of  the  bridge  ?  Are  they 
in  three  packages  ? 

Mr.  HoARE. — In  three  folios. 

Mr.  HoLGATE. — Do  they  contain  the  working  plans  of  the  bridge  ? 

Mr.  HoARE.— Yes. 

Mr.  HoLGATE. — And  strain  sheets  ? 

Mr.  HoARE. — Yes. 

Mr.  HoLGATE. — Certified  copies? 

Mr.  HoARE. — Certified  by  Mr.  Cooper  and  the  engineer  of  the  Department  of  Bail- 
ways  and  Canals. 

Mr.  HoLGATE. — And  these  plans  are  all  the  information  in  the  shape  of  plans  that 
you  have  ? 

Mr.  HoARB. — ^Yes,  sir.  Here  is  the  index.  (Folios  of  plans  and  index  put  in  and 
marked  Exhibits  Nos.  33A,  33B,  33C  and  33D.) 

Commission  adjourned  to  meet  at  ten  a.m.,  Tuesday,  September  17. 


EIGHTH  DAY. 

Quebec,  Tuesday,  September  17,  1907. 

The  Commission  visited  the  lodgings  in  St.  Joseph  de  Levis  of  Mr.  Delphis 
Lajeunesse  who,  owing  to  his  injuries,  was  unable  to  attend  in  response  to  the 
subpoena  : — 

Mr.  Lajeunesse  being  sworn: 

Mr.  HoLGATE. — ^Were  you  employed  by  the  Phoenix  Bridge  Company? 
Mr.  Lajeunesse. — ^Yes,  sir. 

Mr.  H0IX3ATE. — ^When  did  you  start  work  for  them? 

Mr.  Lajeunesse. — ^In  July,  about  the  23rd.  I  came  down  on  the  22nd  and  started 
the  day  after.    We  started  on  Wednesday.  ^  j 
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Mr.  HoLGATE. — Of  this  year? 

Mr.  Lajeunesse. — Yes,  sir. 

Mr.  HoLGATE. — Were  you  continuously  at  work? 

Mr.  Lajeunesse. — ^Yes,  sir. 

Mr.  Holgate. — What  were  you  working  at? 

Mr.  Lajeunesse. — ^I  worked  at  every  place  on  the  bridge.  I  did  everything — 
erection  man,  raising  gang  and  riveters'  gang. 

Mr.  Holgate. — ^Who  was  your  foreman? 

Mr.  Lajeunesse. — I  do  not  know  his  name.     They  called  him  Slim. 

Prof.  Kerry. — ^Meredith  is  his  name? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — ^You  were  working  in  the  riveting  gang? 

Mr.  Lajeunesse. — Yes,  in  the  riveting  gang.  I  worked  about  two  weeks  in  the 
riveting  gang. 

Mr.  Holgate. — Were  you  working  on  the  day  of  the  accident  to  the  bridge  on  the 
riveting  gang? 

Mr.  Lajeunesse. — No,  not  on  the  riveting  gang.  We  just  fitted  up  some  rivet- 
ing braces. 

(The  witness  was  shown  plan  marked  Exhibit  No.  26.) 

Mr.  Holgate. — Do  you  remember  at  what  part  of  the  bridge  you  were  working 
on  the  29th  of  August? 

Mr.  D.  Lajeunesse. — ^I  stood  right  there. 

Mr.  Holgate. — That  is  the  point  marked  L  on  Exhibit  26  ?  What  were  you  doing 
at  that  point? 

Mr.  D.  Lajeunesse. — On  that  buckskin.  We  put  two  braces  in  the  centre  and 
one  at  each  end.    We  put  the  bolts  down  from  the  top  chord  to  the  bottom  chord. 

Mr.  Holgate. — What  is  a  buckskin? 

Mr.  D.  Lajeunesse. — A  box  brace. 

Mr.  Holgate. — ^Was  this  joint  at  L  completely  riveted  up? 

Mr.  D.  Lajeunesse. — Yes. 

Mr.  Holgate. — At  that  time? 

Mr.  D.  Lajeunesse. — ^Yes,  sir. 

Mr.  Holgate. — ^Had  you  been  working  on  the  chords? 

Mr.  D.  Lajeunesse. — I  was  working  on  the  bottom  of  the  chords  at  the  centre 
posts — not  on  the  chords.  I  went  down  on  the  chord.  I  worked  just  on  the  centre 
posts  just  putting  some  screw  bolts  in. 

Mr.  Holgate. — On  the  lower  section  of  the  centre  posts? 

Mr.  D.  Lajeunesse. — ^Yes,  I  worked  on  both  sides.  The  last  day  I  worked  was  on 
the  Montreal  side. 

Mr.  Holgate. — ^What  were  you  doing  there? 

Mr.  D.  Lajeunesse. — Putting  in  some  screw  bolts.  I  was  working  on  the  chorda 
with  the  riveters'  fi^ang  on  the  Montreal  side. 

Mr.  Holgate. — On  the  chords  on  the  Montreal  side  of  the  bridge? 

Mr.  Lajeunesse. — ^Yee. 

Mr.  Holgate. — ^At  the  joint  between  chords  9  and  10? 

Mr.  D.  Lajeunesse. — ^Yes.  I  was  working  about  four  days  before  the  accident 
in  the  riveters'  gang  there  with  Alexander  Beauvais. 

Prof.  Qalbraith. — On  the  Montreal  side? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — Was  that  at  the  splice  between  9  and  10  you  were  working? 

Mr.  D.  Lajeunesse. — ^No,  right  in  the  post.  Down  that  post  you  have  a  small 
plate.    About  ten  riveters  were  working  down  that  plate. 

,        Mr.  Holgate. — You  started  in  the  middle  of  chord  9  and  went  down  to  the  middle 
of  chord  10? 

Mr.  D.  Lajeunesse. — Yes,  just  the  row  of  rivets. 
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Mr.  HoLQATE. — ^You  were  riveting? 

Mr.  D.  Lajeunesse. — ^No,  I  was  bucking  up.  On  the  morning  before  the  accident 
I  was  working  on  the  lower  chord. 

Mr.  HoLQATE. — ^At  the  joint  or  on  the  chord? 

Mr.  D.  Lajeunessk. — On  top  of  the  chord. 

Mr.  HoLGATE. — On  the  top  of  the  chord  at  panel  point  No.  5  on  the  cantilever  arm? 

Mr.  D.  Lajeunesse. — ^Yee. 

Mr.  HoLGATE. —  fvas  Mr.  McCumber  working  there? 

Mr.  D.  Lajeun£s8e. — ^I  was  just  reaming  some  holes. 

Mr.  HoLGATE. — ^Were  these  holes  in  the  bottom  of  the  chord? 

Mr.  D.  Lajeunesse. — ^Yes,  right  on  the  side  of  the  chord. 

Mr,  HoLGATE. — On  the  underneath  side? 

Mr.  D.  Lajeunesse. — ^No,  on  the  side. 

Mr.  HoLGATE. — ^Was  that  on  some  splice  plates? 

Mr.  D.  Lajeunesse. — Yes,  some  plates.  I  passed  the  reamer  through  three  plates. 
I  was  working  there  at  two  o'clock. 

Mr.  HoLGATE. — ^You  stopped  working  at  that  point  at  two  o'clock  on  the  day 
before  the  accident? 

Mr.  D.  Lajeunesse. — ^No,  on  the  same  day.  After  leaving  panel  point  5  of  the 
cantilever  arm  I  went  back  to  point  J  on  the  anchor  arm,  completed  my  work  there 
and  moved  forward  to  point  L,  already  referred  to,  and  was  at  point  L  when  the  acci- 
dent to  the  bridge  took  place. 

Mr.  HoLGATE. — Did  you  notice  anything  particular  when  the  accident  took  place, 
or  what  did  you  notice  first? 

Mr.  D.  Lajeunesse. — I  noticed  something  around  here  (indicating). 

Mr.  HoLGATE. — ^No,  but  just  when  the  accident  took  place? 

Mr.  D.  Lajeunesse. — I  was  on  top  just  putting  a  turn  on  the  rope  to  send  up  a 
box  of  bolts  when  I  saw  something  jerk  the  bridge  like  that  (indicating).  I  fell  down 
in  my  box,  stood  up,  fell  down  again,  and  I  looked  again.  I  thought  the  traveller  had 
fallen  down  on  the  bridge.  The  traveller  was  in  the  same  place.  I  came  to  this  side 
of  the  bridge  and  I  looked,  and  when  I  saw  the  bridge  go  down  in  that  way  I  was  on 
that  chord,  and  I  thought  that  chord  made  the  bridge  f  alL 

Mr.  HoLGATE. — ^Was  the  first  motion  you  felt  on  the  bridge  a  jerking  towards  the 
river  or  was  it  a  f  allingf  downwards  ? 

Mr.  D.  Lajeunesse. — ^No,  everywhere;  it  gave  me  a  jerk  towards  the  river.  I  was 
thrown  six  feet  on  the  buck  brace. 

Mr.  HoLGATE. — ^Which  side  of  the  bridge  were  you  on? 

Mr.  D.  Lajeunesse. — I  was  on  the  Montreal  side  of  the  bridge.  I  had  just  set 
the  bolts  down  and  the  bridge  fell  down.  I  was  just  making  a  turn  with  the  rope  on 
the  anchor  arm,  and  my  brother  was  waiting  for  me  for  the  bolts,  and  he  said  you 
have  not  time  to  send  them  down,  it  is  pretty  near  time  to  quit,  and  then  the  bridge 
went  down. 

Mr.  HoLGATE. — ^Did  you  fall  from  L  to  the  deck? 

Mr.  D.  Lajeunesse. — ^No,  I  stood  right  in  my  place.    Nothing  came  on  top  of  me. 

Mr.  HoLGATE. — ^You  stood  at  point  L  until  it  reached  the  ground? 

Mr.  D.  Lajeunesse. — ^Yes,  I  remember  everything.  The  first  thing  after  I  was 
down  there  I  was  looking  at  something  coming  up  again,  and  after  I  got  down  there 
I  just  jumped  about  twenty  feet.  When  I  got  down  there  I  saw  my  brother.  I  saw 
some  blood  coming  out.  I  was  the  first  to  come  out,  my  brother  was  the  second  one, 
and  the  rest  came  out  after  me. 

Mr.  Holgate. — ^What  did  you  observe  at  the  time  of  the  accident  as  to  the  manner 
in  which  the  bridge  fell?  Do  you  remember  distinctly  what  you  observed  at  that 
time?    You  were  on  the  Quebec  side? 

Mr.  D.  Lajeunesse. — ^No.  I  was  on  the  Montreal  side. 
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Mr.  HoLGATE. — ^Yes,  on  the  Montreal  side.  Can  you  remember  what  you  observed 
at  the  time? 

Prof.  Kerry. — ^He  was  jerked  and  he  wos  thrown  six  feet  on  the  buck  brace. 

Mr.  HoLGATE. — Jerked  towards  the  river? 

Mr.  D.  -Lajeunesse. — I  did  not  fall  down  outside  the  bridge.  It  just  caught  me. 
I  think  it  was  on  the  deck.    I  thought  it  was  the  traveller  coming  down. 

Prof.  Kerry. — It  threw  you  outside  towards  the  bridge? 

Mr.  D.  Lajeunesse. — ^It  threw  me  outside  to  the  box  brace.  I  was  standing  up  on 
the  box  and  it  knocked  thaf  box  down.  I  fell  down  in  the  box,  and  I  stood  up  and 
looked  to  see  what  was  the  matter.  I  tiiought  it  was  the  big  traveller  down.  When 
I  saw  the  traveller  in  the  same  place  I  looked  inside  and  I  saw  the  brace  go  to  the 
Quebec  side.    I  said,  *  Well,  I  am  finished,'  and  I  thought  so. 

Prof.  Kerry. — Then  the  bridge  fell  down  towards  the  Quebec  side? 

Mr.  D.  Lajeunesse. — Yes.  But  I  stood  there;  nothing  came  over  on  me.  When 
I  saw  the  post  come  down  I  thought  it  was  coming  down  on  top  of  me,  but  it  did  not. 

Prof.  Kerry. — Could  you  see  where  it  broke  first? 

Mr.  D.  Lajeunesse. — ^I  never  saw  anything  broke.    I  saw  where  it  was  crooked. 

Prof.  Kerry. — ^You  did  not  see  where  it  was  broken? 

Mr.  D.  Lajeunesse. — I  saw  something  a  couple  of  days  before  the  accident.  Every 
man  on  the  bridge  in  the  morning  said,  *  Go  and  see  that.'  About  eight  feet  from 
that  post  (indicating  on  plan)  going  up  was  crooked  outside  on  the  Quebec  side. 

Mr.  HoLGATE.— ^Eight  feet  beyond  panel  point  No.  10;  in  the  cantilever  arm,  chord 
9,  on  the  Quebec  side.  You  might  just' describe  what  you  saw  here.  First  of  all, 
when  did  you  see  it? 

Mr.  D.  L\JEUNESSE. — A  couple  of  days  before  the  accident — when  I  was  working 
at  the  centre  post.    I  went  down  at  that  place.    I  never  saw  that  before  that  day. 

Mr.  HoLGATE. — ^What  was  the  first  time  before  that  you  went  down  and  you  did 
not  see  it  ? 

Mr.  D.  Lajeunesse. — About  six  days  before. 

Mr.  HoLGATE. — ^You  did  not  see  it  then? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything  then.  When  I  saw  those  bridge 
men  going  and  looking,  it  gave  me  a  scare  and  I  wanted  to  quit  after  I  saw  it. 

Mr.  Holgate. — The  first  time  you  saw  it,  was  when  ? 

Mr.  D.  Lajeunesse. — Monday  or  Tuesday. 

Mr.  Holgate. — ^Was  anybody  with  you  ? 

Mr.  D.  Lajeunesse. — ^Yes,  every  bridge  man  on  the  bridge.  My  brother  was  on 
the  bridge  and  I  asked  him  :  What  the  hell  are  you  looking  at,  and  when  he  told  me 
I  said.  By  God. 

Mr.  Holgate. — Just  tell  us  what  it  was  you  saw  ? 

Mr.  D.  Lajeunesse. — It  was  about  2  inches  crooked. 

Mr.  Holgate. — Was  it  bent  sideways  ? 

Mr.  D.  Lajeunesse. — It  was  crooked,  curved  or  bulged  towards  the  Quebec  side. 

Mr.  Holgate. — That  wns  the  chord,  was  it  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — These  chords  have  four  plates  ? 

Mr.  D.  Lajeunesse. — These  four  plates  were  crooked. 

Mr.  Holgate. — ^Was  that  bent  part  long  or  short  ? 

Mr.  D.  Lajeunesse. — Just  short.  It  was  about  two  or  three  feet  long  and  one  or 
two  inches  bulge.    I  could  see  it  by  the  eye  on  top  of  the  bridge. 

Mr.  Holgate. — That  bend  was  here  (indicating)  on  the  Quebec  side  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Prof.  Galbraith. — Is  he  speaking  of  the  ribs  or  the  splice  plates  ? 

Prof.  Kerry.— The  ribs. 

Prof.  Galbraith. — Of  the  four  ribs  simply  ? 

Mr.  D.  Lajeunesse. — ^Yes. 
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Prof.  Galbraith. — Close  to  the  cover  plate  ? 

Mr.  D.  Lajeunesse. — Yes. 

Prof.  Kerry. — ^And  all  bent  towards  Quebec  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Prof.  Kerry, — When  that  bend  took  place  were  the  cover  plates  there  or  were  the 
lacing  angles  in  ? 

Mr.  D.  Lajeunesse. — You  have  a  cover  plate  on  top  about  a  foot  above  this  place. 
It  was  about  two  feet  away  from  the  cover  plate. 

Prof.  Kerry.— Was  that  on  Monday  or  Tuesday  ? 

Mr.  D.  Lajeunesse. — One  of  these  two  days. 

Mr.  Holgate. — But  you  do  not  remember. 

Mr.  D.  Lajeunesse. — ^I  do  not  remember. 

Mr.  Holgate. — You  brother  was  with  you  then  ? 

Mr.  D.  Lajeunesse. — Yes. 

Mr.  Holgate. — ^Who  else  ? 

Mr.  D.  Lajeunesse. — ^All  the  bridge  men  were  on  top.  I  was  the  last  man  on  the 
top  of  the  bridge  and  I  saw  all  the  men  looking,  and  I  asbed  :  What  is  the  matter, 
and  he  said  :  Can  you  see  that  bottom  chord  ? — it  is  crooked.  I  said  :  By  God,  I  am 
going  home  before  some  accident. 

Prof.  Kerry. — That  was  when  ? 

Mr.  D.  Lajeunesse. — Seven  o'clock  in  the  morning. 

Prof.  Kerry. — That  would  be  Tuesday  morning  ? 

Mr.  Holgate. — Most  likely  seven  o'clock  Tuesday  morning. 
Mr.  D.  Lajeunesse. — We  had  not  started  work  when  we  saw  this — ^xe  minutes 
before  seven. 

Mr.  Holgate. — But  you  went  ahead  and  worked  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — You  went  to  work  at  panel  point  No.  5  ? 

Mr.  D.  Lajeunesse. — No,  I  was  working  there  at  that  time. 

Mr.  Holgate. — How  did  you  get  there  ? 

Mr.  D.  Lajeunesse. — I  walked  over  the  track  to  some  place  near  panel  point  No. 
6  and  walked  along  the  chord  to  the  cantilever  pier. 

Mr.  Holgate. — Do  you  recollect  at  this  place,  on  chord  9,  that  you  spoke  of,  if 
the  top  cover  plate  was  on  and  riveted  up  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — Was  the  bottom  cover  plate  riveted  up  ? 

Mr.  D.  Lajeunesse. — Yes,  all  riveted  up. 

Mr.  Holgate. — Was  this  joint  all  made  up  ? 

Mr.  D.  Lajeunesse. — ^Yes,  all  finished.  A  couple  of  weeks  before  we  were  moving 
that  scaffold. 

Mr.  Holgate. — That  is  at  panel  point  9  several  days  before  that  you  moved  away 
the  scaffold  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — The  scaffold  was  there  for  the  purpose  of  finishing  up  the  joint  of 
chord  No.  8? 

Mr.  D.  Lajeunesse. — It  was  all  finished. 

Mr.  Holgate. — ^Was  the  bottom  plate  in  place  on  chord  8? 

Mr.  D.  Lajeunesse. — ^Yes,  it  was  in  place,  and  riveted,  too. 

Mr.  Holgate. — Did  you  notice  anything  else  on  any  of  these  chords? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything  else. 

Mr.  Holgate. — Did  you  notice  the  joint  at  this  place  here  on  chord  8  which  is 
marked  '  joint '  on  the  plan  ? 

Mr.  D.  Lajeunesse. — No. 

Mr.  Holgate. — ^Did  you  hear  anything  spoken  about  that  joint  on  chord  8  at  that 
time?  , 
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Mr.  D.  Lajeunesse. — No. 

Mr.  HoLQATE. — The  only  joint  that  was  spoken  about  was  one  on  chord  9  ? 

Mr.  D.  Lajeunesse. — On  chord  9,  that  is  all. 

Prof.  Galbraith. — They  are  both  on  chord  9. 

Mr.  HoLGATE. — ^Is  the  place  where  you  saw  the  bulge  in  this  panel  (indicating) 
between  the  figures  9  and  10? 

Mr.  D.  Lajeunesse. — ^Nearer  towards  point  10. 

Mr.  HoLOATE. — Then  do  I  understand  that  you  saw  nothing  out  of  order  in 
I>anel  8? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything. 

Prof.  Galbraith.— What  day  was  that? 

Mr.  HoLGATE. — At  seven  o'clock  on  the  Tuesday  before  the  accident. 

Mr.  D.  Lajeunesse. — The  whistle  blows  ^ve  minutes  before  the  work  begins. 

Mr.  HoLGATE. — ^Who  was  it  who  first  spoke  about  it  being  crooked? 

Mr.  D.  Lajeunesse. — ^AU  the  bridgemen  from  all  over  the  bridge.  When  I  saw 
every  man  stop  I  asked  my  brother,  who  was  there  talking  French  and  who  was  with 
me,  *  What  is  the  matter? '  He  says,  *  Look  on  that  chord.'  I  said,  *  It  is  dangerous.' 
He  said,  *  Oh,  no,  it  is  strong  enough  to  hold  me.'  We  went  to  work,  and  the  next  day 
we  fell  dovn.    When  I  saw  some  one  go  down  there — ^the  president  of  the  Union 

Mr.  HoLGATE.— Who  is  he? 

Mr.  D.  Lajeunesse. — ^Mr.  Haley,  and  Mr.  Cook  was  the  secretary.  I  was  waiting 
on  him  outside  on  Wednesday  night,  the  day  before  the  accident,  to  give  him  my 
books  for  my  Union.  I  was  waiting  about  half  an  hour,  and  some  one  said  to  me, 
*  Just  look  at  that  chord.'  I  saw  Mr.  Cook  and  Mr.  Haley  go  down  there,  and  after 
they  had  been  there  half  an  hour  I  saw  them  going  away.  I  do  not  know  what  they 
did  there. 

Mr.  HoLGATE. — It  was  just  Cook  and  Haley? 

Mr.  D.  Lajeunesse. — Cook,  Haley,  and  some  other  fellows.  I  do  not  know  their 
names.    There  were  three  or  four. 

Mr.  HoLGATE. — ^When  you  observed  that  bulge,  in  the  chord  in  panel  9,  did  you 
notice  anything  wrong  with  the  lacing  angles? 

Mr.  D.  Lajeunesse. — ^No,  I  did  not  see  anything.  I  did  not  look  at  that,  I  just 
looked  at  the  chord  that  \^as  crooked.    I  did  not  see  the  angles  there. 

Mr.  HoLGATE. — You  do  not  think  it  was  crooked  enough  to  affect  the  angles? 

Prof.  Galbraith. — ^You  did  not  see  that  after  Tuesday  night? 

Mr.  D.  Lajeunesse. — I  did  not  see  that  but  that  day. 

Prof.  Galbraith. — ^You  looked  on  Wednesday? 

Mr.  D.  Lajeunesse. — ^Yes. 

Prof.  Galbraith. — ^You  looked  on  Thursday  morning? 

Mr.  D.  Lajeunesse. — Yes,  I  looked  every  morning  going  out. 

Prof.  Galbraith.— You  saw  it  three  days? 

Mr.  D.  Lajeunesse. — ^Yes,  three  days,  all  the  time  in  the  same  place.  I  think 
Aey  were  moving;  I  do  not  know. 

Mr.  HoLGATE. — Could  you  notice  any  change  that  had  taken  place  in  it,  did  it 
look  any  worse? 

Mr.  D.  Lajeunesse. — No,  I  did  not  look  long  enough;  I  just  saw  it  was  more 
crooked;  it  was  the  same  place  all  the  time.  Soirtebody  said  that  Foreman  Worley 
said,  *  Oh,  never  mind,  we  put  it  like  that.' 

Mr.  Holgate.— What  do  you  think  Mr.  Worley  meant  by  that? 

Mr.  D.  Lajeunesse. — I  thought  that  piece  was  the  same  way  as  it  had  been  there. 

Mr.  Holgate. — ^As  it  was  put  in? 

Mr.  D.  Lajeunesse. — ^Yes.  I  do  not  know,  when  I  started  to  work  it  was  over 
there  in  front. 

Mr.  HoiiGATE. — ^Do  you  recollect  your  attention  being  called  to  any  other  matters 
like  that  on  the  bridge? 
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Mr.  D.  Lajeunesse. — ^No,  I  did  not  see  anything.  I  worked  every  place  on  the 
bridge,  on  top,  on  the  centre  post,  from  the  top  down  to  the  bottom,  I  did  not  see 
anything. 

Mr.  HoLGATE. — Did  you  often  go  on  the  bottom  chord  on  the  anchor  arm? 

Mr.  D.  Lajeunesse. — ^Yes,  going  up  and  going  down. 

Mr.  Holqate. — You  spoke  a  little  while  ago  about  working  with  Beauvais  at  some 
place  on  the  lower  chord  on  the  Montreal  side,  in  the  anchor  arm? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — "^as  that  at  the  post  between  panel  9  and  panel  10? 

Mr.  D.  Lajeunesse. — ^Eight  there  (indicating).  There  on  the  cover  plate,  the 
two  cover  plates.    We  put  some  rivet  plates  on  the  side. 

Mr.  Holgate. — On  the  side  of  the  chord  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — ^Was  that  at  the  splice  between  panel  9  and  panel  10? 

Mr.  D.  Lajeunesse. — Yes. 

Mr.  Holgate. — On  each  side  of  the  post? 

Mr.  D.  Lajeunesse. — ^Yes.  I  was  riveting  on  the  box  brace  going  from  the 
Montreal  side  to  the  Quebec  side. 

Mr.  Holgate. — ^What  day  was  this  that  you  were  working  there? 

Mr.  D.  Lajeunesse. — I  think  it  was  a  week  before,  I  do  not  remember. 

Mr.  Holgate. — ^Did  they  finish  the  work  they  were  at? 

Mr.  D.  Lajeunesse. — Over  there,  no.    They  were  working  there  that  day? 

Mr.  Holgate. — You  left  the  gang  and  worked  on  something  else? 

Mr.  D.  Lajeunesse. — ^Yes,  they  put  some  Indian  fellows. 

Mr.  Holgate. — ^And  the  gang  with  Beauvais  stayed  there,  did  they? 

Mr.  D.  Lajeunesse. — Stayed  there,  I  think  they  were  there  on  that  day.  I  saw 
400  rivets  put  inside  those  four  plates. 

Mr.  Holgate.-— When  you  left  they  had  400  rivets  to  put  in? 

Mr.  D.  Lajeunesse.— I  think  they  had  200  or  800  rivets,  300,  400,  you  see  the 
four  plates  in  the  bottom  chord  they  had  to  rivet  inside.  I  think  they  had  about  100 
rivets  tcf  finish  at  that  place? 

Prof.  Kerry.— When  the  bridge  fell?  ' 

Mr.  D.  Lajeunesse. — ^Yes.  When  I  left  them  he  was  working  over  there,  he  had 
big  work  to  do.    I  saw  him  go  up  there  when  the  bridge  fell. 

Mr.  Holgate. — ^When  you  were  working  there  with  Beauvais  did  anything  unusual 
happen  ? 

Mr.  D.  Lajeunesse. — ^No,  we  did  not  see  anything  there. 

Mr.  Holgate. — ^Was  there  anything  that  appeared  to  you  to  be  out  of  line? 

Mr.  D.  Lajeunesse. — No. 

Mr.  Holgate.— On  that  chord? 

Mr.  D.  Lajeunesse. — ^I  did  not  see  anything. 

Mr.  Holgate. — Or  any  place  in  that  neighbourhood? 

Mr.  D.  Lajeunesse. — ^No,  it  was  all  good  over  there. 

Mr.  Holgate. — ^Now,  before  you  started  riveting  was  that  joint  bolted  up? 

Mr.  D.  Lajeunesse. — ^Yes,  bolted  up. 

Mr.  Holgate. — Fully  bolted? 

Mr.  D.  L.  Lajeunesse.— Yes,  fully  bolted  up. 

Mr.  Holgate. — Was  every  hole  filled? 

Mr.  D.  Lajeunesse. — ^Yes,  we  did  not  pass  any  reamer.  Sometimes  they  have  to 
pass  a  reamer. 

Mr.  Holgate. — ^Were  all  the  bolts  the  same  size? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — ^What  size? 

Mr.  D.  Lajeunesse. — J. 

Mr.  Holgate. — All  the  holes  were  filled  with  |  bolts? 
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Mr.  D.  Lajeunesse. — ^Yes,  I  did  not  look  very  well. 

Prof.  Galbraith. — I  would  like  to  know  something  about  the  other  one  on  the 
Montreal  side,  opposite  the  joint  between  9  and  10?  It  Ls  on  the  9th  chord,  that 
splice,  the  other  end  of  the  9th  chord. 

Mr.  HoLOATE. — Did  you  ever  work  at  the  splice  in  the  9th  chord  near  the  panel 
point  marked  9? 

Mr.  D.  Lajeunesse. — ^No,  I  did  not  work  there  at  all.  I  passed  in  on  that  side. 
The  only  thing  I  see,  they  had  those  runners  there  sent  out. 

Mr.  Holgate. — I  understand  you  passed  along  there? 

Mr.  Lajeunesse. — ^Yes,  that  is  all  I  see. 

Mr.  Holgate. — Can  you  recollect  anything  about  the  bolting  up  of  them? 

Mr.  D.  Lajeunesse. — They  were  riveting  there. 

Mr.  Holgate. — ^Eiveting  there  ? 

Mr.  D.  Lajeunesse. — ^When  I  started  working  on  the  bridge  they  were  working 
at  that  place. 

Mr.  Holgate. — Can  you  remember  if  that  joint  near  panel  point  9  was  riveted 
up  when  the  bridge  fell? 

Mr.  D.  Lajeunesse. — The  riveting  was  all  finished  there. 

Prof.  Galbraith.— All  finished? 

Mr.  D.  Lajeunesse. — ^All  finished. 

Prof.  Galbraith. — On  both  sides  of  the  bridge. 

Mr.  D.  Lajeunesse. — On  hoih  sides,  the  two  sides,  there  is  only  on  that  side  there, 
the  two  joints  there;  the  Quebec  side  (was  finished. 

Prof.  Galbraith. — ^You  refer  now  to  panel  point  No.  10?     • 

Mr.  D.  Lajeunesse. — ^Yee. 

Prof.  Galbraith. — The. panel  point,  the  No.  9  splice,  was  riveted;  was  it  com- 
pletely riveted  on  both  sides? 

Mr.  D.  Lajeunesse. — Yes,  completely  riveted;  I  was  moving  the  scaffolding 
myself  there.     The  other  gang  was  working  around  here — ^Paul  La  Hadie. 

Mr.  Holgate  (to  Eugene  Lajeunesse). — ^Are  you  following  what  your  brother  says? 

Mr.  Eugene  Lajeunesse. — ^Yes,  Alexander  Beauvais  finished  that  other  side. 

Mr.  Holgate. — So  far  as  what  his  brother  says,  he  is  correct  as  he  understands  it  ? 

Mr.  Eugene  Lajeunesse. — ^No,  he  does  not  know  all. 

Mr.  Holgate. — ^Is  there  anything  within  his  knowledge  in  his  brother's  statement 
that  he  ican  corroborate?    If  there  is  he  might  speak  of  it. 

Mr.  Eugene  Lajeunesse  (si)eaking  in  French). — About  the  men  working  there 
was  a  gang  of  men  working  on  the  other  side,  but  my  brother  probably  does  not  know, 
because  he  was  not  working  there. 

Mr.  Holgate. — So  far  as  he  knows  he  is  clear  upon  that  point  9,  and  that  Beau- 
vais had  finished  up  there? 

Prof.  Galbraith, — ^Between  9  and  10. 

Mr.  Eugene  Lajeunesse. — ^He  was  putting  the  finish;  that  riveting  gang  stopped 
the  work  three  days  before. 

Prof.  Galbraith. — ^He  has  said  already  there  is  nothing  wrong  with  that  joint 
9  and  10. 

Mr.  Holgate. — Yes,  he  says  that  is  all  straight. 

Mr.  D.  Lajeunesse. — On  the  Quebec  side? 

Mr.  Holgate. — ^Yes? 

Mr.  D.  Lajeunesse. — ^Myself  and  my  brother  and  another  one  were  moving  that 
scaffold. 

Mr.  Holgate. — ^You  never  saw  anything  wrong  on  the  Montreal  side? 

Mr.  D.  Lajeunesse. — ^No,  I  never  saw  anything  wrong  there. 

Prof.  Galbraith. — ^He  has  already  said  that;  on  both  sides;  between  8  and  9  he 
never  saw  anything. 

Mr.  Holgate. — ^He  said  that  had  been  finished  and  he  saw  nothing  wrong. 
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Prof.  Galbraith. — On  both  sides? 

Mr.  D.  Lajeunesse. — On  both  sides;  once  I  was  riveting  and  another  time  not. 

Prof.  Galbraith. — That  means  all  four  joints,  the  two  9  and  10  and  the  two  8 
and  9? 

Mr.  HoLGATE. — Yes,  and  on  the  Quebec  side;  the  joint  between  9  and  10,  when 
the  accident  happened,  must  have  had  at  least  another  100  rivets  to  go  in. 

Prof.  Galbraith. — Yes. 

Mr.  HoLOATE. — Are  there  any  other  joints  in  the  lower  chord ? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything. 

Mr.  HoLGATE. — Were  they  all  riveted  up? 

Mr.  D.  Lajeunesse. — ^No,  some  riveters  (were  on  there ;  I  do  not  know  which  plate. 

Mr.  HoLGATE. — ^There  was  some  riveting  yet  to  be  done  on  the  lower  <chord  of 
the  anchor  arm,  but  you  do  not  know  which  one? 

Mr.  D.  Lajeunesse. — ^I  do  not  know  which  place. 

Mr.  HoLGATE. — You  spoke  about  something  on  the  cover  plate. 

Mr.  D.  Lajeunesse. — Yes,  on  the  Quebec  side;  I  saw  Mr.  Yenser  going  down 
there  at  the  time  when  someone  said  the  plate  was  crooked.  I  was  bolting  the  screw 
bolts  and  he  said :  '  You  know  that  chord ;  when  you  have  finished  inside  you  put  some 
bolts  in  it,  pass  the  reamer  and  put  in  some  bolts. 

Mr.  HoLGATE. — That  is  where  chord  10  joined  the  centre  post  on  the  Montreal 
side? 

Mr.  D.  Lajeunesse. — The  Montreal  side. 

Mr.  HoLGATE.— What  day  was  that? 

Mr.  D.  Lajeunesse. — That  was  on  the  same  day,  on  Tuesday,  I  think. 

Mr.  HoLGATE. — And  how  many  bolts  did  you  put  in? 

Mr.  D.  Lajeunesse. — I  did  not  put  any  in.  He  sent  me  up,  he  told  me  to  go  up 
and  help  some  fellow  on  top. 

Mr.  HoLGATE. — ^He  instructed  you  to  put  bolts  there? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — Did  somebody  else  put  those  bolts  there  ? 

Mr.  D.  Lajeunesse. — No,  nobody,  I  did  not  see  anybody. 

Mr.  Holgate. — Did  you  see  the  place  itself  ? 

Mr.  D.  Lajeunesse. — ^Yes,  I  saw  the  place. 

'M'r.  HoLOATE. — How  many  bolts  had  to  go  in  there  ? 

Mr.  D.  Lajeunesse. — About  60  bolts,  40  or  50. 

Mr.  Holgate. — If  50  bolts  had  been  put  in  there  would  that  have  filled  up  every- 
thing ? 

Mr.  D.  Lajeunesse. — ^Yes,  we  have  about  60  bolts,  70  bolts,  we  always  screw  them 
up  and  like  to  put  50  more. 

Mr.  Holgate. — ^Is  that  where  the  chord  joined  the  shoe? 

Mr.  D.  Lajeunesse. — ^Yes.  * 

Prof.  Galbraith.— The  stub  chord  ? 

Mr.  D.  Lajeunesse. — ^Yes,  where  the  chord  crosses  to  the  centre  post.  It  is  about 
two  feet  away  from  the  centre  poet. 

Mr.  Holgate. — Two  feet  on  the  anchor  arm  side  from  the  centre  post  ? 

Prof.  Galbraith. — That  was  the  spliced  centre  chord  of  the  stub  chord. 

Mr.  D.  Lajeunesse. — Yes,  on  the  side  chord,  he  told  me  to  put  some  bolts  there. 

Mr.  Holgate.— The  10th  chord? 

Prof.  Perry. — ^He  said  that  bolts  were  to  be  put  in  in  the  connection  between  the 
stub  chord  and  chord  No.  10  on  the  anchor  arm  ? 

Mr.  Holgate. — Did  you  see  that  place  again  ? 

Mr.  D.  Lajeunesse. — For  these  bolts  there  ? 

Mr.  Holgate.— Yes. 

Mr.  D.  Lajeunesse. — No,  I  did  not  go  down  after  that,  he  sent  me  up  to  move 
that  scaffold,  our  riveters'  gang,  I  did  not  see  it,  I  did  not  go  down. 
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Mr.  HoLGATE. — So  you  cannot  say  if  the  bolts  were  put  in  ? 

Mr.  D.  Lajeunesse. — ^No,  I  did  not  see  it;  only  me  and  my  brother  do  that  work. 

Mr.  HoLQATE. — You  said  it  was  Yenser  who  went  down  there  ? 

Mr.  Lajeukesse. — ^Yes,  and  the  other  inspector,  Birks.  He  went  down  and 
looked  at  that  place  and  after  that  he  called  me  and  said  :  You  put  some  bolts  in  when 
you  finish  that  side.  ^ 

Prof.  Qalbraith. — ^What  day  was  that? 

Mr.  D.  Lajeunesse. — On  Tuesday. 

Mr.  Holgate. — ^Did  you  notice  any  of  the  plates  in  any  part  of  the  bridge  cracked  ? 

Mr.  D.  Lajeunesse. — ^I  never  saw  any  place,  I  worked  all  around  the  bridge  and 
did  not  see  any  crack  in  that  bridge. 

Mr.  Holgate. — ^Were  you  ever  up  here  at  this  part  of  the  bridge  at  the  centre  post 
where  these  plates  are  (indicating)? 

Mr.  D.  Lajeunesse. — Yes,  they  have  one  plate  going  like  that  and  another  one 
going  like  that  (the  witness  indicated  plates  going  in  various  directions). 

Mr.  Holgate. — ^Were  you  there  more  than  once  ? 

Mr.  D.  Lajeunesse.— <)h,  yes,  I  worked  in  there  about  16  days  on  that  place. 

Mr.  Holgate. — ^And  during  those  16  days  did  you  notice  anything  wrong? 

Mr.  D.  Lajeunesse. — I  never  saw  anything  wrong,  that  plate  was  put  like  that. 

Mr.  Holgate. — ^You  mean  that  the  plate  was  bent  on  purjwse  ? 

Mr.  D.  Lajeunesse. — ^Yes,  they  made  it  like  that,  it  never  cracked  that  way. 

Mr.  Holgate. — ^It  was  crimped? 

Mr.  D.  Lajeunesse. — ^Yes,  crimped,  I  never  saw  a  crack  there. 

Mr.  Holgate. — ^You  are  pretty  sure  there  was  no  crack  there  ? 

Mr.  D.  Lajeunesse. — ^Yes,  I  am  pretty  sure,  me  and  my  brother  worked  i5  days 
there  and  I  did  not  see  anything  cracked. 

Mr.  Holgate. — Did  you  hear  anything  about  a  cracked  plate  there  while  working 
on  the  bridge  ? 

Mr.  D.  Lajeunesse. — ^No,  I  never  saw  any  cracked  plate  there. 

Mr.  Holgate. — Did  you  ever  hear  any  one  speak  of  that  ? 

Mr.  D.  Lajeunesse. — No,  nobody  told  me,  this  is  the  first  time  anybody  telU  me. 

Prof.  Galbraith. — Did  you  hear  of  anything  wrong  with  any  other  joints  in  the 
chords  besides  those  you  have  been  speaking  about  ? 

Mr.  D.  Lajeunesse. — ^I  did  not  see  anything. 

Prof.  Galbraith. — ^Did  you  hear  ? 

Mr.  D.  Lajeunesse. — ^No,  I  did  not  see  anything  dangerous  in  that  bridge  about 
chord  9. 

Mr.  Holgate. — ^Did  anybody  speak  to  you  about  anything  else  in  that  bridge  that 
was  wrong  ? 

Mr.  D.  Lajeunesse. — ^No,  nobody  ;  until  on  that  morning,  when  somebody  said 
about  that  chord.    I  worked  and  nobody  told  me  there  is  anything  dangerous. 

The  witness  retired. 

The  Commission  held  a  session  in  the  L6vis  Hospital. 

Alexander  Beauvais  sworn. 

Mr.  Holgate. — ^You  were  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Beauvais. — Since  last  May  up  to  the  time  of  the  accident. 

Mr.  Holgate. — Since  May,  1907? 

Mr.  Beauvais.— 1907. 

Mr.  Holgate. — And  you  worked  at  the  Quebec  bridge? 

Mr.  Beauvais. — The  Quebec  bridge,  south  side. 

Mr.  Holgate. — On  the  south  side? 

Mr.  Beauvais. — ^Yes,  sir. 
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Mr.  HoLGATE. — Continuously  ? 

Mr.  Beauvais. — As  the  weather  permitted. 

Mr.  HoLGATE. — ^What  was  the  nature  of  the  work  that  you  were  busy  at? 

Mr.  Beauvais. — ^I  was  on  riveting  most  of  the  time. 

Mr.  HoLQATE. — ^Was  your  work  entirely  confined  to  the  anchor  arm,  or  wh^ret 

jftr.  Beauvais. — I  was  working  on  the  anchor  arm,  I  never  worked  outside  the  pier. 

Mr.  HoLGATE. — ^You  never  worked  outside  the  pier? 

Mr.  Beauvais. — All  this  season. 

Mr.  HoLGATE. — ^By  that  do  I  understand  that  you  worked  last  season? 

Mr.  Beauvais. — ^I  worked  three  seasons. 

Mr.  HoLGATE. — ^But  this  year  you  worked  from  May? 

Mr.  Beauvais. — ^From  May  up  to  the  time  of  the  accident. 

Mr.  HoLGATE. — ^Previous  to  working  on  the  Quebec  bridge,  did  you  do  work  on 
other  bridge  construction? 

Mr.  Beauvais. — ^Yes,  I  worked  for  Dominion  Bridge  Company  and  the  Canadian 
Bridge  Company,  four  or  five  different  jobs. 

Mr.  Holgate. — ^For  some  years? 

Mr.  Beauvais. — Since  six  years,  I  guess  this  is  my  sixth  year. 

Mr.  Holgate. — ^Who  was  your  foreman  this  season  on  the  work? 

Mr.  Beauvais. — C.  E.  Meredith,  rivet  boss  we  called  him. 

Mr.  Holgate. — Then  your  own  position  under  Mr.  Meredith  is  what? 

Mr.  Beauvais. — I  was  the  head  of  a  four  gang,  running  a  gang  of  four  men. 

Mr.  Holgate. — ^A  gang  of  four  men  riveting? 

Mr.  Beauvais. — ^Yes. 

Mr.  Holgate. — And  that  work  was  confined  entirely  to  the  anchor  arm? 

Mr.  Beauvais. — ^Yes,  sir,  the  anchor  arm. 

Mr.  Holgate. — ^Were  there  other  riveting  gangs  on  the  anchor  arm? 

Mr.  Beauvais. — There  was  one  that  just  moved  from  there  about  two  or  three  days 
before  the  accident.  The  best  I  can  remember,  there  was  no  gang  besides  our  gang 
working  on  the  anchor  arm. 

Mr.  Holgate. — ^What  was  the  condition  of  the  riveting  work  on  the  anchof  arm 
when  you  began  work  this  season  in  May?    How  far  had  the  riveting  work  proceeded! 

Mr.  Beauvais. — It  was  very  little  riveted,  it  was  only  on  the  towers  and  perhaps 
one-fifth  of  it  was  riveted,  but  the  towers.  I  do  not  think  there  was  any  other  place 
riveted  to  my  knowledge,  because  last  summer  or  the  summer  before  last  we  only  had 
a  gang  or  two,  sometimes  only  a  single  gang,  and  this  summer  sometimes  seven  or 
eight. 

Mr.  Holgate. — On  the  anchor  arm? 

Mr.  Beal'vais. — Well,  I  think  on  the  anchor  arm  at  first  we  had  four. 

Mr.  Holgate.— This  season? 

Mr.  Beauvais. — ^Yes,  this  season. 

Mr.  Holgate. — ^Was  there  some  riveting  work  going  on  on  the  anchor  arm  the 
whole  of  this  season,  was  there  always  riveting  on  the  anchor  arm  this  season? 

Mr.  Beauvais. — Always  riveting,  yes. 

Mr.  Holgate. — ^At  the  time  of  the  accident,  what,  as  far  as  your  knowledge  goes, 
was  the  general  condition  of  riveting,  how  far  had  it  proceeded? 

Mr,  Beauvais. — Oh,  the  riveting  was  almost  completed  up  to  the  working  gang, 
almost  up  to  the  working,  almost  completed,  the  riveting  was. 

Mr.  Holgate. — Almost  completed  up  to  the  working  gang  that  was  working  on  the 
cantilever  arm? 

Mr.  Beauvais. — ^Yes,  there  was  riveting  on  the  cantilever  arm,  too. 

Mr.  Holgate. — That  is  they  were  following  up  as  fast  as  they  could  with  the 
riveting? 

Mr.  Beauvais. — They  were  almost  up  to  the  erectors,  the  riveters  were. 
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Mr.  HoLGATE. — ^What  was  the  condition  then  of  the  posts,  as  far  as  riveting  is 
concerned  on  the  anchor  arm  ? 

Mr.  Bbauyms. — The  posts? 

Mr.  HoLGATE. — ^At  the  time  of  the  accident? 

Mr.  Beauvais. — I  saw  nothing  wrong  about  the  posts.  To  my  knowledge  I  saw 
nothing  out  of  the  way. 

Mr.  HoLOATE. — Then  can  you  say  as  to  the  condition  of  riveting  that  existed  at 
the  time  of  the  accident  in  the  lower  chords? 

Mr.  Beauvais. — The  lower  chords,  they  were  bent. 

Mr.  HoLGATE. — ^But  with  regard  to  riveting,  can  you  remember,  starting  from  the 
anchor  pier,  and  going  along  the  bottom  chord  on  the  Quebec  side  of  the  bridge? 

Mr.  Beauvais. — ^I  only  worked  two  joints  on  that  bottom  chord.  There  is  the 
only  two  joints  I  worked  on  the  Quebec  and  Montreal  side,  the  east  and  west  side 
(indicating  on  Exhibit  No.  26). 

Mr,  HoLGATE. — On  the  east  and  west  side,  that  is  at  the  first  post  from  the  centre 
post? 

Mr.  Beauvais. — The  first  post  from  the  shoe. 

Mr.  HoLGATE. — On  the  anchor  arm? 

Mr.  Beauvais. — On  the  anchor  arm. 

Mr.  HoLGATE. — That  is  the  joint  between  panels  9  and  10? 

Mr.  Beauvais. — ^Yes. 

Mr.  Holgate. — ^You  worked  on  that  joint,  on  both  sides  of  it? 

Mr.  Beauvais. — The  Quebec  side,  and  I  was  on  the  Montreal  side  at  the  time  it 
felL 

Mr.  Holgate. — ^Had  you  finished  your  work  on  the  Quebec  side? 

Mr.  Beauvais. — They  finished  it,  and  moved  to  the  Montreal  side. 

Mr.  Holgate. — ^Was  the  joint  on  the  Quebec  iside  when  you  finished  it  completely 
riveted  up? 

Mr.  Beauvais. — ^Every  hole  excepting  one,  I  remember  which  was  a  blind  hole. 
One  plate  was  not  punched. 

Mr.  Holgate. — ^With  the  exception  of  that,  though,  the  joint  was  complete  ? 

Mr.  Beauvais. — ^Yes. 

Mr.  Holgate. — That  is  the  top  plates,  bottom  plates,  and  side  plates? 

Mr.  Beauvais. — ^Everything  was  on,  every  hole,  bottom  plates,  top  plates,  every 
hole,  everything  was  on. 

Mr.  Holgate. — ^When  you  started  work  on  that  splice,  on  the  Quebec  side,  how 
did  you  find  it? 

Mr.  Beauvais. — ^Well,  the  holes  were  all  right,  they  were  good  holes,  and  then — 
that  is  an  awful  big  joint,  we  were  there  for  two  weeks,  we  could  notice  a  bulging, 
coming  together.  There  are  four  ribs;  the  centre  ribs  were  coming  together,  not 
much,  but  one  could  notice  it. 

Mr.  Holgate. — They  were  getting  nearer  together,  the  ribs  were? 

Mr.  Beauvais.— Yes. 

Mr.'  Holgate. — At  the  end  of  each  chord? 

Mr.  Beauvais. — ^Right  here  at  the  splice  of  this  chord,  this  9  and  10  chord. 

Prof.  Galbratth.— Which  side  of  the  post? 

Mr.  Beauvais. — On  the  inside. 

Mr.  Holgate. — It  is  in  panel  10.  Well,  if  the  ribs  were  coming  closer  together, 
that  would  cause  the  plate  to  bulge? 

Mr.  Beauvais. — ^You  had  to  get  the  bottom  plate  off  to  work  in  there,  so  as  to 
work  in  there.    Of  course  we  managed  to  get  the  plate  back  on  again. 

Mr.  Holgate. — ^In  the  same  holes? 

Mr.  Beauvais. — Yes,  in  the  same  holes.  The  holes  were  not  very  bad,  because  it 
did  not  close  much,  we  got  the  holes  again. 
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Mr.  HoLGATE. — ^Did  you  manage  to  put  it  back  again  with  drift  pins  I    . 

Mr.  Beauvais. — ^Yea,  just  drift  pins. 

Mr.  HoLGATE. — ^But  ^ere  was  a  tendency  of  the  ribs 

Mr.  Beauvais. — ^Yes,  but  very  little.  Of  course  we  could  notice  because  we  had 
heard  before  of  ribs  bending,  because  there  was  another  gang  driving  the  same  way 
as  we  were,  driving  the  same  kind  of  joints,  bottom  chords? 

Mr.  Holgate. — ^Where  were  they  working? 

Mr.  Beauvais. — Out  on  the  cantilever  arm,  about  the  fifth  or  sixth  panel 

Mr.  Holgate. — ^Now,  to  come  back  to  that  joint  on  the  Qud>ec  side,  when  you  went 
to  start  your  riveting  work  was  that  joint  pretty  well  bolted  up? 

Mr.  Beauvais. — ^Well,  it  was  all  jointed  up  except  that  they  were  not  very  tight, 
and  of  course  we  had  to  tighten  them  bolts  up  again,  that  ia  on  the  Quebec  side. 

Mr.  Holgate. — ^Was  there  a  large  quantity  of  bolts,  a  large  proportion? 

Mr.  Beauvais. — There  were  very  few  holes  vacant  on  the  Quebec  side. 

Mr.  Holgate. — ^Did  it  differ  materially  from  •other  joints  you  had  noticed,  before 
you  went  to  work  on  it ;  was  it  bolted  up  as  well  as  any  other  joint  ? 

Mr.  Beauvais. — ^Not  at  all;  it  was  pretty  well  bolted  up  because  only  a  few  holes 
were  vacant. 

Mr.  Holgate. — Generally  speaking,  when  you  went  on  a  joint  did  you  find  it  in 
that  condition,  pretty  well  bolted  up? 

Mr.  Beauvais. — I  found  it  sometimes  very  different  from  this.  On  the  Montreal 
side  it  was  verjr  bad,  very  few  holes  bolted. 

Prof.  Oalbratth. — On  the  Montreal  side,  the  very  same  joint? 

Mr.  Beauvais. — The  Montreal  aide,  the  same  joint. 

Mr.  Holgate. — ^When  you  took  hold  of  this  joint  on  the  Quebec  side  what  first 
did  you  do  ?  When  you  took  your  men  to  a  joint  that  was  bolted  up  and  started  to 
rivet  it,  you  might  describe  to  us  the  process,  which  plate  you  put  on  first,  what  bolts 
you  loosened  first  and  what  ribs  you  riveted  first? 

Mr.  Beauvais. — l^e  first  thing  there  was  a  scaffold  hung;  that  is  we  got  a  scaffold 
fixed  so  as  to  be  safe;  then  we  lowered  the  bottom  cover  plate  down  on  the  scaffold. 
Then  we  had  two  angles  sent  down,  these  were  the  iiisx>ector's  orders,  to  place  them 
where  we  got  the  bottom  cover  plates,  these  angles  to  act  instead  of  the  plates,  two 
small  angles.  Then  our  first  work  was  to  tighten  the  bolts  up.  There  were  very  few 
vacant  holes.  There  were  280  holes  altogether  on  the  inside  ribs;  and  then  the 
insi)ector  told  me  I  should  not  take  out  more  than  5  or  6  bolts  at  a  time,  and  then 
drive  these  holes^  and  then  take  5  or  6  more  bolts  out.  The  first  thing  we  drove  was 
the  two  inside  ribs.  The  inside  rib  holes  were  J-inch  holes  and  the  outside  1-inch 
holes. 

Prof.  Galbratth. — ^How  many  holes  in  one  rib  ? 

Mr.  Beauvais. — In  each  rib  140,  on  each  rib,  140  holes.  It  was  about  this  second 
day,  and  another  man  who  is  living  yet  saw  the  ribs  bending  with  me. 

Mr.  Holgate. — Then  you  riveted  up  the  bottom  chord? 

Mr.  Beauvais. — No,  I  had  to  rivet  the  top  plate  first  so  I  could  get  at  the  bottom 
easier,  and  after  we  got  the  bottom  plate  on  we  put  on  the  top. 

Mr.  Holgate. — And  the  riveting  of  the  bottom  plate  was  the  last  thing? 

Mr.  Beauvais. — ^No,  because  there  was  these  bottom  laterals,  they  were  the  last 
plates  we  had  to  drive. 

Mr.  Holgate.— The  bottom  lateral  bracing? 
Mr.  Beauvais. — ^Yes. 

Prof.  Galbraith. — ^First  of  all,  I  understand  you  tighten  up  the  bolts,  have 
them  all  tight  and  filled  before  you  begin  any  riveting;  then  you  proceed  to  take  out 
the  bolts  in  the  top  cover  plate  and  rivet  them  first;  after  that  you  take  out  tiie  boHs 
in  the  two  inside  ribs,  working  from  the  bottom,  and  rivet  them;  then  you  rivet  the 
two  outside  ribs,  then  you  put  on  the  bottom  cover  plate  and  rivet  it.  Is  that  the 
order  of  riveting?  , 
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Mr.  Bbauvais. — I  did  not  say  I  drove  the  cover  plate  first,  the  inside  ribs  first 

Prof.  Galbbatth.— You  rivet  them  first? 

Mr.  BsAUVAis. — ^Two  of  them ;  then  the  outside  ribs,  then  the  top  cover  plate.  Of 
course  I  had  to  leave  that  to  the  last 

Prof.  Galbbatth. — ^And  then  the  bottom  cover  plate? 

Mr.  Beauvais. — ^Yes,  and  the  last  is  the  laterals. 

Prof.  Galbbatth. — ^After  the  top  cover  plate  the  bottom  cover  plate  t 

Mr.  Bbauvaib.— Yes. 

Prof.  Galbbatth. — ^And  then  tiie  laterals  going  across  to  the  other  side  of  the 
bridge? 

Mr.  Beauvais. — ^Yes,  diagonally  like,  wind  bracing  I  think  they  call  it. 

Prof.  Galbbatth. — Or  laterals,  anyway? 

Mr.  Bbauvais. — ^Yes. 

Mr.  HoLGATE. — Then  when  the  laterals  were  all  riveted  up  that  joint  was  com- 
plete? 

Mr.  Beauvais. — ^Yes.  The  inspector  passed  over,  and  he  had  two  or  three  to  cut 
out,  we  drove  them  back  again  and  moved  to  the  Montreal  side. 

Mr.  HoLQATE. — ^Who  was  the  inspector? 

Mr.  Bbauvais. — ^Mr.  Kinlodi. 

Mr.  HoLQATE. — ^I  suppose  he  visited  you  pretty  often,  did  he?  He  saw  you  pretty 
often  at  work? 

Mr.  Bbauvais. — He  was  always  on  the  job,  yes,  sir.  I  very  often  seen  him  on  the 
job,  most  of  the  time. 

Mr.  HoLOATE. — ^Now,  I  think  we  can  pass  over  to  the  joint  on  the  Montreal  side. 
That  is  where  you  moved  to  after  you  left  the  joint  on  the  Quebec  side? 

Mr.  Bbauvais. — ^Yes,  sir. 

Mr.  HoLGATE. — ^In  what  condition  did  you  find  that  joint  when  you  went  to  it,  as 
to  bolts?    Was  it  bolted  up  the  same  as  the  one  on  the  Quebec  side? 

Mr.  Bbauvais. — No,  it  was  very  bad,  because  I  am  sure  there  were  not  more  than 
22  or  26  J  bolts  in  there.    These  two  inside  ribs,  they  were  all  g  inside,  most  of  them. 

Prof.  Galbbatth. — In  the  two  inside? 

Mr.  Beauvais.— In  the  two  inside.    That  makes  280,  140  in  each. 

Prof.  Galbbaith.— Mostly  j. 

Mr.  Beauvais. — ^Mostly,  there  was  not  more  than  22  to  26,  that  is  all  the  J  bolts 
in  that 

Prof.  GALBBArTH.— Did  you  find  the  bolts  tight? 

Mr.  Beauvais. — No,  it  is  very  seldom  you  find  a  bolt  tight  by  the  erectors  putting 
them  in,  they  just  screw  them  in  and  leave  them. 

Mr.  Hoi/UTB. — ^Was  there  any  reason  for  putting  in  the  f  ? 

Mr.  Beauvais. — ^Nothing.  Sometimes  at  first  we  had  to  pass  a  reamer  for  the 
reason  that  they  were  bad  holes,  but  as  the  work  went  on  the  holes  were  getting  good 
all  the  time,  springing  in  like.  I  suppose  it  was  that  reason,  I  could  not  say,  it  might 
have  been  bad  holes. 

Mr.  HoLOATE. — ^When  you  found  that  condition,  what  did  you  do,  put  in  more 
bolts? 

Mr.- Beauvais. — ^I  had  to  go  up  and  there  were  bolt  boys,  we  call  them,  five  or  siz, 
on  the  shore,  fixing  bolts,  oiling  them.  I  told  Benny  and  he  ordered  the  boy  to  fetch 
me  a  big  box  of  j  bolts,  and  it  was  impossible  to  drive  the  i  because  they  would  not 
drive  tight  enough. 

Mr.  HoLOATE. — ^Was  there  any  trouble  in  getting  the  j  bolts  in? 

Mr.  Beauvais. — Not  at  all,  because  there  were  good  holes  and  room  enough. 

Mr.  Holgate. — ^Boom  enough? 

Mr.  Beauvais. — Room  enough  to  work,  they  were  good  holes. 

Mr.  Holgate. — So  it  might  have  been  possible  to  change  the  S  bolts  for  j  bolts 
before  you  got  to  the  joint  ? 
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Mr.  Beauyais. — Yes,  I  do  not  know  how  long  before  thoy  oould  have  been  changed. 
At  that  very  same  point  I  saw  three  extra  plates  that  were  mended.  I  worked  on  the 
same  joint  and  I  saw  three  extra  plates  that  were  mended.  It  was  riveted  and  there 
were  not  more  than  five  or  six  bolts  in  it.  There  were  vacant  holes.  Two  of  these 
plates  had  from  35  to  40  bad  holes,  and  one  of  them  had  only  a  single  row  of  holes 
stripped. 

Prof.  Galbratth.— Were  these  left  near  the  joint? 

Mr.  Beauyais. — On  the  side  of  the  joint;  between  the  joint  and  the  post 

Mr.  HoLOATE. — ^Do  you  remember  what  day  it  was  you  went  to  start  work  on  that 
joint? 

Mr.  Beauyais. — ^I  could  not  remember  very  welL 

Mr.  HoLOATE. — ^Was  it  that  week? 

Mr.  Beauyais. — It  must  have  been  four  days  before  the  accident.  There  was  one 
Sunday  between.    I  would  not  swear  what  day  I  got  there. 

Mr.  Holqate. — ^What  progress  had  you  made  with  the  riveting  work? 

Mr.  Beauyais. — This  time  I  riveted  the  bottom  lateral  first  before  I  went  on  this 
joint. 

Mr.  Holoate. — ^Had  you  any  particular  reason  for  doing  that? 

Mr.  Beauyais. — ^For  driving  the  lateral  first? 

Mr.  HoLOATB. — ^Tes. 

Mr.  Beauyais. — ^Because  there  were  only  two  of  these  machines  that  worked  inside 
the  chord  on  the  job  and  they  were  both  busy  at  the  time.  There  was  another  gang 
working  on  the  anchor  arm.  Of  course,  I  had  to  do  something  else  until  the  machine 
got  back. 

Mr.  Holoate. — You  riveted  up  the  bottom  lateral    What  was  the  next  step? 

Mr.  Beauyais. — The  next  step  was  to  go  down  the  scafiFold  and  put  more  lines  on 
it  for  safety,  and  unload  the  plates  on  the  scaffold.  The  next  was  to  change  these 
i  bolts. 

Mr.  Holoate. — ^When  you  lowered  that  plate  on  the  scaffold,  did  you  put  on  your 
angles  ? 

Mr.  Beauyais. — I  certainly  did,  because  the  inspector  is  always  watching  us  for 
that. 

Prof.  Oalbraith. — I  want  to  make  quite  sure  which  diagonal  he  means. 

Mr.  Beauyais. — ^It  is  the  bottom  lateral  which  goes  from  panel  point  No.  10  to 
the  shoe. 

Mr.  Holoate. — ^You  lowered  your  plate  and  put  on  the  angles? 

Mr.  Beauyais. — ^Put  on  the  angles.  The  inspector  is  watching  us  iwetty  sharp. 
Then  I  found  these  f  bolts  in  there  and  the  vacant  holes.  I  had  to  go  up  and  tell  Mr. 
Tenser  about  that  and  he  ordered  them  to  send  a  boy  to  bring  me  down  }  bolts  instead 
of  the  f  bolts. 

Prof.  GALBRArTH. — ^Which  side  is  he  speaking  of  now? 

Mr.  Beauyais. — The  Montreal  side. 

Mr.  Holgate. — And  you  put  in  as  many  }  bolts  as  you  could? 

Mr.  Beauvak. — ^Yes,  as  many  as  necessary  to  have  the  plate  come  up  tight.  We 
had  about  three-quarters  or  more  bolts  in  there  and  left  the  quarter  of  the  holes  vacant 
and  then  started  to  drive  the  rivets.  There  were  some  bad  holes — a  very  few — ^that 
we  had  to  ream  before  we  could  get  the  rivets  into  them. 

Prof.  Oalbraith. — Were  these  plates  riveted  in  the  shop  on  one  side  of  the  joint 
or  had  you  to  rivet  them  on  both  sides  of  the  joint  ? 

Mr.  Beauyais. — ^We  had  to  rivet  them  on  both  sides  of  the  joint.  We  had  to  fill 
them. 

Mr.  Holgate. — ^Then  you  continued  your  riveting? 

Mr.  Beauyais. — ^In  the  same  way  as  on  the  Quebec  side — ^the  inside  rivets  first 

Mr.  Holgate. — ^Had  you  completed  the  riveting  of  the  inside  rivets? 

Mr.  Beauyais. — Only  18  or  14  holes  were  driven  on  the  two  inside^ribs.     , 
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Mr.  HoLGATE. — ^How  much  had  you  done  on  the  outside  work? 

Mr.  Beauvais. — Nothing  at  all,  because  I  was  supposed  to  get  through  with  the 
inside  before  touching  the  outside  at  all. 

Mr.  HoLQATE. — But  the  outside  ribs  were  all  pretty  securely  bolted  up  at  that 
time? 

Mr.  Beauvais. — They  were  bolted  up  good — inch  bolts  and  very  few  seven-eighths. 

Mr.  HoLGATB. — ^And  the  bottom  plate,  of  course,  was  oft? 

Mr.  Beauvais. — It  was  oft  and  the  top  plate — ^iJie  infipector  came  down  the  very 
morning  the  accident  took  place  and  looked  at  the  top  plate.  It  was  ofi  three-quarters 
of  an  inch  or  an  inch.  It  was  kicking  up  like  because  it  was  not  bolted.  We  had  to 
put  drift  pins  in' every  hole;  they  were  not  bolted,  only  on  the  end  there  were  eight 
bolts  where  you  could  reach  with  the  hand. 

Prof.  Galbbaith. — ^But  the  top  plate  was  not  lying  close  to  the  ribs? 

Mr.  Beauvais. — ^It  was  not  lying  right  down  to  the  chord.  It  was  oflF  half  an 
inch,  or  three-quarters  or  perhaps  more. 

Prof.  GALBaATTH. — At  which  end? 

Mr.  Beauvais. — At  the  outer  end,  towards  the  anchor  pier. 

Mr.  HoLGATE. — ^Did  you  have  any  difficulty  in  putting  on  the  bottom  angles?  Did 
these  holes  come  even? 

Mr.  Beauvais. — ^It  came  right  because  we  put  it  right  down  before  starting  in. 
But  this  powerful  gun  jarred  the  chords.  You  could  feel  the  jar  of  the  chords.  There 
is  where  I  found  two  rivets  broken  out  right  near  the  splice.  They  broke  out  about 
half  an  hour  before  the  accident  took  place. 

Mr.  HoLGATE. — It  broke  the  rivets  you  had  driven? 

Mr.  Beauvais. — ^Theee  were  two  rivets  in  the  same  place. 

Mr.  HoLGATE. — ^Were  both  rivets  broken  in  the  same  holes? 

Mr.  Beauvais. — ^Five  or  six  inches  apart. 

Mr.  HoLGATE. — They  were  in  separate  holes? 

Mr.  Beauvais. — ^Yes,  next  to  each  other. 

Mr.  HoLGATE.^-Were  they  inch  rivets? 

Mr.  Beauvais. — No,  seven-eighth  rivets. 

Prof.  GALBRAITH.-7-H0W  long  after  they  were  put  in  did  you  find  them  broken? 

Mr.  Beauvais. — ^I  drove  them  the  same  hour.  It  was  not  I  who  found  them  broken 
off.    It  was  my  partner  who  found  them  first. 

Prof.  Galbraith. — ^What  ia  his  name? 

Mr.  Beauvais. — John  Norton. 

Mr.  HoLOATE. — Did  he  survive? 

Mr.  Beauvais. — ^No,  he  is  gone. 

Prof.  Kerry. — ^How  were  they  broken  off? 

Mr.  Beauvais. — ^He  pulled  it  out  and  showed  it  to  me  and  said,  '  Look  here.'  He 
said,  *  I  found  it  off  a  quarter  of  an  inch.^  I  asked,  *  How  did  you  take  it  out,'  and 
he  said,  '  it  was  off  almost  a  quarter  of  an  inch  and  I  pulled  it  out.'  It  was  broken 
almost  in  the  centre. 

Mr.  HoLQATE. — Can  you  account  for  these  two  particular  rivets  being  broken? 
There  were  other  rivets  that  may  have  been  strained  in  the  same  way ;  why  should  not 
th^  have  broken? 

Mr.  Beauvais. — Of  course,  I  did  not  test  them.  If  I  had  I  would  know  just 
ezectly  what  was  broken  and  what  was  not,  but  while  I  was  driving  two  or  three  other 
rivets,  after  that  I  found  the  first  one  broken  off.  He  said,  '  There  is  another  one 
broken,'  and  I  tested  it  with  a  drift  pin  and  it  was  broken  off  straight.  You  could 
turn  the  one  end  and  the  other  end  would  be  stiU.  It  was  impossible  to  pull  it  out 
because  it  was  plugged  in  there.  There  were  two  rivets  broken.  I  called  Mr.  Mere- 
dith, the  rivet  boss,  and  also  to  see  that  the  ribs  were  bending  in.  He  looked  down 
there  and  told  me  that  it  was  not  any  worse  than  the  others.  He  did  not  think  it 
serious.  ^  r 
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Prof.  Galbraith. — The  ribs  were  bending  in? 

Mr.  Beauvais. — ^Yes. 

Prof.  Kerry. — At  what  time  did  Meredith  come  down? 

Mr.  Beauvais. — ^He  was  not  more  than  seven  or  ten  minutes  gone  up  before  the 
accident. 

Mr.  HoLGATE. — ^What  called  your  attention  to  the  ribs  bent  in?  You  mean  by 
that  that  they  were  coming  closely  together  at  the  joint? 

Mr.  Beauvais. — They  were  going  out  to  the  Montreal  side.  They  were  both  going 
the  same  way — ^these  two  ribs. 

Mr.  HoLGATE. — ^Which  ribs  ? 

Mr.  Beauvais.— The  inside  ribs. 

Mr.  HoLGATE. — ^Both  moving  towards  Montreal  ? 

Mr.  Beauvais. — ^Yes,  the  Montreal  side.  At  the  same  time  he  was  down  there  I 
showed  him  about  that  extra  plate  which  was  mended  and  there  were  very  bad  holes 
and  you  could  hardly  get  the  bolts  out.  They  must  have  been  put  in  after  the  other 
holes  were  punched. 

Mr.  HoLGATE. — The  extra  joint  plate  ? 

Mr.  Beauvais. — ^The  extra  joint  plate,  between  the  splice  and  the  post.  That  can 
be  seen  yet  because  it  is  inside  the  pier. 

Prof.  E[erry. — That  extra  plate  was  on  the  inside  of  the  inside  ribs  ? 

Mr.  Beauvais. — There  was  one  on  the  inside  ribe  and  one  on  the  outside  ribs. 
That  was  a  long  plate  in  the  same  direction  as  the  bottom  cover  plate.  There  was 
only  one  row  of  bolts  in  the  one  on  the  inside,  and  there  were  36  or  40  bolts  on  the  one 
on  the  outside,  and  there  were  just  enough  bolts  to  hold  the  plates  on. 

Mr.  HoLGATB. — Now  you  are  referring  to  what  you  said  before  of  the  extra  plate 
where  that  chord  was  mended  ? 

Mr.  Beauvais. — Yes,  sir. 

Prof.  Kerry.— You  can  see  that  on  the  ground  because  that  joint  is  perfect. 

Mr.  Beauvais. — ^Yes,  you  can  find  that  yet.  I  did  not  see  anything  removed  but 
it  was  extra  altogether.  This  chord  in  No.  9  panel  on  the  Montreal  side  is  bent  very 
close  together — right  in  the  centre — right  between  the  two  posts. 

Prof.  Galbraith. — The  centre  ribs  come  together  ? 

Mr.  Beauvais. — ^Yes.  That  is  on  the  Montreal  side,  and  I  believe  Mr.  John 
Williams  saw  that.  They  go  up  or  down  beyond  that  to  the  traveller,  and  you  cannot 
help  seeing  it. 

Prof.  Galbraith. — That  is  about  half  way  between  the  panel  points  ? 

Mr.  Beauvais.— Yes,  on  panel  No.  9,  Montreal  side. 

Prof.  Kerry. — How  much  was  it  bent  ? 

Mr.  BeauVais. — I  did  not  measure,  but  I  am  sure  an  inch  or  an  inch  and  a  quarter. 

Prof.  Galbraith. — Bent  in  ? 

Mr.  Beauvais. — ^Yes. 

Prof.  Galbraith. — Towards  each  other  ? 

Mr.  Beauvais. — ^Yes. 

Prof.  Galbraith. — ^Each  an  inch  and  a  quarter  ? 

Mr.  Beauvais. — A  space  about  that. 

Mr.  Holgate. — ^Would  not  that  have  shown  on  the  lacing  ? 

Mr.  Beauvais. — I  did  not  investigate  that  enough  to  say  about  the  lacing.  I  know 
that  a  day  or  two  before  the  accident  happened  Mr.  Birks  and  Mr.  Yenser  were  there 
examining  it  on  the  Montreal  side.    They  were  there  for  an  hour  or  perhaps  more. 

Prof.  Kerry.— How  long  was  the  bend  ? 

Mr.  Beauvais.— It  was  almost  the  whole  length. 

Mr.  Holgate. — Was  there  anything  noticeable  on  the  outside  ribs  ? 

Mr.  Beauvais. — On  the  outside  ribs  you  could  not  see  as  well  if  it  had  bent  because  ' 
it  is  wider  than  the  inside  ribs,  but  in  these  inside  ribs  it  was  not  more  than  two 
inches  apart    You  could  see  it  easily  where  it  was  close  together,     (^ooolp 
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Mr.  HoLGATE. — ^Were  they  close  together  ? 

Mr.  Beauvais. — Ahnost  that  close,  more  than  an  inch. 

Prof.  Galbraith. — They  were  not  more  than  two  inches  apart  ? 

3£p.  Beauvais. — They  cannot  be  more  than  two  inches  apart. 

Prof.  Galbraith. — ^Did  you  notice  between  them  and  the  outer  ribs  that  the  space 
was  wider  than  it  was  originally  ? 

Mr.  Beauvais. — I  could  not  very  well  notice  it  unless  you  measured  it  because  the 
space  is  too  wide  ;  it  is  something  like  15^  inches.  An  inch  or  three-quarters  of  an 
inch  would  not  show  much  out  unless  you  measured  it. 

Mr.  Holgate. — ^Did  you  have  any  conversation  with  Mr.  Birks  or  Mr.  Yenser 
when  they  were  down  there  ? 

Mr.  Beauvais. — ^No,  nothing  at  all ;  only,  Mr.  Yenser  told  me  not  to  take  out  more 
than  five  or  six  bolts  at  a  time.    I  heard  him  say  that  once. 

Mr.  Holgate. — That  was  on  what  day  I 

Mr.  Beauvais. — It  was  about  a  day  or  two  before  the  accident  happened. 

Prof.  Kerry. — ^Did  you  look  at  the  joint  at  the  other  end  of  the  chord  f 

Mr.  Beauvais. — ^I  did  not    I  could  see  it  there.    There  were  bolts  in  there. 

Prof.  Kerry. — ^It  was  not  riveted  ? 

Mr.  Beauvais.— No. 

Mr.  Holgate. — The  joint  between  8  and  9  was  riveted  ?  The  joint  between  9  and 
10  is  where  he  was  working  and  now  then  he  is  referring  to  the  joint  at  chord  10  with 
the  stub  chord  down  near  the  shoe.    That  was  not  riveted  ? 

Mr.  Beauvais. — ^That  was  bolted. 

Mr.  Holgate. — ^Was  it  fully  bolted? 

Mr.  Beauvais. — I  could  not  say,  because  I  did  not  look  sharp  enough  at  it 

Prof.  Galbraith. — ^Which  side! 

Mr.  Beauvais. — On  the  Montreal  side. 

Mr.  Holgate. — ^Having  got  to  the  point  where  you  saw  these  two  or  more  rivets 
broken,  do  you  recollect  anything  between  that  and  the  collapse  of  the  bridge? 

Mr.  Beauvais. — I  guess  not.  I  was  driving  rivets,  and  I  was  about  to  shoot 
another  rivet  when  the  crash  came  down. 

Mr.  Holgate. — ^When  it  came  have  you  any  recollection  of  how  this  point  which 
you  were  working  at  acted?    What  took  place  in  that  joint? 

Mr.  Beauvais. — ^When  it  fell? 

Mr.  Holgate.— Did  it  fall? 

Mr.  Beauvais. — I  did  not  see  how  it  fell. 

Mr.  Holgate. — ^You  were  right  inside  ? 

Mr.  Beauvais. — ^Right  inside.  I  was  right  inside  the  chord,  and  I  had  to  come 
out  underneath  because  I  had  to  pry  the  plate  off.  As  soon  as  I  felt  it  break  I  made 
a  grrab  for  the  plate.  I  had  pay  arm  on  the  plate.  I  just  tiimed  my  hand  out  and 
caught  the  plate.  There  was  a  space  of  an  inch  and  a  half  and  I  got  my  hand  in  it. 
At  the  same  time  I  let  my  madiine  drop.  When  this  chord  landed  it  did  not  land  on 
the  ground.  It  stood  three  or  four  feet  in  the  air.  I  held  on  to  the  chord  and  never 
touched  the  ground. 

Mr.  Holgate. — ^You  were  in  what  chord? 

Mr.  Beauvais. — No.  10,  Montreal  side.  As  soon  as  everything  was  still  I  came 
out.  It  was  easy  to  stay  there  because  I  was  tight  in  there.  I  had  one  leg  broken 
and  my  nose  was  broken. 

Mr.  Holgate.— 'I  fancy  being  inside  the  chord  saved  you? 

Mr.  Beauvais. — I  guess  it  did.  I  put  my  left  foot  outside  the  chord  and  my  right 
foot  in  the  chord. 

Mr.  Holgate. — Could  you  say  where  you  first  rose  up  at  that  point? 

Mr.  Beauvais. — That  is  something  I  could  not  say.  I  could  feel  it  drop  like.  I 
made  a  grab  for  the  plate,  I  let  the  machine  drop  and  I  never  felt  this  foot  broken. 
It  happened  so  quickly. 
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Mr.  HoLOATE. — But  the  first  sensation  you  had  was  of  falling? 

Mr.  Beautais. — ^Yes,  the  first  thing  I  felt  was  the  falling,  the  dropping. 

Mr.  HoLOATE. — Was  there  any  preliminary  cracking  or  breaking  noise  around 
before  that? 

Mr.  Beauvais. — There  was  very  little  noise  I  heard.  I  heard  no  crack  before  it 
dropped.  Of  course,  you  could  not  hear  much  from  the  outside,  where  I  waa  I  was 
right  inside  the  chord. 

Prof.  Galbbaith. — ^You  are  sure  that  the  splices  between  8  and  9,  on  both  sides, 
were  riveted  up  at  that  time? 

Mr.  Beauvais. — ^Yes. 

Mr.  HoLGATE. — ^And  that  the  one  on  the  Quebec  side  between  9  and  10  was  riveted 
up? 

Mr.  BEAUVAia.^Ye8. 

Mr.  HoLOATE. — ^And  that  the  bending  together  of  the  two  inside  ribs  was  on  chord 
No.  9? 

Mr.  Beauvais. — On  chord  No.  9,  Montreal  side. 

Mr.  HoLOATE. — That  was  the  most  prominent  part  of  the  chord,  and  you  cannot 
say  that  you  noticed  the  same  bending  on  the  outside  ribs? 

Mr.  Beauvais. — ^Yes. 

Prof.  Galbratth. — ^How  about  the  bending  of  chord  No.  9  on  the  other  side? 

Mr.  Beauvais. — I  could  not  say  about  the  Quebec  side.  I  passed  very  often  while 
I  was  working  on  the  Quebec  side. 

Prof.  Galbrahh. — ^You  did  not  notice  the  bending? 

Mr.  Beauvais. — I  never  noticed  it. 

Mr.  HoLGATE. — ^What  do  you  think  now  may  have  been  the  cause  of  those  few 
rivets  breaking  out  so  soon  after  they  were  driven  and  so  soon  before  the  accident? 

Mr.  Beauvais. — ^Any  bridgeman  can  tell  you  that.  The  splice  was  like  this  (indi- 
<tating  with  his  hands).  There  are  about  four  inches  of  plates  there,  and  this  outside 
plate  here  is  not  so  thick ;  it  would  be  perhaps  one  half  or  three-quarters  of  an  inch 
in  thickness;  when  the  strain  came  it  would  be  three  or  four  indies  over  the  joint 
This  is  a  powerful  gun,  and  the  jarring  was  so  great  that  you  could  feel  it  under  your 
feet. 

Mr.  HoLGATE. — ^Had  you  anything  like  that  occur  at  any  other  point  when  you 
were  riveting  it  up? 

Mr.  Beauvais. — ^Yes,  sometimes  on  account  of  a  burnt  rivet. 

Mr.  HoLGATE. — ^Was  the  breaking  of  tiiese  two  or  three  rivets  unusual?  Were 
they  good  rivets? 

Mr.  Beauvais. — I  saw  nothing  wrong  about  them. 

Mr.  HoLGATE. — ^In  fact,  you  thought  it  was  so  curious  that  you  asked  Meredith 
to  come  down  and  look  at  it? 

Mr.  BEAUVAis.--It  was  not  only  for  that,  but  it  was  for  two  things.  It  was  to 
show  him  these  bad  holes  and  these  rivets  broken  out.  He  did  not  lliink  them  very 
serious.  He  said  that  he  had  seen  worse  than  that  before.  They  were  bending  out 
towards  Montreal  right  at  the  joint. 

Prof.  Kerry.— Do  you  think  that  it  was  that  bending  that  made  the  joint  plate 
break  the  rivets  ? 

Mr.  Beauvais. — ^Yes,  because  you  could  see  that  come  oflF  very  near  an  eighth  of  an 
inch.  It  was  pretty  near  three-quarters  of  an  inch,  and  it  came  ofi  very  near  one- 
eighth  of  an  inch.  You  could  see  it  just  very  near  the  joint.  The  plate  was  off  per- 
haps one-eighth  of  an  inch. 

Prof.  Kerry. — ^You  had  drawn  it  up  tight  when  you  started  to  rivet  with  the  bolts? 

Mr.  Beauvais. — ^Yes,  because  it  would  not  be  easy  driving  without  drawing  them 
up  tight. 

Prof.  Kerry. — So  that  during  the  time  you  were  working  that  gap  of  one-eighth 
of  an  inch  opened  up  ?  i^->  t 
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Mr.  Beauvais. — ^It  worked  itself  off.  This  bend  went  towards  Montreal  and  this 
splice  plate  was  on  this  side.  It  came  off  about  one-eighth  of  an  inch  right  below 
-where  these  two  rivets  broke. 

Prof.  Kerry.— Right  at  the  line  of  the  splice  ? 

Mr.  Beauvais. — ^Yes. 

Mr.  HoLGATE. — Then  the  ends  of  the  chords  were  not  square  opposite  each  other  ? 

Mr.  Beauvais. — They  were  brought  up  pretty  near  and  pretty  square-faced  and 
it  was  down,  maybe,  a  quarter  of  an  inch. 

Mr.  HOLQATE.— No  10  ? 

Mr.  Beauvais. — The  lower  chord  was  lower  than  the  upper  chord  maybe  one- 
<iuarter  of  an  inch  at  the  time  I  saw  these  two  rivets  broke. 

Prof.  Kerry. — The  ribs  lined  up  well  but  No.  10  was  lower  than  the  other. 

Prof.  Galbratth. — ^How  did  you  match  the  holes  I 

Mr.  Beauvais. — The  holes  were  not  so  bad  but  we  had  to  pin  them.  The  holes 
were  matched  before  we  drove.  At  the  start  we  had  to  pin  almost  every  hole,  while 
at  the  last  there  were  very  few  holes  we  had  to  pin. 

Prof.  Oalbraith. — ^Did  the  holes  match  when  the  end  of  No.  10  was  a  quarter  of 
an  inch  below  No.  9  ? 

Mr.  Beauvais. — I  should  say  they  matched.  But  there  were  some  holes  we  had  to 
pin.    Of  course,  it  did  not  go  down  much.    It  might  be  less  than  a  quarter  of  an  inch. 

Mr.  Holgate. — ^What  would  resist  that  bend  at  the  joint  towards  Montreal  t 
Would  not  the  lateral  bracing  hold  that  in  place  to  some  extent! 

Mr.  Beauvais. — The  lateral  was  not  so  dose.  The  lateral  from  the  strut  comes 
right  outside  the  post.    This  splice  is  7  or  8  feet  below  it. 

Mr.  HoLQATB. — ^Now,  Mr.  Beauvais,  were  there  any  other  places  on  the  lower 
chords  tEat  you  noticed  bending  ? 

Mr.  Beauvais. — No.    I  only  heard  of  it  but  did  not  see  it  personally. 

Mr.  Holgate. — ^But  others  si)oke  to  you  about  it  I 

Mr.  Beauvais. — ^Tes. 

Mr.  Holgate. — On  that  occasion  did  you  understand  that  they  had  seen  the 
bends  t 

Mr.  Beauvais. — ^Yes,  it  was  this  gang  using  the  same  kind  of  a  g\m  I  was  using 
that  was  working  on  the  bottom  chord  that  spoke  to  me  about  it.  They  were  stopping 
at  the  same  house  I  was  stopping. 

Mr.  Holgate. — ^Were  there  more  than  two  guns  of  that  size  ? 

Mr-  Beauvais. — Only  two. 

Mr.  Holgate. — ^Was  all  the  riveting  done  on  the  chord  joints  done  with  the  big 
gun  ? 

Mr.  Beauvais. — ^You  could  only  use  these  two  on  the  inside  rivets.  On  the  outside 
rivets  you  could  use  ordinary  guns. 

Prof.  KERRY.-r-Where  were  that  gang  working  when  th^y  spoke  to  you  about  the 
other  bend  ! 

Mr,  Beauvais. — The  gang  I  am  speaking  of  worked  right  on  the  lower  chord  of 
the  cantilever  arm  on  both  sides  from  the  main  pier  outwards  to  the  6th  panel.  I 
could  not  say  at  which  joint  th^  said  the  chord  was  bent. 

Mr.  Holgate. — ^Did  the  work  seem  to  go  on  pretty  well  on  the  bridge  ? 

Mr.  Beauvais. — ^Yes,  everything  seemed  to  go  off  well;  in  fact  we  only  lost  one 
man  before  that  this  season.    That  was  Joseph  Ward. 

Prof.  Galbrafth.— He  fell  oft  ? 

Mr.  Beauvais. — ^Yes,  on  the  20th. 

Mr.  Holgate. — ^AU  the  men  in  your  gang  lost  their  lives  ? 

Mr.  Beauvais. — ^Yes,  except  that  John  Williams.  He  left  about  six  weeks  before 
the  accident  He  got  hurt  on  the  1^  and  had  to  leave.  He  ought  to  have  seen  that 
No.  9  chord  on  the  Montreal  side  was  bent.  Of  course,  he  never  said  anything  about 
it,  but  he  should  have  seen  it  because  he  travelled  over  it  as  well  as  I  did. 
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Prof.  Galbraith. — Is  he  alive  ? 

Mr.  Beaxjvais. — Yes. 

Prof.  Kerry. — What  day  did  you  see  it  bending  f 

Mr.  Beauvais. — ^I  could  not  say. 

Prof.  BIerry. — ^A  week  before  the  accident  ? 

Mr.  Beauvais. — Three  or  four  days. 

Mr.  HoLGATE. — ^He  said  that  he  thought  it  was  Tuesday. 

Mr.  Beauvais. — ^While  I  was  working  on  the  Montreal  side  I  was  travelling  on  that 
Montreal  side  of  the  bridge  all  the  time  when  I  was  going  home  or  going  to  dinner. 
When  I  worked  on  the  Quebec  side  of  course  I  always  travelled  on  the  Quebec  side 
along  the  chord. 

Prof.  Galbraith. — What  other  lower  chord  joints  were  not  riveted  at  the  time  of 
the  accident  in  the  anchor  arm? 

Mr.  Beauvais. — ^Except  the  stubs  both  sides  were  not  riveted.  There  was  another 
gang  which  had  been  driving  here,  and  I  believe  they  were  almost  completed. 

Prof.  Galbraith. — ^About  chord  No.  6? 

Mr.  Beauvais. — ^I  could  not  say  which.  I  know  there  was  another  gang  driving 
there. 

Mr.  HoLOATE. — ^Do  you  remember  who  was  in  charge  of  that  gang? 

Mr.  Beauvais. — ^Napoleon  LaHache. 

Mr.  HoLOATE. — Are  they  alive? 

Mr.  Beauvais. — They  are  all  gone. 

Mr.  Holgate. — Is  there  anything  else  you  think  of,  Mr.  Beauvais,  of  interestr 
that  you  know  of  yourself  ?  I  think  you  have  already  said  that  you  have  no  knowledge 
of  your  own  about  any  other  chords  being  bent? 

Mr.  Beauvais. — ^No,  not  to  my  own  knowledge. 

Mr.  Holgate. — Except  what  you  heard? 

Mr.  Beauvais. — Oh,  yes;   I  guess  everybody  heard  that,  too. 

Mr.  Holgate. — Did  you  come  in  contact  much  with  Mr.  Yenser?  Did  you  have 
much  to  do  with  him? 

Mr.  Beauvais. — ^Hardly  anything.  Whenever  I  had  anything  to  do  with  the  fore- 
man I  had  to  go  to  my  foreman,  Meredith,  and  he  was  supposed  to  go  to  Mr.  Yenser, 
but  if  I  ever  saw  Mr.  Yenser  before  I  came  to  Meredith  I  talked  to  him  instead  of 
MereditL 

Mr.  Holgate. — ^How  did  you  find  Mr.  Yenser? 

Mr.  Beauvais. — ^He  was  the  right  man,  I  suppose.  I  could  not  see  anything  wrong 
about  him.  The  level  bracing  connecting  at  panel  point  No.  9  on  the  inner  arm  was 
not  riveted  on  either  side.  It  was  full  of  bad  holes.  Most  of  them  were  blind  holes 
in  each  side.    There  were  no  bolts  in  it  at  all.    They  were  just  lying  there. 

Mr.  Holgate. — No  connection  whatever? 

Mr.  Beauvais. — ^No,  they  were  blind  holes,  most  of  them. 

Prof.  Galbraith. — ^Do  you  know  anything  about  the  riveting  in  this  long  diagonal 
next  the  centre  post  marked  on  the  plan  T-6  and  T-60? 

Mr.  Beauvais. — ^I  drove  those  myself. 

Mr.  Galbraith. — ^Was  that  riveting  finished? 

Mr.  Beauvais. — ^Yes,  we  finished  on  top  before  we  came  down.  I  started  there 
and  went  up  to  the  last  post  and  I  was  ordered  to  come  down  to  the  bottom  chord. 

Prof.  GALBRATrn.— What  about  the  riveting  of  the  centre  post? 

Mr.  Beauvais. — I  could  not  say  how  much  riveting  there  was  done  at  that.  I  am 
pretty  sure  it  was  almost  completed,  though. 

Prof.  Galbraith. — If  you  have  anything  more  to  say  that  you  think  would  be  of 
use  you  might  say  it  now. 

Mr.  Beauvais.— There  is  only  one  thing— I  do  not  know  whether  it  is  important 
or  not.  It  was  last  summer.  I  am  sure  it  was  not  less  than  16  inches  in  length.  It 
was  about  that  wide  (indicating) — almost  semi-circular.     It  was  brgke  oflF  the  main 
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post.  It  was  almoBt  at  the  shoe.  We  attempted  to  straighten  that  with  the  jack.  It 
was  cracked  and  hent  right  off  and  we  had  to  send  it  to  the  blacksmith  shop  to  get  it 
straightened  and  put  it  back  there  with  another  plate. 

Prof.  Qalbraith. — ^Is  that  the  chord  plate? 

Mr.  Bbautais. — ^It  was  one  of  the  webs  of  the  main  post — the  angle  web.  That 
anfi^le  must  have  been  6  inches  wide. 

Prof.  Kerry. — ^That  was  the  piece  right  above  the  angle? 

Mr.  Beauvais. — ^Yes,  semi-circular'*,   it  came  that  way  (indicating). 

Mr.  HoLQATE. — ^How  did  it  get  broken? 

Mr,  Beauvais. — ^It  was  bent,  and  we  were  sent  down  there  to  straighten  it  out 
with  the  jack.    We  jacked  it  up  and  it  broke  right  out.    The  piece  came  right  out. 

Mr.  HoLQATE. — ^Did  it  fly  out? 

Mr.  Beauvais. — ^It  did  not  fall  off  altogether,  but  it  was  split  away  open.  It  would 
have  been  easy  to  knock  it  out  with  a  hammer. 

Mr.  Holqate. — ^Which  side  of  the  bridge  was  that? 

Mr.  Beauvais. — On  the  Quebec  side  and  on  the  Quebec  side  of  the  post,  too. 

Prof.  Kerry. — ^How  far  above  the  shoe? 

Mr.  Beauvais. — Ten  or  twelve  feet. 

Prof.  Kerry. — ^It  would  be  in  the  first  section  of  the  post  right  above  the  shoe? 

Mr.  Beauvais. — ^Yes.  We  had  to  send  that  to  the  blacksmith  shop  to  straighten  it 
and  we  placed  it  back  in  position  again  and  then  another  plate  was  put  on — a  patch. 

Mr.  HoLGATE. — ^It  was  a  good  solid  patch  that  was  put  on? 

Mr.  Beauvais. — I  could  not  say  what  thickness  it  was. 

Mr.  HoLGATE. — ^You  worked  on  it  yourself  ? 

Mr.  Beauvais. — ^Yes,  sir,  I  helped  to  drill  the  holes  in  it. 

Witness  discharged. 

Mr.  HoLOATE,  Chairman  of  the  Commission,  interviewed  Oscar  Lebarge,  at  his 
residence  near  the  bridge. 

Oscar  Lebaroe,  sworn. 

Mr.  Holgate. — ^You  are  employed  by  the  Phoenix  Bridge  Company? 

Mr.  Lebarge. — ^Yes. 

Mr.  Holgate. — ^When  did  you  start  work  on  the  Quebec  bridge? 

Mr.  Lebarge. — April,  1905. 

Mr.  Holgate. — ^What  kind  of  work  were  you  doing? 

Mr.  Lebarge. — Everything.    I  worked  all  over  the  bridge. 

Mr.  Holgate. — In  1907,  that  is  this  season,  what  part  of  the  bridge  were  you 
working  at? 

Mr.  Lebarge. — On  the  top  of  the  big  traveller. 

Mr.  Holgate. — ^Is  that  where  Mr.  Hall  was  working? 

Mr.  Lebarge. — ^Yes. 

Mr.  Holgate. — ^You  were  working  both  together? 

Mr.  Lebarge. — ^No,  he  was  working  on  one  side  and  we  were  working  on  the 
other.  We  worked  together  sometimes,  but  that  time,  when  it  fell,  we  were  not 
to^rether. 

Mr.  Holgate. — You  were  working  on  August  29  when  the  accident  happened? 

Mr.  Lebarge. — ^Yes. 

Mr.  Holgate. — ^Had  you  any  warning  of  that  accident  at  all? 

Mr.  Lebarge. — I  did  not  see  it  I  heard  some  fellow  say  the  chord  was  bent,  but 
I  asked  the  foreman,  and  he  said,  '  Oh,  no.' 

Mr.  Holgate. — ^Was  there  anything  that  happened  that  afternoon  on  the  bridge 
at  the  traveller  that  caused  you  to  feel  insecure? 

Mr.  Lebarge. — No. 
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Mr.  HoLGATE. — Was  there  any  swaying  that  you  felt? 

Mr.  Lebarge. — ^No. 

Mr.  HoLQATE. — Or  any  up  and  down  motion  that  you  feltt 

Mr.  Lebarqe. — Sometimes  a  slight  motion  like  that  (indicating) ,  but  I  never  paid 
any  attention  to  it. 

Mr.  HoLGATE. — You  did  not  think  it  any  worse  that  day  than  any  other  day! 

Mr.  Lebarge. — ^No. 

Mr.  HoLGATE. — I  suppose  when  the  bridge  fell  that  is  all  you  know  about  it,  that 
you  simply  had  to  try  and  look  out  for  yourself  ? 

Mr.  Lebarge. — ^Yes. 

Mr.  HoLGATE. — ^You  spoke  just  now  of  hearing  about  the  diords.  Did  you  ever 
have  a  chance  to  look  at  these  chords  yourself! 

Mr.  Lebarge. — ^No,  I  never  went  to  see  it.  I  was  working  there  on  top  of  the  big 
traveller  when  they  put  the  big  chord  in. 

Mr.  HoLGATE. — ^Were  you  ever  working  with  the  rivetters! 

Mr.  Lebarge. — ^Yes,  I  worked  this  spring  with  the  rivetters. 

Mr.  HoLGATE. — ^Whereabouts? 

Mr.  Lebarge. — On  the  third  panel,  I  guess. 

Mr.  HoLGATE. — ^Li  the  cantilever  arm! 

Mr.  Lebarge. — ^No,  I  do  not  know,  I  did  not  work  there,  I  am  not  very  sure,  I  do 
not  think  I  worked  on  the  cantilever  arm,  I  worked  on  the  anchor  arm. 

Mr.  HoLGATE. — ^Was  it  on  the  posts  or  chords? 

Mr.  Lebarge. — I  worked  on  the  posts,  and  I  put  some  plates  on  the  bottom  chords 
and  on  the  laterals,  the  bottom  laterals. 

Mr.  HoLGATE.— Can  you  remember  about  what  time  you  were  working  at  the 
riveting,  just  in  the  month,  say? 

Mr.  Lebarge. — It  was  in  April,  April  and  May  I  was  working  there. 

Mr.  HoLGATE. — Can  you  recollect  which  chords  you  were  working  on? 

Mr.  Lebarge, — ^No. 

Mr.  Holgate. — Were  they  near  the  main  pier,  that  is  the  cantilever  pier;  did  you 
work  on  any  joints  close  to  that? 

Mr.  Lebarge. — ^Yes,  I  worked  on  one  of  the  joints  there  one  day,  straight  in  there 
(indicating),  that  is  in  May.  A  fellow  named  Johnson  and  myself,  the  first  strut 
down  next  the  pier  on  the  anchor  arm,  on  the  Montreal  side. 

Mr.  Holgate. — The  horizontal  strut  at  panel  point  9  ? 

Mr.  Laberge. — ^Yes. 

Mr.  Holgate. — And  you  completed  the  joints  at  the  intersection  of  the  horizontal 
strut  with  the  next  post?  Do  you  remember  if  that  horizontal  strut,  this  one  here, 
was  riveted  up,  the  9th  panel  point? 

Mr.  Lebarge. — ^It  was  not  then.  At  that  time  that  strut  in  here  was  loose.  It 
was  connected,  and  then  this  one  we  could  not  connect,  it  was  a  little  below. 

Mr.  Holgate. — Did  you  rivet  that  up  later? 

Mr.  Lebarge. — I  do  not  know  if  he  did  rivet  it. 

Mr.  Holgate. — ^You  do  not  remember  that  the  horizontal  strut  was  riveted  up  on 
the  9th  panel  point?  Can  you  recollect  anything  about  the  chords  down  on  the 
anchor  arm,  from  the  pier  up  this  way?    Did  you  ever  notice  that  particularly? 

Mr.  Lebarge. — No,  I  never  did. 

Mr.  Holgate — Did  you  hear  anything  about  that;  was  your  attention  called  in 
any  way  to  them? 

Mr.  Lebarge. — I  heard  that  a  piece  of  the  chord  in  there  was  bent,  and  I  went  t/> 
a  fellow,  Aderholdt — I  was  working  for  him — and  I  asked  him,  I  said :  *  Do'  you  see 
that  chord  in  there.'  He  says :  '  Yes,  that  was  bent  when  they  put  it  in  there.'  He 
says:  *  Don't  you  remember  all  the  trouble  they  had  to  put  it  in?'  I  said  *No,  I 
was  not  working  then.'    I  do  not  think  I  was  working,  I  did  not  work  in  the  gang  most 
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of  the  time,  I  was  working  on  top  of  the  traveller.  This  spring  I  worked  on  top  of  the 
traveller^  doing  the  rigging. 

Mr.  HoLQATE. — ^Mr.  Aderholdt  did  not  mention  what  chord  it  was? 

Mr.  Lebarqe. — ^No,  he  never  did.  He  told  me  it  was  a  chord  that  was  bent  when 
they  put  it  in.  I  did  not  ask  (what  number  it  was ;  he  said  it  was  bent ;  he  said  they 
had  all  kinds  of  trouble  to  connect  it  when  they  did  put  it  in. 

Mr.  HoLQATE. — Was  he  your  foreman? 

Mr.  Lebaroe. — ^Yes,  he  was  my  pusher,  we  call  him.  These  fellows  get  more 
money  than  we  do;  they  get  Tfc.  more  Aan  we  do  by  the  union. 

Mr.  HoLGATE. — ^Did  you  know  Yensert 

Mr.  Lebarqe. — Yes,  I  know  him;  I  worked  with  him  on  two  different  jobs;  I 
worked  here  and  I  worked  last  winter,  too. 

3£r.  HoLOATE. — ^Was  he  a  pretty  careful  man  on  work? 

Mr.  Lebarqe. — ^He  did  some  good  work  and  sometimes  he  got  excited,  sometimes 
he  got  pretty  good  ideas,  too. 

Mr.  Holgate. — ^How  about  the  tackle  that  you  used  on  the  traveller,  was  that  all 
right>  the  hoisting  rigging? 

Mr.  Laberqe. — Oh,  yes,  that  was  first-class  rigging  in  there. 

Mr.  HoLQATE. — ^Did  anything  ever  go  wrong  with  that? 

Mr,  Lebarqe. — No,  we  never  broke  anything;  but  a  man  got  hurt  by  that  rigging 
on.  top  of  the  traveller. 

Mr.  Holgate. — It  was  always  strong  and  heavy  enough  to  do  the  work. 

Mr.  Lebarqe. — Yes,  always  good  and  strong,  and  kept  in  good  order;  everything 
first-class. 

Mr.  Holgate. — ^Did  they  follow  up  the  riveting  on  the  anchor  arm  as  fast  as  they 
might  have  done?  Did  the  riveting  gangs  follow  up  the  erection  as  fast  aai  they 
;might  have  done? 

Mr.  Lebarqe. — I  do  not  know  as  to  that.  They  kept  a  pretty  good  gang  of  rivet- 
ers driving  right  along  this  year;  I  cannot  tell.  They  kept  good  bolts  and  everything; 
when  they  raised  the  iron  Ihey  kept  it  bolted  up  pretty  good ;  they  bolted  it  up  60  per 
cent  every  place  they  put  a  piece  on,  you  know.    Some  places  they  put  bolts  every  hole. 

Mr.  Holgate. — ^Would  you  say  that  they  were  reasonably  careful  about  doing  all 
that  kind  of  work? 

Mr.  Lebarqe. — I  cannot  tell  that.  They  were  good  and  careful  in  raising  the 
iron  and  everything,  but  I  do  not  know  enough,  on  a  big  job  like  that,  to  know  if 
they  are  taking  care  of  what  is  going  on  behind.  They  were  good  and  careful  in  front 
in  raising  the  iron. 

Mb.  Holgate. — ^Did  you  see  much  of  Mr.  Kinloch  on  the  work? 

Mr.  Lebarqe. — Oh,  yes,  Mr.  Kinloch  was  standing  there  all  the  time. 

Mr.  Holgate. — Every  place? 

Mr.  Lebarqe. — Oh,  yes,  he  kept  around  there  near  every  place.  Yes,  he  knew;  he 
had  pretty  good  experience  on  other  work. 

Mr.  Holgate. — And  Mr.  Birks? 

Mr,  Lebarqe. — ^Yes,  Mr.  Birks  was  there  all  the  time;  every  time  they  raised  a 
big  piece  like  the  tower  Mr.  Birks  would  go  all  around  the  traveller  to  see  if  every- 
thing was  tight  and  safe. 

Mr.  Holgate. — ^When  the  bridge  fell  did  it  go  down  straiirht? 

Mr.  Leberqe. — It  went  down  for  a  piece,  as  far  as  I  remember  it  went  right  down, 
and  it  kind  of  stopped  then,  and  I  do  not  know  which  way  it  went,  because  I  left  the 
position  I  was  in;  I  remember  I  was  going  down,  I  was  in  the  air,  I  was  not  holding 
anything,  just  holding  a  piece  of  timber.  When  it  started  I  went  right  down*,  right 
straight  down  for  maybe  76  feet,  somewhere  like  that. 

Mr.  Holgate. — ^Were  you  on  top  of  the  traveller? 

Mr.  Lebarqe. — On  top  of  the  big  traveller,  standing  up.  When  it  started  to  go 
down,  there  were  three  pieces  of  timber  10  z  12  x  88  feet,  and  I  was  standing  on  two 
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of  them,  and  it  started  to  go  down.  I  just  touched  the  timber,  my  feet  just  lightly 
touched  the  top  of  the  timber.  The  balance,  the  iron,  was  going  faster  than  the 
timber,  and  the  timber  was  going  about  the  same  as  I  was  and  I  was  just  touchin!? 
them,  so  I  could  not  lay  down  to  catch  it  because  I  waa  going  too  fast,  and  I  waa 
standing  up,  and  when  we  were  down  75  or  100  f eet^  I  kind  of  stojiped,  so  I  remonber 
my  feet  caught  the  timber,  and  as  I  was  going  down  I  had  my  arm  around  one  of 
those  pieces  of  timber.  I  remember  I  was  in  liie  water.  Whem  I  hit  tiie  water  I  do 
not  know  where  I  hit  or  anything  like  that 

Mr.  HoLGATE. — Did  you  manage  to  get  out  yourself  or  were  you  knocked  senseless? 

Mr.  Lebaroe. — As  soon  as  I  hit  the  water,  I  got  myself  and  I  swam  and  caught 
up  to  some  timber  and  I  held  on  to  it,  and  then  I  got  into  a. skiff,  there  was  a  fellow 
there  and  he  lifted  my  leg  in  and  took  me  to  the  shore. 

Witness  discharged. 

Prof.  Galbraith  and  Prof.  Kerry  visited  the  house  of  Mr.  Charles  Davis,  New 
Liverpool,  and  took  his  evidence. 

Mr.  Davis  being  sworn. 

Prof.  Kerry. — ^Where  were  you  working  on  the  bridge  ? 

Mr.  Davis. — I  was  right  at  the  front,  sir,  right  out  on  the  end  of  it. 
•  Prof.  Kerry.— On  what  they  call  the  little  traveller  ? 

Mr.  Davis. — ^I  was  out  on  the  last  section. 

Prof.  Kerry. — ^Had  you  been  with  the  company  long  ? 

Mr,  Davis. — ^I  worked  all  last  summer  with  them. 

Prof.  Kerry.— 1906  and  1907  ? 

Mr.  Davis. — ^Yes. 

Prof.  Kerry. — ^Where  were  you  when  the  bridge  went  down? 

Mr.  Davis. — I  was  right  out  on  the  end.  They  had  just  put  the  section  of  the 
bottom  chord  in. 

Prof.  Kerry. — Tell  us  what  you  know  about  the  bridge  when  it  went  down.  Did 
you  have  time  to  notice  anything  ? 

Mr.  Davis. — Not  at  that  time.  I  heard  a  crash,  something  go  away  back  on  the 
bridge,  and  I  felt  it  sink. 

Prof.  Kerry. — It  went  straight  under  your  feet  ? 

Mr.  Davis. — Just  straight  down,  sir. 

Prof.  Kerry. — ^You  do  not  know  anything  more  till  after  you  got  in  the  water  ? 

Mr.  Davis. — I  do  not  remember  anything  striking  me  at  all,  but  something  must 
have  with  the  injury  I  received  on  my  back  and  hip. 

Prof.  Kerry. — You  could  not  have  got  down  without  some  of  the  wreckage  strik- 
ing you  ? 

Mr.  Davis. — No. 

Prof.  Kerry. — So  that  all  you  recollect  is  just  that  the  bridge  went  down  under- 
neath you  ? 

Frof.  Galbraith. — ^Did  it  go  very  fast  or  very  slow  ? 

Mr.  Davis. — Slow  at  first. 

Prof.  Galbraith. — ^TJntil  it  struck  the  water  ? 

Mr.  Davis. — It  left  me,  sir.  I  was  in  space,  in  the  air.  It  travelled  a  great  deal 
quicker  than  I  did. 

Prof.  Galbraith. — So  that  you  struck  only  the  water  ;  you  did  not  strike  pieces 
of  the  bridge  nor  the  beach  ? 

Mr.  Davis. — ^No.  If  the  traveller  had  come  down  behind  me  it  would  have  struck 
me.  I  stood  on  a  section  of  the  bottom  chord  when  it  started  to  go,  I  looked  down  and 
a  good  many  thoughts  were  going  through  my  mind.  When  it  left  me  I  was  in  space. 
It  travelled  a  great  deal  quicker  than  I  did. 
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Prof.  Kerry. — ^You  were  working  as  an  erector  ? 

Mr.  DAVis.--Yes,  sir. 

Prof.  Kerry. — ^Had  you  any  reason  to  think  that  there  was  anything  wrong  with 
the  bridge  ? 

Mr.  Davis. — ^I  heard  them  talking  every  day.  A  great  many  of  the  men  thought 
the  chord  was  buckling. 

Prof.  Kerry. — ^You  did  not  have  a  chance  to  look  at  it  yourself  ? 

Mr.  Davis. — I  was  driving  rivets  the  day  before  the  accident  and  on  the  splice 
lower  down,  next  to  where  we  were  on  the  cantilever  arm  the  jacks  were  in  position 
to  jack  the  webs  which  were  buckling.  Mr.  Yenser  and  Meredith,  the  riveter  foreman, 
had  been  down  looking  at  it.  When  they  went  away  I  wondered  what  was  vnrong,  see- 
ing the  jacks  in  between  the  webs. 

Prof.  Kerry. — That  would  be  how  many  joints  away  from  the  pier? 

Mr.  Davis. — ^Five  or  six,  I  should  say — six  or  seven.    I  could  hardly  say  now. 

Prof.  Kerry.— That  is  on  the 

Mr.  Davis. — Quebec  side. 

Prof.  Kerry. — They  had  the  jacks  in  between  the  webs  trying  to  straighten 
them  up? 

Mr.  Davis. — To  straighten  them  out. 

Prof.  Kerry. — ^That  was  just  because  they  did  not  line  up  truly? 

Mr.  Davis. — ^Yes,  I  expect  so. 

Prof.  Kerry. — So  that  you  could  not  get  the  plate  on  right? 

Mr.  Davis. — ^Yes,  sir. 

Prof.  Kerry. — That  was  the  only  thing  you  saw  yourself? 

Mr.  Davis.^ — ^I  had  seen  the  cracking  of  the  plate  on  the  shoe. 

Prof.  Kerry. — ^Did  you  see  that? 

Mr.  Davis. — Yes.     » 

Prof.  Kerry. — ^Which  plate  was  that? 

Mr.  Davis. — ^It  would  be  the  plate  connected  with  the  portal  strut  and  bottom  chord 
that  is  connected  into  the  shoe.  I  really  do  not  think  that  it  would  be  any  cause  at  all 
of  the  disaster. 

Prof.  Kerry.— That  is  a  big  flat  plate? 

Mr.  Davis. — Yes. 

Prof.  Kerry. — ^Which  is  just  shaped  to  a  V? 

Mr.  Davis. — ^Fastened  to  the  shoe,  and  diagonally  running  across. 

Prof.  Kerry. — ^Where  was  that  cracked? 

2dJr.  Davis. — ^Just  alongside  of  the  bottom  chord — the  chord  connecting  with  the 
shoe. 

Prof.  BIerry. — A  chord  on  the  anchor  arm? 

Mr.  Davis. — ^Yes.    That  would  be  on  the  Montreal  side. 

Prof.  Kerry. — ^What  sort  of  a  crack  was  it? 

Mr.  Davis. — About  18  inches  to  2  feet,  I  would  say. 

Prof.  Galbraith. — Could  you  see  daylight  through  it? 

Mr.  Davis. — I  could  not  say,  but  it  seemed  pretty  brittle. 

Prof.  Kerry. — ^How  close  could  you  get  to  it  ? 

Mr.  Davis. — ^You  could  get  right  at  it. 

Prof.  Kerry. — ^Did  you  feel  it  with  your  hand  at  all  ? 

Mr.  Davis. — No,  I  just  looked  at  it.  I  heard  them  speak  of  it.  A  man  named 
Callahan  and  I  were  driving  rivets  near  the  Quebec  post  and  we  went  down  and  had 
a  look  at  the  chord  on  the  pier. 

Prof.  Kerry. — ^It  was  there  all  right? 

Mr.  Davis.— Yes. 

Prof.  Kerry. — ^About  18  inches  long? 

Mr.  Davis. — ^Yes,  I  dare  say  it  would  be. 

164 — vol.  ii — 14 
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Prof.  Kerry. — And  quite  close  to  the  connection  with  the  shoe. 

Mr.  Davis. — ^Yes,  sir. 

Prof.  Galbraith. — ^Are  you  sure  it  was  not  a  fold  in  the  metal  done  in  the  hladc- 
smith  shop? 

Mr.  Davis. — Sure.    I  know  the  difference  between  a  crack  and  a  crimp. 

Prof.  Kerry.— How  wide  would  it  be? 

Mr.  Davis.— There  was  no  width  at  alL    It  was  only  just  cracked. 

Prof.  Oalbraith. — Crooked  or  straight? 

2dJr.  Davis. — Straight. 

Prof.  Kerry. — ^Was  there  an  angle  outside? 

Mr.  Davis. — ^Yes.    The  plate  was  bolted  and  fastened  to  the  bottom  chord 

Prof.  Kerry. — ^Was  there  an  angle  outside  the  plate,  or  was  it  just  flat? 

2dJr.  Davis. — ^No,  I  do  not  think  there  was  an  angle  at  that  point. 

Prof.  Kerry. — Did  you  see  anything  eke  you  think  of? 

Mr.  Davis. — ^I  do  not  think  I  saw  anything  else  at  alL 

Prof.  Oalbraith. — ^When  did  you  see  that  crack? 

Mr.  Davis. — That  would  be  early  in  June,  I  should  say. 

Prof.  Oalbraith. — ^Did  Mr.  Yenser,  as  far  as  you  heard,  know  anything  about  it! 
Do  you  know  if  anyone  told  Mr.  Yenser  about  it? 

Mr.  Davis. — ^I  could  not  say,  but  Callahan,  my  partner  who  worked  with  me,  said 
that  he  would  tell  Meredith,  the  riveting  foreman,  about  it. 

Prof.  Oalbraith. — ^Did  you  feel  the  bridge  more  springy  than  usual  at  the  time  of 
the  accident  or  before  the  accident  ? 

2dJr.  Davis. — ^No,  I  could  not  say  I  did.    I  never  felt  anything  at  alL 

Prof.  Kkrry. — ^It  just  came  when  you  were  not  looking  for  it? 

Mr.  Davis. — It  just  came  unexpected.  I  never  expected  anything  of  the  kind,  or 
else  I  should  not  have  been  there  for  one. 

Pro?f.  Oalbraith. — Did  any  man  speak  to  you  about  the  bridge  being  dangerous 
about  that  time? 

Mr.  Davis. — ^Yes,  Brind,  another  man,  and  also  his  brother-in-law.  Smith,  were 
speaking  of  it  going  up  to  work — ^that  they  had  seen  Yenser  and  Birks  examining  a 
diord. 

Prof.  Oalbratth. — ^Where  do  you  say  that  chord  was? 

Mr.  Davis. — On  the  Quebec  side;  what  I  saw  the  jacks  in.  I  do  not  know  any 
other  part  of  the  chord. 

Prof.  Oalbraith. — About  what  pand? 

Mr.  Davis. — It  would  be  the  7th  or  8th  chord. 

Prof.  Oalbraith. — ^You  understood,  in  your  evidence  before,  that  it  was  five  or 
six  panels? 

Mr.  Davis. — That  is  where  we  were  driving  rivets.  We  were  driving  rivets  next 
to  this  point  where  we  had  the  jacks  in  position.  I  could  not  say  for  'certain  what 
panel  it  would  be  in.  We  were  up  a  pretty  good  way.  At  that  point  they  were 
driving  rivete  the  day  before  the  bridge  collapsed. 

Prof.  Oalbraith. — ^Do  you  think  that  good  care  was  exercised  in  handling  and 
erecting? 

Mr.  Davis. — ^Yes,  sir,  I  do  really.  What  I  have  seen  of  everything  there  I  always 
thought  it  was  first-class — ^what  they  had  in  regard  to  tackle,  tools  and  all  that. 

Prof.  Oalbraith, — ^You  saw  no,  what  you  would  call  unnecessary  risks  taken 
during  the  erection? 

Mr.  Davis.— No,  I  did  not 

Witness  discharged. 
Commission  adjourned. 
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VIHTH  DAY. 

Quebec,  Wednesday,  September  18,  1907. 

The  CoxmniBsioners  visited  the  storage  yard  of  the  Phoenix  Bridge  Company  at 
Belair  and  the  works  on  the  north  side  of  the  river,  devoting  the  entire  day  to  a  pef- 
sonal  examination  of  the  woA  and  material. 


TEVTH  DAY. 

Quebec,  Thursday,  September  19,  1907. 

The  Conmiissioners  spent  the  day  at  the  wreck  on  the  south  shore^  and  made  an 
examination  of  liie  different  points  referred  to  in  the  evidence. 


ELEVENTH  DAY. 

Quebec,  Friday,  September  20,  1907. 

The  Commission  resumed  at  ten  a.m.  in  the  Court  House. 

Baoul  Lafrance,  recalled. 

(Evidence  given  in  French,  and  translated  by  Mr.  Stuart.) 

Mr.  Holgate. — ^You  were  instructed  to  go  on  the  ground  with  Mr.  Kinloch  and 
Mr.  McLure,  and  endeavour  to  find  the  plate  referred  to  in  your  evidence  ? 

Mr.  Laprance.— Yes,  I  went. 

Mr.  HoLQATE. — ^Did  you  find  the  plate? 

Mr.  Lafrance. — ^No,  there  was  no  means  of  doin^  so.  There  was  too  much  iron 
on  it.    It  is  all  in  ruins.    There  is  no  means  of  finding  it. 

Mr.  Holgate. — ^You  marked  on  a  photograph  (Exhibit  No.  29)  the  plate  that  you 
referred  to  in  your  evidence  as  being  cracked?    Bid  you  find  that  plate? 

Mr.  Lafrance. — ^No,  sir.  (The  remainder  of  Mr.  Lafrance's  evidence  was  trans- 
lated by  Mr.  French.) 

Mr.  HoLOATE. — ^Will  you  say  that  the  plate  you  marked  on  the  photograph  is  not 
to  be  found  in  the  wreck? 

Mr.  Lafrance. — I  cannot  find  it.    There  is  no  way  of  finding  it. 

Mr.  Holgate. — ^How  long  were  you  there  looking  for  this  plate? 

Mr.  Lafrance. — ^I  was  about  three-quarters  of  an  hour  looking  for  it. 

Mr.  Holgate. — ^Did  you  see  other  parts  of  the  bridge  that  were  connected  up  to 
this  plate? 

Mr.  Lafrance. — No. 

Mr.  Holgate. — ^Were  all  the  parts  that  were  connected  up  to  this  plate  also 
missing? 

Mr.  Lafrance. — There  was  no  way  of  seeing  anything — any  parts  of  it.  I  only 
saw  one  piece  and  it  was  so  much  broken  up  that  I  could  not  recognize  it  well. 

Mr.  Holgate. — ^Who  was  with  you  when  you  made  this  inspection? 

Mr.  Lafrance. — ^I  was  alone.  Mr.  Kinloch  was  down  below,  and  there  were  odiers 
diere  present  whose  names  I  do  not  know. 
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Mr.  HoLGATE. — I  understand,  Mr.  Lafran^,  that  these  parts  that  you  referred  to 
are  still  there  and  can  be  inspected? 

Mr.  Lafrancje. — I  have  not  been  able  to  find  them  anyway.  I  do  not  know  the 
different  parts  of  the  bridge  well  enough  to  recognize  the  parts,  to  distinguish  them 
from  the  other.    I  was  not  there  loiig  enough  for  that. 

Mr.  HoLOATE. — Why  did  you  not  stay  long  enough? 

Mr.  Davidson. — I  think  he  means  he  was  not  working  on  the  bridge  long  enough 
to  be  familiar  with  them. 

Mr.  HoLOATE. — ^Is  that  what  he  means? 

Mr.  Lapranoe. — Yes,  that  is  what  I  say.  I  was  not  on  the  bridge  long  enough  to 
be  able  to  distinguish  the  different  parts  of  the  bridge. 

Mr.  Holgate. — I  wish  he  would  clear  that  up.    The  plate  he  marked  is  there. 

Mr.  Davidson. — That  is  not  a  photograph  of  the  plate  he  marked  at  all. 

Mr.  HoLGATB. — It  is  one  of  a  plate  on  the  corresponding  side? 

Mr.  Davidson. — ^Exactly,  but  it  is  not  the  one.  Mr.  Haley  tells  me  that  in  the 
mass  of  ruins  there,  in  his  opinion,  it  would  be  absolutely  impossible  for  any  one  to 
find  it. 

Mr.  Stuart. — ^Any  one  that  knows  anything  about  it  would  be  able  to. 

Mr.  Davidson. — I  dare  say  that  a  bridgeman  or  an  engineer  might  find  it,  but  that 
is  quite  a  different  thing. 

Mr.  Holgate. — ^We  will  dismiss  this  witness  and  trust  to  our  own  examination. 

Mr.  Stuart. — I  guess  you  will  not  get  any  more  information  from  him. 

Witness  discharged. 


Mr.  Kinloch,  recalled. 

Mr.  Holgate. — ^Mr.  Kinloch,  will  you  please  give  us  the  history  of  what  took  place 
on  August  29  expressly  in  reference  to  the  fall  of  the  structure  and  what  you  actually 
observed  ? 

Mr.  KiNLOCH.-^My  attention  was  first  called  by  a  noise  ;  as  near  as  I  could  des- 
cribe the  noise  it  would  be  like  a  car  running  over  a  stick  of  timber — the  crunching 
sound  of  timber — ^not  very  loud  ;  in  fact,  I  would  not  have  paid  any  attention  to  it  if 
it  had  not  continued.  I  was  just  entering  the  office  of  the  Phcenix  Bridge  Company 
and  the  noise  continuing  I  looked  out  from  the  door  and  saw  the  end  post  trembling. 
I  knew  something  was  wrong  and  I  ducked  my  head  and  looked  up  to  see  the  portal 
It  was  inclined  slightly  away  from  me  and  trembling. 

Prof.  Galbraith. — ^That  is  at  the  anchor  pier  f 

Mr.  Kinloch. — That  was   at  the  anchor  pier,  yes,  but  at  the  end  post. 

Mr.  Holgate. — Could  you  notice  any  change  in  the  position  of  the  posta  eastward 
or  westward? 

Mr.  Kinloch. — ^No,  sir,  they  seemed  to  be  perfectly  straight  as  far  as  that  was 
concerned,  only  leaning  over  and  slowly  sinking. 

Mr.  Holgate. — ^We  understand  that  you  were  standing  on  the  platform  near  the 
office. 

Mr.  Kinloch. — I  was  just  turning  in  the  door. 

Mr.  Holgate. — Just  describe  where  you  were,  Mr.  Kinloch,  as  shortly  as  you  caa; 
state  whether  it  was  east  or  west  of  the  railway  track  and  how  far  from  it?  Can  you 
indicate  on  this  plan  (referring  to  Exhibit  No.  26)  about  where  you  were  at  the  time 
of  the  accident  ? 

Mr.  Kinloch. — I  was  standing  at  point  X  on  the  southerly  abutment  shown  on 
l^an  25. 

Mr.  Holgate. — ^You  might  just  repeat,  Mr.  Kinloch,  what  you  saw. 

Mr.  Kinloch. — Standing  at  that  point  I  first  heard  the  noise  and  then  saw  the 
post  trembling,  and  then  I  had  to  stoop  down  a  little  bit  to  look  for  the  portal  strut 
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Prof.  KERBY.—Which  post  trembled  ? 

Mr.  KiNLOOH. — The  end  post. 

Prof.  Galbraith. — Which  side  ? 

Mr.  KiNLOCH. — The  Quebec  side. 

Prof.  Galbraith. — On  the  right  hand  side  ? 

Mr.  KiNLOCH. — ^Yes.  I  could  not  see  the  other  post.  I  stepped  outside  of  tHe  door 
and  the  same  motion  was  continued.  It  was  slowly  sinking  and  the  last  clear  recollec- 
tion I  have  of  anything  was  seeing  the  two  centre  post  peaks  slowly  settling  straight 
down  in  about  the  same  position  that  they  always  stood  in  regard  to  the  line  of  track. 
They  did  not  seem  to  be  east  or  west  towards  Montreal  or  Quebec  ;  they  seemed  to 
be  about  the  same  as  the  rest  of  the  bridge.  I  did  not  notice  any  bulging  out  one  way 
or  another.  About  that  time  I  turned  my  back  to  it  and  did  not  look  at  it  any  more. 
I  should  judge  then  that  the  portal  strut  would  be  about  10  feet  above  the  deck  just 
at  a  rough  guess. 

Prof.  Galbraith. — ^When  you  turned  your  back  ? 

Mr.  KiNLOOH. — ^Yes. 

Prof.  Galbraith. — The  portal  had  gone  over  ? 

Mr.  KiNLOCH. — ^It  inclined  towards  the  river. 

Prof.  Galbraith. — ^Northerly  ? 

Mr.  KiNLOCH. — Northerly. 

Prof.  Galbraith. — ^How  were  the  main  jwsts? 

Mr.  KiNLOCH. — ^When  I  last  saw  them,  or  the  last  recollection  I  had  of  them,  the 
main  posts  were  standing  in  their  same  relative  positions  ;  they  looked  to  be  the  same 
distance  apart  and  there  was  no  difference  in  the  height  and  they  seemed  to  be  tied 
together  with  the  struts  and  bracing  and  they  seemed  to  be  slowly  settling  down. 

Prof.  Galbraith. — ^You  could  not  see  them  toppling  towards  the  river  f 

Mr.  KiNLOCH. — No,  sir. 

Prof.  Galbraith. — They  were  foreshortened  and  seemed  to  be  sinking  ? 

Mr.  Kinlooh. — Just  the  same  as  if  they  had  been  ice  and  were  melting  off  at  the 
bottom. 

Mr.  HoLGATE. — ^When  you  did  look  up  again,  as  I  suppose  you  did  immediately 
afterwards,  what  did  you  observe  particularly  ? 

Mr.  Kinloch. — ^It  was  all  down.  I  did  not  pay  much  attention  to  the  wrecked 
span  right  off.    I  looked  at  the  other  span  to  see  in  what  shape  it  was. 

Mr.  HoLGATE. — The  approach  span? 

Mr.  Kinloch. — ^Yes,  sir. 

Prof.  Galbraith. — ^Were  any  rails  or  other  materials  dragged  off  the  approach 
span? 

Mr.  Kinloch. — They  were  pulled  some.  They  pulled  the  spikes  along  with  them. 
What  I  examined,  when  I  said  I  made  an  examination  of  the  approach  span,  was  the 
lower  legs  to  see  if  anything  had  happened  to  them,  because  I  knew  there  would  be 
a  lot  of  people  there,  and  I  did  not  want  it  to  go  down  on  top  of  them. 

Prof.  Galbraith. — Of  course,  that  examination  took  a  little  time? 

Mr.  Kinloch. — ^No,  not  very  long,  because  I  immediately  made  up  my  mind  that 
there  was  nothing  wrong  with  it.  I  looked  at  it  and  saw  that  nothing  had  hit  it,  and 
I  did  not  take  any  time  with  it.  I  do  not  know  how  long  it  did  take,  but  it  did  not 
take  very  long. 

Prof.  Galbraith. — Did  you  observe  any  crumpling  up  of  the  sway  bracing? 

Mr.  KmLOCHji—No,  sir. 

Prof.  Galbraith.— Could  you  tell  whether  the  tension  chords — the  top  chords — 
straightened  out  or  slackened  during  the  fall  ? 

Mr.  Kinloch. — ^No,  sir. 

Prof.  GALBRArrn. — ^You  saw  no  particular  indications  as  to  the  place  where  the 
initial  fracture  occurred? 

Mr.  Kinloch. — ^No,  sir,  not  while  it  was  falling. 
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Mr.  HoLGATE. — ^Did  you  notice  any  apparent  rise  in  any  portion  of  the  etnfcture 
during  the  fall? 

Mr.  KiNLOCH. — No,  sir. 

Mr.  HoLOATE. — ^I  understand  that  you  were  engaged  as  inspector  on  the  work  and 
that  you  were  there  before  the  erection  began? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Mr.  HoLOATE. — ^And  continuously  during  its  erection? 

Mr.  KiNLOOH. — ^All  except  for  about  four  weeks — ^the  two  times  I  was  home  to 
see  my  father,  when  he  was  sick  and  when  he  died;  practically  continuously — ^yes. 

Mr.  HoLGATE. — Commencing  with  the  erection  of  the  work,  did  you  observe  at 
any  time  defects  in  metals  or  material  which  required  to  be  rectified? 

Mr.  EiNLooH. — ^Yes,  sir. 

Mr.  HoLQATE. — ^You  might  give  us  a  description  of  those  that  you  observed  and 
had  to  deal  with  yourself. 

Proi).  Galbraith. — In  order  if  you  can. 

Mr.  EiNLOCH. — ^About  the  first  thing,  I  guess,  that  came  up  was  on  the  setting 
of  the  pedestals.  We  found  the  masonry  liad  not  been  dressed  quite  true,  or  at  least 
there  were  little  himips  sticking  up  in  it.  It  was  rectified  by  taking  the  pedestals  up 
and  dressing  the  stone  down  true.  Upon  setting  the  Quebec  shoe  there  was  a  warp 
discovered  in  the  shoe — on  the  east  half  of  tiie  shoe  where  it  did  not  fit  down  to  the 
pedestal.  Mr.  M^cLure  has  a  record  of  the  actual  measurement  of  it,  and  I  think  lie 
could  give  it  better  than  I  could.  But  my  recollection  of  it  is  that  the  maximum  part 
of  it  was  about  ^  of  an  inch. 

Mr.  HoLGATE. — Mr.  McLure  can  give  us  tiiose  details? 

Mr.  KiNLOOH. — ^Yes,  he  has  the  record  of  them. 

Prof.  Kerry. — ^Where  do  you  make  the  dividing  line  between  the  pedestal  and 
the  shoe? 

Mr.  KmiiOCH. — There  is  a  lower  pedestal  and  an  upper  pedestaL  The  pedestal 
is  in  four  sections,  the  upper  and  lower  pedestal,  and  then  comes  the  shoe. 

Mr.  Holoate. — ^Yes? 

Mr.  Bjnloch. — ^I  do  not  know  whether  I  can  get  these  quite  in  order  or  not. 

Prof.  Galbraith. — As  near  as  possible. 

Mr.  KiNLOCH. — About  the  next  thing  that  was  noti*ced  were  these  bends  in  the 
different  chord  members,  particularly  in  No.  1,  No.  2  and  No.  8  of  the  anchor  arm. 

Mr.  HoLGATE. — ^Wiiich  side? 

Mr.  KiNLOCH. — On  the  Quebec' side. 

Mr.  HoLGATE. — Tell  us  what  these  were? 

Mr.  KiNLOOH. — They  were  irregular  bends  in  the  chords;  that  is,  we  would  look 
along  the  chord,  and  it  would  not  look  straight.  I  never  measured  them  to  know 
exactly  what  tiiey  were,  and  I  do  not  know  exactly  whether  they  were  ever  measured 
or  not.  I  took  it  up  with  Mr.  McLure  and  Mr.  Birks,  and  we  decided  that  they  were 
of  no  importance.  A  number  of  other  chords  that  I  never  paid  any  attention  to  were 
about  the  same  way.  There  were  wavy  bends,  in  and  out.  I  should  judge,  just  guess- 
ing at  it,  that  probably  the  biggest  one  of  them  would  not  be  over  half  an  indi. 

Prof.  Galbraith. — These  bends  were  observed  beffore  the  bridge  stress  came  onf 

Mr.  KiNLOCH. — ^Yes,  before  anything  was  set  up.    Just  the  chord  was  laid. 

Prof.  Galbraith. — They  were  shop  bends? 

Mr.  KiNLOOH. — Yes,  they  were  just  as  the  chord  had  come  from  the  yard. 

Mr.  HoLGATE. — These  chords  are  made  up  of  four  ribs,  are  they  not? 

Mr.  KiNLOOH. — ^Yes. 

Mr.  HoLGATE. — ^Were  all  four  ribs  in  just  the  same  shape? 

Mr.  KiNLOOH. — ^No,  the  centre  rib  might  be  bent  in  at  one  place  and  the  outside 
rib  might  be  bent  out  a  little  bit  or  it  might  not  be  in  the  same  place.  They  were  not 
regular  bends;  that  is,  they  were  not  altogether  in  one  way.  They  were  just  irregular 
and  occurred  at  different  places. 
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Mp.  Hoixsate. — Then  it  was  not  a  regular  bending  of  the  whole  member) 

Mr.  KiNLOCH. — No,  sir. 

Prof.  Kerby.— Was  any  action  taken  to  rectify  this? 

Mr.  KiNLOOH.— Not  that  I  know  of. 

Mr.  HoLGATE. — ^Were  these  particular  ones  now  that  you  speak  of,  Nos.  1,  2  and  3 
on  the  Quebec  side  on  the  anchor  arm,  known  to  others  besides  yourself? 

Mr.  KiNLOCH. — ^Mr.  McLure  and  Mr.  Birks  knew  of  them. 

Mr.  HoLGATE. — Anybody  else? 

Mr.  KnOiOCH. — ^Mr.  Hoare. 

Mr.  HoLGATE. — ^Anybody  else? 

Mr.  KiNLOCH. — ^I  do  not  know  myself  of  anybody  else.  ' 

Mr.  HoLGATE. — ^Did  Mr.  Yenser. 

Mr.  KiNLOCH.— Yes,  Mr.  Yenser  knew. 

Prof.  Galbraith. — These  were  looked  upon  as  minor  defects  which  would  not  in 
iiny  way  affect  the  strength  or  stability  of  the  bridge? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — Go  on,  Mr.  Kinloch. 

Mr.  KiNLOCH. — There  was  a  question  that  came  up  about  certain  points  being 
accessible  to  paint  that  were  put  up.  That  was  taken  up  just  about  that  time.  That 
was  taken  up  with  Mr.  Hoare  and  Mr.  Deans,  and  Mr.  Deans  was  to  provide  some  way 
to  put  more  holes  in  there  so  as  to  get  in  there  to  paint.  Also,  in  the  matter  of  rivets 
in  connection  with  the  erection  I  looked  over  their  list  and  I  found  they  had  what  I 
considered  a  rivet  which  was  too  short  for  the  standard  Boyer  snap,  and  it  was  agreed 
between  Mr.  Deans  and  myself  that  they  would  furnish  rivets  for  the  standard  Boyer 
snap,  and  they  were  furnished. 

Prof.  Galbbaith. — The  rivets  were  too  short? 

Mr.  KiNLOCH. — They  were  too  short  for  the  standard  Boyer  snap.  They  were  all 
old  style  rivets  for  the  old  style  snap. 

Mr.  HoLGATE. — First  of  all  in  regard  to  making  parts  accessible  for  paint,  what 
boles  do  you  refer  to  ? 

Mr.  KiNLOCH. — There  is  a  large  lateral  plate  on  the  bottom  chord,  there  are  two 
bottom  cover  plates  and  the  top  has  cover  plates  also  and  there  is  a  diaphragm,  and  it  is 
impossible  to  get  inside  of  the  centre  webs  to  do  any  painting  without  cutting  a  hole  in 
there  so  as  to  be  able  to  get  your  hand  in  there  or  some  portion  of  the  body  or  a  swab, 
or  a  small  hole  to  use  a  spray. 

Mr.  HoLGATE. — ^In  what  parts  were  these  holes  placed? 

Mr.  Ejnloch.' — They  were  never  placed.  They  were  placed  in  the  suspended  span, 
but  not  in  the  anchor  or  cantilever  arm. 

Prof.  Kebry. — The  point  of  controversy  was  that  the  chord  members  near  joints 
could  not  be  kept  in  proper  condition  by  cleaning  and  repainting  owing  to  their 
method  of  construction? 

Mr.  Ejnloch. — ^Yes. 

Mr.  HoLGATE. — ^How  far  had  the  riveting  work  advanced  before  you  found  you  had 
to  make  this  change? 

Mr.  KiNLOCH. — ^It  had  not  advanced  at  all.  The  only  riveting  that  was  being  done 
was  a  little  bit  on  the  tower  shell  and  we  stole  the  rivets  from  farther  ahead  and  used 
them. 

Mr.  HoLGATE. — And  the  riveting  was  done  on  the  revised  plan  which  you  sug- 
grested? 

Mr.  KiNLOCH. — ^Yes,  sir.     About  this  time 

Mr.  HoLGATE. — ^What  time? 

Mr.  KiNLOCH. — ^When  they  were  laying  the  first  chord. 

Prof.  Galbbafth. — ^You  might  give  approximately  the  date. 

Mr.  KiNLOCH. — ^It  was  along  between  July  20  and  30. 

Mr.  Holgate. — ^What  year? 

Mr.  KiNLOCH.— 1906.    . 
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Mr.  HoLGATE. — ^Yes. 

Mr.  KiNLOCH. — ^No.  9-L  chord  in  the  anchor  arm  was  repaired  in  the  yard. 

Mr.  HoLGATE. — Can  you  speak  personally  about  these  repairs? 

Mr.  KiNLOCH. — ^Yes,  sir.    It  was  repaired  before  they  started  to  raise  there. 

Mr.  HoLGATE. — ^When  was  it,  in  your  recollection,  repaired — the  same  season? 

Mr.  KiNLOCH. — ^Yes,  it  was  the  same  season;  it  was  in  the  month  of  July;  I  am 
pretty  sure  of  that. 

Mr.  HoLOATE. — Somewhere  about  July  it  was  repaired? 

Mr.  Ejnloch. — ^Yes,  sir,  because  I  came  there  about  the  first  day  of  July  and  it 
was  repaired  and  the  ninth  chord  was  there  on  August  24. 

Mr.  HoLGATE. — Which  No.  9  chord  was  that  ? 

Mr.  KiNLOCH. — 9-L  in  the  anchor  arm. 

Mr.  HoLGATE. — Just  tell  us  about  these  repairs. 

Mr.  KiNLOCH. — The  repairs  consisted  of  the  splicing  of  two  angles  that  were 
broken  and  the  addition  of  a  new  coverplate  and  cutting  off  some  lacings  and  putting 
them  back  on  again. 

Mr.  HoLGATE. — Were  the  repairs  done  to  your  satisfaction  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Did  anybody  else  besides  yourself  inspect  those  repairs  ? 

Mr.  KiNLOCH. — Mr.  Hudson.    Mr.  Hoare,  also,  was  over  there. 

Mr.  HoLGATE. — ^What  was  Mr.  Hudson's  position  then  ? 

Mr.  KiNLOCH. — He  was  assistant  engineer  for  the  Phoenix  Bridge  Company,  but 
he  had  charge  of  all  the  erection.  He  got  up  plans  for  the  big  travellers  and  he  was 
here  supervising  the  installation  of  the  erection  plant. 

Mr.  HoLGATE. — ^Was  he  Mr.  Birks'  predecessor? 

Mr.  Bjnloch.— Yes,  sir. 

Mr.  HoLGATE. — Mr.  Hoare  also  inspected  these  repairs  ? 

Mr.  Ejnloch. — ^Yes,  sir. 

Prof.  Kerry. — ^You  inspected  9-L  previous  to  the  starting  of  the  repairs  yourself? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — What  was  the  actual  damage  done  to  that  member  ? 

Mr.  KiNLOCH. — All  I  saw  was  that  the  plate  was  destroyed,  but  the  two  angles 

Prof.  Kerry. — That  is  the  cover  plate  ? 

Mr.  KiNLOCH. — ^Yes,  the  bottom  cover  plate. 

Prof.  Kerry. — The  bottom  cover  plate  was  pulled  off  ? 

Mr.  KiNLOCH. — Or  the  top  cover  plate — I  forget  which  one  of  them.  It  had  fallen 
and  the  two  side  splice  plates  had  sheared  the  angles  off  on  the  bottom — sheared  and 
broken  them  together  and  we  cut  them  off  back  to  a  good  square  bearing,  back  far 
enough  so  that  they  were  square,  added  an  angle,  reinforced  it  with  metal  and  put  on 
extra  plates. 

Prof.  Kerry. — So  that  the  actual  damage  consisted  in  the  wrecking  of  one  cover 
plate  and  the  shearing  off  of  one  leg  of  the  angles  on  two  ribs  ? 

Mr.  KiNLOCH. — No,  it  cracked  through  the  other  leg. 

Prof.  Kerry. — There  was  no  detectable  injury  to  the'  webs  of  the  chord  there  at 
all? 

Mr.  KiNLOCH. — None  that  I  could  see.  There  was  an  old  bend  in  there  that  had 
been  put  in  there  evidently  in  the  shop  by  a  chain  and  that  was  allowed  to  remain 
there.  It  could  not  be  taken  out  anyway  without  heating  it  or  cutting  the  rib  apart. 
It  was  not  any  worse  than  some  of  the  other  bends  in  the  chord,  but  it  showed  up 
because  it  bent  in  towards  the  other  rib. 

Prof.  Kerry.— Which  rib  was  this  kink  in  ? 

Mr.  KiNLOCH. — ^With  the  chord  in  position  in  the  bridge  it  would  be  the  west 
centre  rib. 

Prof.  Kerry. — ^What  was  the  damage  to  the  lacing,  Mr.  Kinloch  ? 
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Mr.  KiNLOCH. — The  upstanding  leg  was  bent  down  on  the  other  leg.  After  the  fall 
it  continued  on  that  side  and  just  crumpled  them  down  on  the  other  leg. 

Prof.  Kbrry. — ^And  these  lacings  were  cut  off? 

Mr.  KiNLOOH. — ^Yes,  and  new  ones  put  on. 

Prof.  Kerry. — What  was  the  extent  of  the  bend  in  the  rib — about  half  an  inch  ? 

Mr.  KiNLOCH. — ^Yes,  I  would  say  half  an  inch.    It  was  .very  short  and  very  shallow. 

Prof.  Kerry. — It  did  not  go  down  any  distance  f 

Mr.  KiNLooH. — ^No. 

Prof.  Kerry. — Just  at  the  edge  ? 

Mr.  KiNLOCH. — ^Yes. 

Prof.  Qalbraith. — The  upper  edge  or  the  lower  ? 

Mr.  KiNLOOH. — The  upper  edge. 

Prof.  Qalbraith. — ^Whereabouts  in  the  chord  was  this  bend  ? 

Mr. 'KiNLOCH. — ^About  1.5  feet  from  the  Held  splice  at  the  8  and  9  end. 

Prof.  Bjerry. — ^You  were  satisfied,  after  the  repairs,  that  the  chord  was  straight? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — ^Any  wave  in  excess  of  how  much  would  be  readily  detectable  by 
the  eye?    Could  you  see  half  an  inch  very  clearly? 

Mr.  Bjnlooh. — ^Yes,  I  think  so.    I  could  see  a  quarter  of  an  inch. 

Mr.  HoLGATE.— That  is  9-L  ? 

Mr.  KiNLOCH. — 9-L. 

Mr.  HoLGATE. — That  is  the  only  chord  you  have  referred  to  on  the  left  hand  side, 
80  far. 

Mr.  KiNLOCH. — There  were  others  bent  too,  but  just  slight  like  1,  2  and  3. 

Mr.  HoLGATE. — Which  others  were  they  ? 

Mr.  KiNLOCH. — I  do  not  know  now.    I  did  not  pay  much  attention  to  them. 

Mr.  HoLGATE.— That  is  on  the  left  side  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — Did  you  notice  anything  out  of  the  ordinary  in  10-L  ? 

Mr.  Kjnloch. — Anchor  arm  ? 

Mr.  HoLGATE. — ^Anchor  arm. 

Mr.  KiNLOCH. — ^No,  I  am  not  sure  I  remember  anything  now. 

Mr.  HoLGATE. — Take  the  right  hand  side.  You  have  already  spoken  of  1,  2  and  3 ; 
were  there  any  others  that  your  attention  was  drawn  to  ? 

Mr.  KiNLOCH. — ^There  were  others  that  had  slight  bends  in  them,  the  same  as  1, 
2  and  3. 

Mr.  HoLGATE. — ^Was  there  any  one  that  your  attention  was  drawn  to  more  than 
another  ? 

Mr.  KiNLOCH. — ^No,  I  do  not  think  there  was,  but  1,  2  and  3  were  the  first  in  there 
and  after  that  I  did  not  pay  much  attention  to  them  unless  they  were  bad.  If  they 
were  bad  I  would  have  noticed  them. 

Mr.  HoLGATE. — The  remarks  you  made  in  regard  to  your  estimation  of  these 
chords,  1,  2  and  3,  apply  to  the  other  lower  chords  on  the  right,  hand  side  of  the  anchor 
arm. 

Mr.  ^Onloch. — Some  of  them  were  a  lot  straighter  than  1,  2  and  3.  In  other 
words,  I  could  not  say  that  there  was  a  chord  straight — absolutely  straight — on  thc^ 
whole  bridge.  That  is  the  ribs,  you  know.  There  might  be  a  straight  rib  and  there 
might  be  a  slight  bend.    Some  of  these  bends  were  very  slight.    • 

Prof.  Kerry. — ^Within  what  deflection  would  you  say  they  were  straight  ? 

Mj.  Kinloch. — ^Within  half  an  inch. 

Prof.  Galbraith. — ^You  do  not  exi)ect  in  any  species  of  construction  to  get  things 
absolutely  straight  ? 

Mr.  Kjnloch. — ^No,  sir. 

Mr.  HoLGATE. — ^Now,  you  have  come  to  the  centre  post.  Have  you  anything  to 
say  in  reference  to  similar  matters  beyond  chord  10  on  the  anchor  arm  ? 
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Mr.  KiNLOOH. — That  is  the  last  chord  in  the  anchor  arm. 

Mr.  HoLGATE.— But  beyond  chord  10  f 

Mr.  KiNLOCH. — In  the  cantilever  arm  ? 

Mr.  HoLGATE. — ^Yes,  following  out  on  the  bridge. 

Mr.  KiNiX)CH. — I  would  say  about  the  same  condition  existed  out  there  ;  matters 
were  about  the  sama 

Mr.  HoLGATE. — ^Was  there  anything  then  discovered  by  you  which,  in  your  opinion, 
was  not  good  shop  practice  ?  What  I  mean  by  that  is  the  fabricated  material  that  you 
received  ;  did  you  consider  it  well  put  together  and  in  as  good  condition  as  you  might 
expect  to  receive  it  in  from  the  manufactxirer  ? 

Mr.  KnOiOCH. — ^In  a  general  way,  yes. 

Mr*  HoLOATE. — Then  are  we  to  assume  that  in  some  details  it  was  not  9 

Mr.  KiNLOCH. — There  were  some  little  things,  I  suppose,  thai  had  slipped  through 
the  shop. 

Mr.  HoLGATE. — ^What  were  they  f 

Mr.  KiNLOCH. — They  were  mostly  trivial  things.  An  angle  would  have  borings 
behind  it  or  something  and  had  not  been  bolted  up,  and  it  would  have  to  be  drilled  or 
reamed. 

Mr.  HoLGATE. — ^Were  there  any  blind  holes  ? 

Mr.  KiNLOOH. — ^A  few — ^remarkably  few,  though,  considering  the  job.  Therp  are 
always  more  or  less  blind  holes  on  any  job. 

Mr.  HoLGATE. — Are  these  matters  on  record  ? 

Mr.  KiNLOOH. — ^I  think  there  are;   yes,  sir. 

Mr.  HoLGATE. — ^Who  would  have  these  records  f 

Mr.  KiNLOCH. — ^Mr.  McLure. 

Mr.  HoLGATE. — ^In  the  shipment  and  handling  of  fabricated  material  such  as  this, 
is  there  any  liability  to  injury  by  deforming  the  parts  from  careless  loading  as  a 
general  rule  ? 

Mr.  KiNLOCH. — No,  I  do  not  think  so  as  a  general  rule.  There  might  be  some 
things  that  would  be,  but  as  a  general  rule  it  would  not  be. 

Mr.  HoLGATE. — Could  you  attribute  anything  in  this  case  to  careless  loading  ? 

Mr.  KiNLOCH. — I  do  not  remember  any  instance  where  anything  was  damaged,  in 
my  opinion,  by  careless  loading. 

Mr.  HoLGATE. — ^Would  you  say  the  loading  and  the  transportation  had  been  care- 
fully done  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — Generally  speaking,  is  it  not  a  fact  that  even  with  careful  shop 
inspection  loose  rivets  are  discovered  in  members  before  erection  occasionally  ? 

Mr.  KiNLOCH. — ^Yes,  sir,  and  especially  on  a  big  work  like  this  where  you  drive  the 
field  splices  you  are  pretty  apt  to  loosen  up  some  of  the  rivets  that  are  next  to  them. 

Mr.  HoLGATE. — ^What  have  you  to  say  as  to  the  condition  that  you  know  ihe  shop 
riveting  to  have  been  in  ? 

Mr.  KiNLOCH. — Generally  good. 

Mr.^HoLGATE. — ^Did'you  ever  have  to  make  any  complaints  about  the  shop  riveting? 

Mr.  KiNLOCH. — ^No,  sir. 

Mr.  HoLGATE. — Then,  your  inspection  was  complete  enough  to  have  fully 
informed  you? 

Mr.  KiNLOCH. — I  did  not  test  all  the  shop  rivets;  in  fact,  I  did  not  test  any  of 
them,  onlly  those  that  would  come  next  to  the  splices  I  was  driving  in  the  field  myself. 
I  am  speaking  from  appearances  when  I  say  that. 

Mr.  HoLGATE. — ^You  saw  nothing  to  lead  you  to  suspect  loose  rivets? 

Mr.  KiNLOCH. — No,  sir;  that  is  as  a  general  thing.  Once  in  a  while  I  would 
find  a  loose  rivet  and  a  bad  rivet. 

Mr.  HoLGATE. — ^In  the  shop  riveting? 

Mr.  KiNLOCH. — In  the  shop  riveting. 
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Mr.  HoLGATB. — ^Was  that  more  or  less  than  you  might  ordinarily  expect  in  heavy 
workt 

Mr.  KwLOCH. — ^I  would  say  about  the  same. 

Mr.  HoLQATE. — ^Would  you  look  for  more  in  very  heavy  work  than  in  lightei 
work  I 

Mr.  KmiiOOH.— Certainly. 

Mr.  HoLGATE. — ^Have  you  ever  had  as  heavy  woric  pass  through  your  hands! 

Mr.  KiNLOCH. — ^No,  sir. 

Mr.  HoLGATE. — ^Did  you  find  any  more  in  this  work  than  you  did  in  any  othei 
work  that  has  passed  through  your  hands? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — ^What  are  we  to  understand  from  that?  Would  you  say  that  due 
caie  had  been  taken  in  die  riveting  and  in  the  inspection  at  the  shop? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — The  chord  ribs  were  built  up  of  parallel  plates.  Have  you  noticed 
anything  at  any  time  to  indicate  whether  the  surfaces  of  these  parallel  plates  were 
dry  when  they  were  riveted  together  or  oiled? 

Mr.  KiNLOOH. — ^Before  or  since  the  wreck? 

Prof.  E[erry. — ^At  any  time. 

Mr.  B^LOCH. — I  would  say  they  were  painted  before  they  were  riveted  together. 

Prof.  Kerry. — ^Have  you  evidence  that  the  paint  was  fully  dry  before  they  were 
riveted  together? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  E[erry. — Or  have  you  evidence  to  the  contrary? 

Mr.  KiNLOCH. — ^Evidence  to  the  contrary? 

Prof.  Kerry. — ^From  what  you  say  and  you  know  there  were  parts  of  the  surfaces 
in  contact  that  had  liquid  oil  paint  in  between  them? 

Mr.  B[iNL0CH. — ^It  is  customary  in  all  shops  to  do  that. 

Prof.  Kerry. — ^You  say  that  that  is  the  general  shop  practice,  Mr.  Kinloch? 

Mr.  E^iNLOCH. — ^Yes,  what  shops  I  have  been  in. 

Prof.  E[erry. — ^What  is  the  reason  for  it? 

Mr.  KiNLOCH. — ^Economy,  I  guess;  to  get  the  work  out;  that  is  all. 

Prof.  Kerry. — ^Why  should  the  surfaces  be  painted  with  oil  paint? 

Mr.  KiNLOCH. — To  keep  them  from  rusting. 

Prof.  Kerry. — ^Have  you  any  experience  in  your  work  as  an  inspector  to  justify 
that  practice? 

Mr.  KiNLOCH. — ^Yes,  sir,  only  I  think  it  ought  to  be  dried  before  it  was  put 
together. 

Prof.  Kerry. — ^Do  you  mean  to  say  that  you  have,  in  inspecting  bridges,  come 
across  cases  where  the  joint  between  two  paraUel  plates  riveted  together  has  been 
badly  rusted  in  between  the  plates? 

Mr.  KiNLOCH. — ^Not  between  plates  so  much  as  between  angles  and  plates. 

Prof.  Kerry. — ^When  you  mentioned  that  word  *  economy '  did  you  mean  that  in 
order  to  get  the  work  out  quickly  it  was  customary  to  paint  it  and  rivet  it  up  without 
waiting  for  the  imint  to  dry? 

Mr.  KiNLOCH. — That  is  the  general  practice  in  all  the  shops.  They  i)aint  their 
work  and  they  do  not  give  it  time  to  dry,  because  if  they  did  the  different  members 
would  be  scattered  all  over  and  they  would  have  to  bring  them  all  together;  so  they 
usually  paint  it  as  the  work  goes  on. 

Prof.  Kerry. — In  order  not  to  have  material  delayed  in  passing  through  the  shop? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^Referring  again  to  your  work  as  an  inspector,  Mr.  Kinloch,  would 
you  consider  it  possible  under  ordinary  shop  methods  to  completely  fill  a  rivet  hole  ? 
Mr.  KiNLOCH. — ^It  would  depend  on  the  hole. 
Prof.  Kerry. — For  example  a  hole  fastening  together  four  half-inch  plates  ? 
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Mr.  KiNLOCH. — It  would  depend  on  whether  the  hole  was  straight  or  crooked  and 
whether  it  had  any  offsets  in  it  or  had  been  reamed. 

Prof.  Kerry. — Your  general  observation  has  been  that  such  holes  are  completely 
filled  or  not  ? 

Mr.  KiNLOCH. — It  depends  on  the  place.  If  it  is  a  good  straight  hole  and  the 
rivet  is  short  it  will  fill  it,  and  it  will  fill  a  moderately  long  hole,  but  if  the  plates  are 
not  matched,  if  there  is  even  the  least  little  bit  of  an  offset,  it  will  project  more  at 
the  end  it  is  driven  from  than  the  other  end  ;  it  gradually  grows  less  from  the  driven 
end  towards  the  head. 

Prof.  Kerry. — ^Had  you  any  opportunity  to  observe  the  riveting  done  on  this 
work  f 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — How  did  you  find  such  rivets  as  you  had  to  cut  out  ? 

Mr.  KiNLOCH. — About  the  condition  I  had  described. 

Prof.  Kerry. — jiiiat  they  were  filled  at  the  end  and  slack  towards  the  centre. 

Mr.  Bjnloch. — If  they  were  in  that  kind  of  a  plate. 

Prof.  Kerry. — If  they  were  through  a  bad  plate.  To  what  extent  did  you  find 
pieces  in  which  the  preliminary  work  in  the  assembling  had  been  inaccurately  done? 

Mr.  EliNLOCH. — I  do  not  know  as  I  ever  found  any.  In  assembling  in  the  shop  a 
thing  may  be  just  a  little  off  and  if  steel  like  this  with  five  or  six  plates  falls  off  one- 
sixth  of  an  inch,  it  is  much  worse  than  a  quarter  of  an  inch  in  %  or  |  plates,  so  far 
as  getting  a  drift  pin  or  anything  through  to  make  your  hole,  is  concerned. 

Prof.  Kerry. — ^Have  you  come  across  instances  in  cutting  out  any  of  the  riveting 
on  the  bridge  here,  in  which  the  hole  was  not  true  I 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — To  any  considerable  extent  ? 

Mr.  KiNLOCH. — No,  not  very  much. 

Prof.  Kerry. — ^When  you  say  that  there  were  some  inaccuracies  in  the  punching 
of  the  plate,  was  that  to  an  extent  in  any  way  unusual  in  good  work  f 

Mr.  KiNLOCH. — I  would  say  it  was  better  than  most  work. 

Prof.  Kerry. — Better  than  the  average  work  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  BIerry. — ^And  the  punching  for  the  field  rivets  would  be  a  fair  indication^ 
would  it  not,  of  the  accuracy  of  the  same  work  on  the  parts  that  were  shop  driven  ? 
That  is  to  say  a  plate  which  is  being  driven  for  both  field  rivets  and  shop  rivets  is 
punched  at  the  same  time  completely. 

Mr.  KiNLOCH. — No,  I  do  not  think  it  was  in  this  case. 

Prof.  Kerry. — It  was  not  ? 

Mr.  KiNLOCH. — ^No,  I  think  not  in  some  cases,  especially  the  chord  members,  they 
were  drilled  from  the  solid  after  the  member  was  riveted  together.  So  I  understand^ 
I  do  not  know  that  personally. 

Prof.  Kerry. — ^In  putting  in  the  field  rivets  did  you  find  in  general  that  the  holes 
agreed  thoroughly  ? 

Mr.  KiNLOCH. — Not  always,  no,  sir. 

Prof.  Kerry. — Due  to  the  difficulties  in  the  changing  length  of  the  members  or 
due  to  shop  work  ? 

Mr.  Kjnloch. — ^Well,  the  holes  on  this  bridge  were  different  from  any  other  bridge, 
that  is  it  was  continually  changing,  the  panel -lengths  and  the  holes  were  pretty  nearly 
all  bad  on  the  start. 

Prof.  Kerry. — That  was  on  account  of  conditions  ? 

Mr.  KiNLOCH. — That  is  on  account  of  the  chamber  in  the  span,  the  method  of 
erection. 

Prof.  Kerry. — You  would  not  know  any  way  in  which  that  could  have  been 
avoided  ? 

Mr.  KiNLOCH. — No,  not  at  the  start.     Of  course  there  was  the  usual  number  of 
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lioles  that  were  bad  when  the  span  came  together,  and  they  were  supposed  to  be  right 
.as  they  would  on  any  other  span. 

Prof.  E[erry. — The  work  was  up  to  good  average  practice  ? 

Mr.  KiNLOCH. — ^Yes,  some  places  we  would  have  evidence  that  the  holes  were  bad, 
may  be  two,  four  or  five  joints  you  would  not  have  a  bad  hole,  you  could  drive  every 
hole  in  the  joint. 

Prof.  Kerry. — The  practice  was  to  ream  out  all- bad  holes,  previous  to  riveting  ? 

Mr.  Ejnlooh. — If  they  were  bad  enough  to  require  reaming. 

Prof.  Kerry. — ^But  where  the  inaccuracy  was  small  you  simply  straightened  it  out 
with  drift  pins  ? 

Mr.  KiNLOOH. — ^Drif  t  pins,  yes,  sir. 

Prof.  Kerry. — ^Do  you  consider  that  the  amount  of  field  riveting  required  on  this 
work  was  the  least  that  could  have  been  made  necessarily  ? 

Mr.  KiNLOCH. — ^I  am  not  an  engineer,  I  do  not  pretend  to  answer  that  question. 

Prof.  E[eery. — ^Are  you  of  the  opinion  that  any  of  the  joints  that  you  had  to 
rivet  up  in  the  field  could  have  been  riveted  up  in  the  shop? 

Mf.  KiNLOCH. — I  never  paid  much  attention,  I  do  not  think  they  could  rivet 
much  more  in  the  shop  than  they  did. 

Prof.  Kerry. — That  is  to  say  they  reduced  the  number  of  field  rivets  to  the 
minimum? 

Mr.  KiNLOOH.— Yes,  sir. 

Prof.  Kerry. — ^And  the  inspection  of  the  field  rivets  was  very  close,  that  was 
yonr  personal  duty,  was  it  not? 

Mr.  KiNLOCH. — ^Yes,  that  was  my  personall  duty.  Well,  I  have  my  own  standard, 
I  do  not  know  what  you 

Prof.  Kerry. — ^And  your  opinion  is  that  the  field  rivets  that*  were  driven,  would 
compare  very  favourably  in  efficiency  with  a  shop  rivet? 

Mr.  Kjnlooh.— Yes,  sir. 

Prof.  Kerry. — That  they  would  give  just  as  good  service? 

Mr.  KiNLOCH. — Yes,  sir. 

Mr.  Holgate. — Now,  we  have  covered  that  ground  pretty  thoroughly,  so  far;  will 
you  go  on  now,  and  tell  us  of  any  other  points  to  which  your  attention  was  attracted  ? 

Mr.  Bjnloch. — There  was  an  angle  on  a  centre  post  section. 

Mr.  Holgate. — Which  section  of  the  centre  post? 

Mr.  KiNLOCH. — C.P.  6  R.  A  chain  had  got  foul  of  it  or  something  in  the  yard, 
and  they  cracked  it,  and  Mr.  Clark  called  us  up  and  we  went  over  and  looked  at  it, 
and  drawings  were  made  and  sent  to  Mr.  Cooper  at  Phoenixvilile. 

Mr.  Holgate.— By  whom? 

Mr.  KiNLOCH. — ^I  am  not  sure  whether  Mr.  McLure  or  Mr.  Birks  made  the 
drawing. 

Mr.  Holgate. — Sent  to  Mr.  Cooper? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  Holgate. — By  whom? 

Mr.  KiNLOCH. — ^Well,  it  was  approved  by  Mr.  Cooper.  I  won't  say ;  that  is  all  I 
know;  all  these  things  were  submitted  to  him.  That  is  not  my  own  personal  knowl- 
edge, anyway. 

Prof.  Galbratth. — ^You  mean  the  repair  was  submitted  to  him  for  approval? 

Mr.  KiNLOCH. — ^Yes,  that  was  repaired,  anyway. 

Mr.  Holgate. — In  accordance  with  the  plan  approved  by  Mr.  Cooper? 

Mr.  KiNLOCH. — ^Well,  I  have  no  personal  knowledge  that  Mr.  Cooper  did  approve 
that,  but  he  approved  most  of  these  things,  and  I  suppose  he  did  this.  I  corrected 
myself  on  that. 

Mr.  Holgate. — ^Did  you  see  a  plan  showing  the  repairs  required? 

Mr.  KiNLOCH. — ^I  certainly  must  have,  but  I  do  not  recollect  now  much  about  it. 

Mr.  Holgate. — Just  describe  what  was  repaired? 
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2dJr,  B[iNLOCH,r— Well,  it  was  simply  a  little  piece  broken  out  of  the  edge  of  an 
angle,  a  big  heavy  angle,  one  of  the  webs  of  the  main  centre  post. 

Mr.  HoLGATE. — ^How  high  above  the  pier  would  that  bet 

Mr.  KiNLOCH.— About  60  feet,  between  30  and  60  feet  from  the  top  of  the  pier. 
It  was  repaired  by  putting  a  plate  of  the  same  size  or  a  little  larger  plate  riveting 
it  up  on  the  ani^e,  about  7  or  8  feet  on  each  side  of  it.  That  was  done  a  long  time 
ago.    I  do  not  recollect  much  about  it.    I  know  it  passed  out  of  my  mind. 

Mr.  HoLGATE. — ^You  inspected  that  repair! 

Mr.  KiNLOCH. — ^Yes,  sir. 

2dJr.  HoLGATE. — ^Was  it  properly  done? 

Mr.  KiNLOCH. — ^Tes,  sir. 

Mr.  HoLGATE. — ^You  mentioned  a  repair  that  was  made  on  diord  A-9  L.  Have 
you  inspected  that  chord  in  connection  with  the  part  that  was  repaired,  since  the 
accident! 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLOATE. — ^And  how  did  you  find  it? 

Mr.  KiNLOCH.— All  right 

Mr.  HoLGATE. — ^Injured  in  any  degree? 

Mr.  KiNLOCH. — ^No,  sir,  practically  the  same  as  the  day  it  was  put  on  there. 

Prof.  Qalbraith. — That  is,  the  repairs  are  the  same. 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — Then  with  regard  to  the  r^airs  made  on  the  centre  post,  have 
you  been  able  to  examine  that  part  since? 

Mr.  KiNLOCH. — ^I  think  that  is  in  the  crushed  part  of  the  post. 

Mr.  HoLGATE. — So  far  you  have  not  been  able  to  locate  that? 

Mr.  KiNLOCH. — ^No,  I  have  not. 

Mr.  HoLGATE. — ^Are  there  any  other  matters,  Mr.  Kinloch? 

Mr.  KiNLOOH. — ^The  top  of  the  C.P.,  one  section  of  the  centre  post,  which  has  a 
bracket  riveted  on  to  it,  when  we  riveted  the  other  bracket  on  to  it,  we  found  it 
was  dished  slightly.  That  was  reported  to  Mr.  Cooper,  and  his  recommendations  vrere 
followed  on  it. 

Prof.  Kerry. — ^That  is  that  one  bracket  was  shop  riveted  to  the  poet  section. 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — And  the  second  bracket  was  field  riveted? 

Mr.  KiNLOCH.— Field  riveted. 

Prof.  Kerry. — And  it  was  found  that  the  surface  was  dished  and  not  perfectly 
plane. 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — Mr.  Cooper's  recommendation  was  followed  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry.— What  was  it  ? 

Mr.  KiNLOCH.' — To  secure  a  certain  amotmt  of  bearing,  I  forget  just  what  it  was 
but  Mr.  McLure  has  it  in  his  notes. 

Prof.  Kerry.— Which  section,  C.  P.  1  ? 

Mr.  KiNLOCH.— Both  C.  P.  1  R  and  C.  P.  1  L. 

Mr.  HoLGATE. — Anything  else? 

Mr  KiNLOCH. — There  was  a  slight  error  in  detail  in  one  of  the  top  longitudinal 
struts.  That  was  cut  off.  That  was  reported,  I  believe,  to  Mr.  Cooper  also.  It  was 
simply  cut  off,  there  was  a  .plate  put  in  there  that  interfered  with  the  top  of  the  poet 
section  in  working.  I  believe  that  is  about  the  only  error  in  detail  that  we  found  in 
the  whole  bridge. 

Mr.  HoLGATE. — ^Do  you  mean  to  say  that  in  the  erection  of  that  bridge,  you  found 
only  that  one  error  in  detail? 

Mr.  Ejnloch. — ^That  was  the  worst  one  that  we  found.  There  might  have  been 
some  little  things  where  maybe  we  would  have  to  chip  off  a  little  of  a  plate  or  some- 
thing like  that,  but  simply  more  an  error  of  the  shop  in  workmanshipof  A  of  an  in  A 
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or  something.  I  do  not  remember  any  example  of  that  but  this  plate,  the  top  longi»- 
tudmal  level  was  the  only  correction  we  had  to  make,  I  do  not  remember  any  other  at 
presents 

Prof.  Galbraith. — ^How  many  sections  are  there  in  the  centre  post? 

Mr  KiNLOOH. — ^There  is  the  peak  that  goes  on  top  of  the  centre  post,  there  are  the 
caps  whidi  are  the  top  section  and  C.  P.  1,  G.  P.  2,  G.  P.  3  and  4  in  one  section,  G.  P. 
5,  C.  P.  6  and  the  centre  post  foot 

Prof.  Galbbatth. — ^Tben  the  only  shop  riveting  that  was  done  in  these  six  sections 
was  the  jnndion  at  the  splice  between  G.  P.  3  and  G.  P.  4;  is  that  what  you  meant 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Galbraith. — ^AU  the  others  were  field  riveted? 

Mr.  KmiiOCH. — ^Field  riveted,  yes. 

Mr.  HoLGATE. — ^Then  you  found  the  woric  as  delivered  for  erection,  entirely  accu- 
rate with  the  exception  of  that  one  instance  that  you  mentioned? 

Mr.  EiNLOOH. — ^In  regard  to  detail,  yes.  These  other  holes,  and  one  thing  and 
another,  those  little  inaccuracies,  a  blind  hole,  once  in  a  while — ^ — 

Mr.  Hoi^TB — ^And  are  those  such  as  apply  to  any  work  ? 

Mr.  EiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — ^Whether  great  or  small? 

Mr.  KiNLOOH.— Yes^  sir. 

Mr.  HoLGATE. — ^You  refer  now  not  only  to  riveted  members  but  to  all  members  in 
that  whole  structure? 

Mr.  KiNLOOH.— Yes,  sir. 

Mr.  HoLGATE. — ^Including  eye-bars? 

Mr.  Ejnlooh. — ^Eye-bars. 

Mr.  HoLGATE. — ^Pins  and  all  other  parts? 

Mr.  Ejnlooh.— Yes,  sir. 

Mr.  HoLGATE. — ^Were  there  any  matters  in  connection  with  the  pins  or  eye-bars 
that  were  discovered  indicating  inaccuracy  or  anything  out  of  place  at  any  time? 

Mr.  KiKLOOH. — ^Would  you  repeat  that? 

Mr.  HoLGATE. — ^During  erection  and  after  the  eye-bar  system  had  been  placed,  was 
your  attention  called  to  anything  particular  at  any  pin  joint  in  the  tension  system 
which  you  examined? 

Mr.  KiNLOCH.' — ^Yes,  sir.  A  set  of  diagonal  bars  showed  a  mark  that  I  did  not 
understand.  I  spoke  to  Mr.  Yenser  about  it,  and  he  sent  a  couple  of  men  back  and  we 
broke  all  the  key  wrenches  we  had  on  the  job  trying  to  get  a  nut  off,  but  could  not  and 
we  examined  it  as  well  as  we  could  without  getting  the  nut  off. 

Prof  Galbraith. — ^What  one  of  the  diagonals  was  that? 

Mr.  KiNLOCH.— T.  40. 

Prof.  Galbraith. — Upper  or  lower? 

Mr.  KxNLOCH. — On  the  lower  side. 

Mr.  Holgate. — What  was  that  unusual  happened  there  ? 

Mr.  KiNLOCH. — I  assumed  that  a  saucer  had  slipped  a  little  bit? 

Mr.  Holgate.— This  was  on  the  left  side? 

Mr.  KiNLOCH. — ^Yes,  sir.  A  saucer  had  slipped  a  little  bit  and  made  a  mark  there, 
and  I  did  not  know  what  had  caused  it  and  wanted  to  find  out.  We  worked  on  it,  as 
I  said  there.  Mr.  McLure  and  Mr.  Milliken  and  Mr.  Yenser  and  Mr.  Birks  were  there, 
and  we  examined  it  and  made  up  our  minds  that  there  was  nothing  in  it  because  Mr. 
McLure  had  said  that  the  bars  had  their  maximum  stress  some  time  before,  that  the 
stress  was  getting  less  now  than  before  and  we  waited  until  we  could  get  a  big  key 
wrench  and  see  what  it  was;  we  decided  that  it  was  one  of  two  things,  that  two  little 
rings  in  there  had  been  left  out  or  that  there  must  have  been  some  motion  in  there. 
Yesterday  we  succeeded  in  getting  the  nut  out  and  saw  there  was  no  motion  and  as  far 
as  we  can  see  the  two  little  rings  are  missing,  had  not  been  packed  in.  They  are  more 
for  looks  Ihan  anything  else. 
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Mr.  KiNLOCH. — Did  you  find  the  condition,  on  examination  yesterday,  to  be  what 
it  should  be? 

Mr.  KiNLOOH. — Yba,  sir. 

Mr.  HoLQATB. — And  noldiing  at  all  out  of  place? 

Mr.  KmiiOOH. — No,  sir. 

Mr.  HoLGATE.— Or  wrong? 

Mr.  KiNLOCH. — ^No,  sir. 

Mr.  HoLGATE. — ^With  the  exception  of  the  little  packing  rings? 

Mr,  KiNLOCH. — The  packing  rings  were  missing  as  far  as  we  could  see. 

Mr.  HoLQATE. — At  any  rate,  the  joint  itself  was  intact  and  you  had  to  remove 
the  nut? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^I  would  like  to  cover  all  these  points,  Mr.  Kinloch,  if  you  can 
recollect  them. 

Prof.  Kerry. — On  that  tension  system  in  your  inspections,  Mr.  Eanloch,  did  you 
notice  anylidng  that  would  indicate  that  the  eye-bars  were  not  acting  equally,  the 
eye-bara  in  any  set,  or  had  you  reason  to  believe  they  were  all  equally  strained,  as 
far  as  you  could  judge  ? 

Mr.  KiNLOOH. — ^As  far  as  I  could  judge  they  all  seemed  to  be  about  the  same. 
There  was  one  panel,  the  top  chord  eye-bars  in  the  cantilever  arm,  that  were  not  much 
strained  yet,  moving  them  with  the  feet  some  of  them  seemed  to  be  tighter  than  the 
others;  they  were  not  strained  up. 

Prof.  Kerry. — ^But  all  the  panels  that  were  fully  strained  seemed  to  be  tightened 
up? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — ^Now  we  would  like  you  to  go  back  and  finish  your  own  story  of 
twhat  you  saw  on  the  bridge  without  bothering  with  our  questions  yet,  just  your  own 
recollections  ? 

Mr.  KiNLOCH. — ^Mr.  McLure  called  my  attention  to  some  plates  at  the  foot  of  the 
centre  post.  That  photograph  shows  that  very  well — (Exhibit  29) — where  this  dia- 
gonal connects  to  this  post.  The  hitch  angles  between  50  and  the  centre  post.  (Wit- 
ness indicated  on  the  photograph  the  points  referred  to.)  He  called  my  attention  ti 
the  paint  crinkling  on  the  outside  of  the  plate  like  there  might  be  a  motion  there  of 
the  P — 60  and  the  centre  post  closing  together.  We  examined  all  the  rest  of  the  same 
plates,  there  are  eight  of  them  altogether,  and  we  found  the  same  conditions  to  exist 
in  all  the  eight  plates. 

Prof.  Galbraith. — ^Were  they  bulging  out? 

Mr.  KiNLOCH. — They  were  not  bulging  out  any  more  than  the  'cracks  in  the  paint 
were  radiating  just  like  the  sim. 

Prof.  Galbraith. — ^Did  the  crack  show  in  the  paint  or  were  there  little  bulges? 

Mr.  KiNLOCH. — Just  little  bulges;  the  paint  was  raised  up. 

Prof.  Galbraith. — The  paint  itself  was  bulged  along  this  line? 

Mr.  Kinloch. — ^Yes. 

Prof.  Galbraith. — Showing  compression,  showing  coming  together. 

Mr.  KiNLOCH. — That  is  what  it  would  indicate. 

Mr.  HoLGATE. — ^Was  it  a  blistering  of  the  paint? 

Mr.  KiNLOCH. — ^I  do  not  think  so. 

Mr.  HoLGATE. — ^What  did  you  do  then,  Mr.  Kinloch? 

Mr.  KiNLOCH. — ^I  think  that  Mr.  McLure  took  that  up  with  Mr.  Cooper,  and  h« 
will  have  a  record  of  that;  he  can  explain  it  better  than  I  can. 

Mr.  HoLGATE. — ^When  you  say  there  are  eight  of  those  plates,  are  you  counting 
in  the  two  centre  posts? 

Mr.  KiNLOCH. — Yes,  in  the  two  centre  posts. 

Mr.  HoLGATE. — ^Four  on  each  centre  post? 

Mr.  KiNLOCH. — Four  in  each  centre  poet,  yes.    I  do  not  know  that  I  can  think  of 

anything  more  now  until  coming  right  down  close  to  the  time  of  the  accident.^ 
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Prof.  Galbraith. — ^At  what  period  during  the  erection  did  you  notice  this,  how 
far  had  the  work  been  carried  on  the  cantilever  side? 

Mr.  KiNLOOH. — The  cantilever  arm  was  erected. 

Prof.  Galbraith. — ^It  was  completed? 

Mr.  KiNixxjH. — ^Yes,  sir. 

Prof.  Galbraith. — ^Was  any  of  the  suspension  bridge  done? 

Mr.  KiNLOOH. — ^I  do  not  think  there  was.  I  do  not  think  they  had  started  to  raise 
the  suspension  span. 

Mr.  HoLQATE. — ^Have  you  now  enumerated  all  these  matters  which  you  might  call 
extraordinary? 

Mr.  KiNLOCH. — All  that  I  can  remember  just  now.  There  was  that  crack  in  that 
Iilate  in  P-4,  that  P-4  that  Mr.  Chase  spoke  of,  that  was  repaired. 

Mr.  HoLGATE. — You  refer  now  to  the  one  that  was  mentioned  by  Lafrance  ? 

Mr.  KiNLocn.— No,  by  Chase. 

Prof.  Kerry. — You  might  give  those  particulars  ? 

Mr.  KmLOCH. — Shortly  after  the  plate  was  put  on 

Prof.  Kerry.— Which  plate  ? 

Mr.  KiNLocH. — This  is  a  bent  plate,  I  do  not  remember  the  number.  It  connects 
the  lateral  plate  and  the  truss  floor  beam  gussets  to  the  post. 

Prof.  Kerry. — ^Which  post  ? 

Mr.  KiNLocH. — ^P-4. 

Prof.  Kerry.— L  or  K? 

Mr.  KiNLOCH. — R.    There  was  a  crack  about  2  inches,  I  will  say  2  inches  limit  in 

length  opened  up  in  the  back  edge  of  it,  right  dose  to  the  post.    Whether  it  had  been 

there  before  in  the  plate  and  that  it  had  been  fully  opened  when  the  bolts  were  put  in 

■  I  do  not  know,  that  is  the  flrst  time  I  noticed  it.    It  was  repaired  by  putting  another 

plate  on  top  of  it. 

Prof.  Kerry. — ^Were  plans  for  that  prepared  and  submitted  to  Mr.  Cooper  ? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — ^It  was  just  done  right  there  ? 

Mr.  KiNLOCH. — ^Yes,  it  was  considered  of  no  importance,  we  did  it  right  there. 

Prof.  Kerry. — ^Did  you  ever  notice  anything  on  the  plates  that  have  been  men- 
tioned by  the  witnesses  Lafrance  and  Davis  ? 

Mr.  KiNLOCH. — ^No,  sir. 

Piof.  Kebbt. — ^You  have  also  heard  of  the  evidence  of  the  witness  Ouimet  at  the 
coroner's  inquest  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  you  ever  notice  anything  on  that  plate  ? 

Mr.  KiNLOOH.-^No,  sir. 

I^of.  Kerry. — ^And  you  had  examined  each  of  one  those  plates  at  frequent 
intervals  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^And  no  report  of  any  crack  in  those  plates  had  reached  you  ? 

Mr.  KmLOCH. — ^No,  sir. 

Prof.  Kerry. — The  witnesses  have  stated  that  they  saw  the  crack  somewhere  about 
the  first  of  June.  Koughly  speaking,  how  many  times  would  you  have  seen  the  plate 
since  then  ? 

Mr.  KiNLOCH. — ^Probably  160. 

Mr.  Davidson. — ^I  recollect  that  there  was  a  ppint  in  Mr.  Kinloch's  evidence,  when 
lie  was  told  that  he  would  have  a  full  opportunity  of  explaining  some  statements 
later.  I  would  like  to  find  out  now  what  they  were  and  what  he  has  to  say  about 
them* 

Mr.  HoLOATE. — This  is  what  Mr.  Kinloch  said  : 

*  There  is  a  line  to  draw.    There  were  some  things  I  wanted  done  that  I  did  not 
164— voL  ii— 16 
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get  done,  but  they  were  taken  up  and  they  never  have  been  settled  yet  It  was  out  of 
the  line  of  workmanship  though.' 

Do  you  recollect  that  statement  of  yours  ? 

Mr,  Ejnloch. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  may  explain  just  what  you  meant  there. 

Mr.  KiNLOCH. — That  was  in  regard  to  those  paint  holes  in  the  chords. 

Mr.  HoLGATE. — That  you  have  already  referred  to  in  this  morning's  evidence  ? 

Mr.  KiNLOOH. — ^Yes,  air. 

Prof.  Kerry. — ^Anything  else  ? 

Mr.  KiNLOCH. — No,  I  cannot  think  of  anything  else. 

Mr.  HoLGATE. — ^When  that  matter  was  brought  up  in  your  previous  evidence  we 
said  that  we  would  bring  it  up  again  and  give  you  a  full  chance  to  explain  what  yon 
meant.    Have  you  any  further  explanations  to  make? 

Mr.  KiNLOCH. — ^Would  you  read  that  question  again  ? 

Mr.  HoLGATE. — The  question  that  brought  this  up  was  this  : 

'Prof.  Kerry. — During  the  work  everything  that  you  considered  necessary  as  to 
the  quality  of  the  work  or  of  the  workmanship  was  done  on  your  request. 

*  Mr.  KiNLOCH. — There  is  a  line  to  draw.  There  were  some  things  I  wanted  done 
that  I  did  not  get  done,  but  they  were  taken  up  and  they  never  have  been  settled  yet. 
It  was  out  of  the  line  of  workmanship  though.' 

Mr.  KiNLOCH. — I  think  that  covers  everything  only  little  minor  things  like  want- 
ing to  get  some  painting  done  or  something  like  that  ;  nothing  of  any  importance  at 
all  outside  of  the  paint  holes  in  the  chord. 

Mr.  HoLGATE. — ^But  nothing  that  affected  the  structure  itself  ? 

Mr.  KiNLOCH. — No,  sir. 

Mr.  HoLGATE. — Is  that  it,  Mr.  Davidson  ? 

Mr.  Davidson. — ^Well,  of  course  Mr.  Eandoch  says  these  were  the  matters  referred 
to.    I  did  not  know  what  they  were,  I  just  had  what  you  have  just  read. 

Mr.  HoLGATE. — ^Mr.  Kinloch  says  those  are  the  only  matters  he  has  in  mind. 
Is  there  any  other  point? 

Mr.  Davidson. — ^Not  in  this  particular  part  of  the  examination,  no. 

The  Oommission  took  recess. 


AFTEBNOON  SESSION— ELEVENTH  DAY. 

Mr.  HoLGATE. — Mr.  Kinloch,  did  you  make  any  minute  examination  of  any  par- 
ticular parts  of  the  structure  immediately  prior  to  the  accident? 

Mr.  Kjnloch. — Yes,  sir. 

Mr.  HoLGATE. — ^You  might  tell  ua  just  what  they  were,  beginning  with  the  first 
calling  of  your  immediate  attention  to  it,  and  giving  the  dates  consecutivdy  througb 
the  whole  examination. 

Mr-  Kinloch. — ^Well,  in  regard  to  the  date  of  my  first  noticing  a  buckling  in 
^the  field  splice  of  the  east  centre  rib,  in  chord  7  and  8,  I  am  not  sure  within  about  a 


Mr.  HoLGATE. — Chord  7  and  8,  where  ? 

Mr.  Kinloch. — Cantilever  arm. 

Mr.  HoLGATE^-Kight  or  left? 

Mr.  Kinloch.— Left 

Prof.  Kerry. — ^Montreal  side? 

Mr.  Kinloch. — ^Montreal  side,  yes.  But  on  going  down  to  inspect  that  point 
after  the  rivets  were  driven,  I  first  noticed  this  bent,  it  was  bent  in  towards  the  other 
centre  rib,  as  near  as  I  can  remember  now,  about  half  an  inch  and  about  6  feet.    Mr. 
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Birks  and  Mr.  McLure  had  their  attention  called  to  it  and  they  measured  it,  and  I 
think  Mr.  McLure  has  a  record  of  it. 

Prof.  Kerry. — ^Roughly  about  what  time  ? 

Mr.  KiNLOCH. — Oh,  about  four  or  five  weeks  before  the  accident.  We  talked 
together  on  some  method  of  overcoming  it,  and  it  was  finally  decided  to  put  a 
diaphragm  up  in  there  and  by  cutting  out  ^ve  rivets  on  each  side  of  the  joint,  bring 
it  back  to  its  proper  position.  It  was  sent  in  to  Mr.  Cooper  for  his  approval  and  he 
did  not  give  it  his  approval.  He  evidently  misunderstood  the  case,  and  there  was 
nothing  more  done  with  it,  it  remained  in  that  position  up  to  the  time  of  the  accident. 

Prof.  Kerry. — That  is  the  field  splice  between  7  and  8  on  the  cantilever  arm, 
MontreaQ  side? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — The  buckle  was  in  the  east  centre  rib? 

Mr.  KiNLOCH. — The  centre  rib. 

Prof  Kerry. — Towards  the  west  centre  rib? 

Mr.  KiNLOOH.— Yes,  sir. 

Prof.  Kerry. — ^And  the  two  ends  bent  like  that  (indicating)? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — There  would  be  no  opening,  Mr.  Kinloch,  between  the  cover  plate 
and  the  rib,  the  plate  itself  would  be  bent? 

Mr.  KiNLOCH.^Yes,  sir. 

Mr.  HoLOATE. — That  is  the  whole  story  in  regard  to  that  points 

Mr.  KiNLOOH. — ^Yes.  Now,  as  near  as  I  can  judge,  about  the  20th  of  August — I  am 
not  sure  about  that  date  either,  it  might  be  a  day  or  two  either  way — ^the  chord  8 
and  9,- cantilever  arm,  when  a  boy  painted  the  rivets,  I  was  coming  down  the  chord 
and  the  new  paint  on  the  rivets  drew  my  attention  to  it,  and  I  fancied  I  could  see 
a  curve  right  at  the  splice.  I  investigated  the  same,  and  found  that  there  was.  I 
looked  along  the  rest  of  the  chord  and  found  some  distortion  in  that,  in  the  ribs,  that 
is  chord  8. 

Prof.  Galbratth. — On  which  side  of  the  panel  point  is  the  field  spBice? 

Mr.  KiNLOCH. — ^It  is  to  the  river  side  of  the  post. 

Mr.  HoLGATE. — ^Did  you  observe  closely  what  tiiat  bend  amounted  to  ? 

Mr.  KiNLOCH. — ^Yes,  sir,  I  looked  at  it  very  closely,  I  examined  it  with  care,  and 
chord  9  also,  and  found  that  somewhat  distorted  and  also  chord  10,  in  the  cantilever 
arm,  three  chords,  one  on  top  of  the  other ;  but  they  were  very  slight,  and  I  was  very 
mucli  in  doubt  in  my  mind  whether  they  might  have  been  something  originally  therf», 
although  they  looked  bigger  to  me  than  any  I  had  seen  before.  But  this  one  bend 
in  the  splice  puzzled  me  a  good  deal. 

Mr.  HoLGATE. — That  is  in  the  splice  between  8  and  9  ? 

Mr.  KiNLOCH.—Yes,  between  8  and  9. 

Prof.  GALBRArrn. — ^What  plates  showed  that  ? 

Mt.  Kinloch. — ^The  side  splice  plates. 

Prof.  Galbraith. — On  both  sides  ? 

Mr.  KiNLOCH. — ^Yes,  sir.  From  the  general  appearance,  to  describe  it,  it  would 
look  just  as  if  No.  9  chord  was  a  little  bit  wider  than  No.  8.  The  bend  did  not  seem 
to  be  in  No.  9,  but  No.  9  appeared  to  run  out  straight  and  No.  8  to  run  out  to  meet 
it.    This  bend  was  very  slight,  but  it  was  there. 

Prof.  Kerry. — ^That  is  to  say  both  sides  went  out  from  the  centre 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. of  chord  No.  8? 

Mr.  KiNLOOH. — Of  chord  No.  8. 

Mr.  HoLQATE. — ^In  what  condition  was  that  joint  at  that  time? 

Mr.  KiNLOCH. — Fully  riveted.  That  is  one  thing  that  worried  me  as  much  as 
anything  else,  because  I  was  positive  when  it  was  riveted  up  that  it  was  straight. 
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Mr.  HoLQATE. — Did  you  make  any  measurement  to  verify  what  appeared  to  the 
eye? 

Mr.  KiNLOCH — ^No,  I  made  no  measurement  of  that. 

Mr.  HoLGATE. — ^When  you  discovered  that,  what  did  you  do? 

Mr.  KiNLOCH. — ^I  called  Mr.  Birks'  attention  to  it,  and  we  talked  the  thing  over 
there  and  he  did  not  consider  it  much,  in  fact  I  did  not  consider  it  myself. 

Mr.  HoLGATE. — ^You  talked  it  over  where? 

Mr.  KiNLOCH. — On  the  chord.  Mr.  McLure  was  in  the  hospital  at  that  time. 
When  Mr.  McLure  got  out  I  called  his  attention  to  it.  That  was  a  couple  of  days 
afterwards. 

Mr.  HoLOATE. — What  sort  of  an  examination  did  Mr.  Birks  make  at  the  time? 

Mr.  KiNLOOH. — ^Just  about  like  I  did.  We  just  got  down  and  sighted  along  the 
ribs. 

Prof.  Galbraith.— Did  the  angles ? 

Mr.  KiNLOOH. — The  angles  seemed  to  be  straighter  than  the  rest  of  it.  It  was 
more  bowed  at  the  centre  than  at  the  two  ends. 

Prof.  Galbraith. — ^You  had  to  stoop  down  and  look  over  the  side?  ' 

Mr  KiNLOOH. — ^We  could  stand  on  the  ladder  on  the  top  and  see  it  more  plainly 
than  anywhere  else.    We  could  see  it  more  plainly  on  account  of  the  new  paint  on  it. 

Prof.  Kerry. — ^Do  you  know  if  that  was  reported  to  Mr.  Cooper? 

Mr.  KiNLOOH. — ^No,  sir. 

Prof.  Kerry. — ^Do  you  know  if  it  was  reported  to  Mr.  Hoare? 

Mr.  KiNLOOH. — No,  I  do  not. 

Prof.  Kerry. — ^Do  you  know  if  it  was  reported  to  Mr.  Yenser? 

Mr.  KiNLOOH. — ^Yes,  it  was  reported  to  Mr.  Yenser. 

Prof.  Kerry. — ^Did  he  express  any  opinion  at  all? 

Mr.  KiNLOCH. — ^No.  At  that  time  we  all  considered  it  unimportant  althouc^  it 
"^as  pretty  hard  to  figure  out  what  you  would  consider  it  now  and  then.  I  am  trying 
to  separate  this  thing  and  get  out  what  I  thought  at  that  time. 

Prof.  Kerry. — It  was  a  very  unusual  thing,  almost  otherwise  unknown,  for  the 
outer  cover  plate  to  show  any  alteration  from  the  flat? 

Mr.  KiNLOCH. — Yes,  sir,  I  do  not  know  of  any  other  place  in  the  bridge  which- 
ever did  that,  except  in  chord  9-L  in  the  anchor  arm  afterwards. 

Prof.  Kerry. — ^There  might  have  been  such  distortions  on  the  inner  ribe  without 
their  being  observable? 

Mr.  KiNLOCH.— Yes. 

Prof.  Kerry. — ^They  would  be  covered  up? 

Mr.  B[iNL00H. — ^Yes,  sir. 

Mr.  HoLQATE. — ^Is  that  the  only  thing  noticeable  in  that  chord? 

Mr.  KiNLOOH. — The  ribs  were  bent  and  the  chord. 

Mr.  HoLGATE. — ^Just  at  that  place? 

Mr.  KiNLOOH. — ^No,  they  were  irregular  bends.  They  were  not  long  bends  like 
other  chords.  They  were  more  like  any  bends  would  be  in  any  chord.  They  were  not 
uniform;  they  were  not  all  bent  in  any  one  way. 

Prof.  Galbraith. — In  designating  the  chords  the  numbers  refer  to  the  distance 
from  field  splice  to  field  splice  and  not  to  the  distance  from  panel  point  to  panel  point? 

Mr.  KiNLOOH.^No,  sir,  from  field  splice  to  field  splice. 

Prof.  Galbraith.— -So  that  the  same  chord  is  in  different  panels? 

Mr.  KiNLOCH. — Yes,  sir. 

Mr.  HoLGATE. — ^The  bends  that  you  refer  to,  Mr.  Kinloch,  did  you  consider  at  that 
time  that  they  were  shop  bends  ? 

Mr.  KiNLOOH. — I  was  in  doubt  about  it.  They  were  not  pronounced  enough  more 
than  the  others  to  enable  me  to  determine  whether  they  could  have  been  made  in  the 
field  or  whether  they  were  shop  bends. 

Mr.  HoLGATE. — ^But  you  did  not  observe  them  before  August  20  ? 

Mr.  KiNLOOH. — No,  sir ;   about  that  date.    It  was  within  a  day  or  two  of  the  20th. 


Digitized  by 


Google 


MINUTES  OF  PR0CEED1XG8  229 

SESSIONAL  PAPER  No.  154 

Prof.  Oalbratth. — How  long  had  that  chord  been  in  position  ? 

Mr.  Ejnloch. — Since  away  early  in  1906.  Mr.  McLure  could  give  you  the  exact 
date. 

Mr.  HoLGATB. — When  you  met  Mr.  Birks  there  did  he  lead  you  to  suppose  that 
he  had  noticed  that  before? 

Mr.  KiNLOCH. — ^No,  sir. 

Mr.  HoLQATB.— Can  you  say  that  it  had  been  noticed  by  any  one  before  that  time  ? 

Mr.  KiNLOOH. — ^No,  not  at  that  time;  not  the  first  time. 

Mr.  HoLOATE. — ^Not  before  the  20th  of  August  ? 

Mr.  KiNLOOH. — ^No. 

Prof.  Kerry. — ^I  understand,  Mr.  Eanloch,  that  it  has  not  been  unusual  to  find 
that  the  centre  ribs  of  2  adjoining  chord  sections  did  not  line  correctly  when  the  lower 
^yer  plate  was  taken  off  ! 

Mr.  KiNLOOH.— Yes,  sir. 

Prof.  Kerry. — ^Was  that  ever  noticed  on  the  outside  ribs  ? 

Mr.  KiNLOCH.— Not  to  my  knowledge. 

Prof.  Kerry. — Only  on  the  centre  ribs  f 

Mr.  KiNLOCH. — Only  on  the  centre  ribs? 

Prof.  Kerry. — And  it  was  the  practice  in  that  case  to  jack  the  centre  ribs  over 
from  the  outside  ribs  until  they  came  into  perfect  line  when  thoy  were  rivetted  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — So  that  that  failure  to  line  correctly  on  the  part  of  the  centre 
ribs  might  be  attributed  either  to  the  working  of  the  bridge  or  to  the  failure  to  draw 
these  two  ribs  into  exact  line  at  the  time  that  chord  was  originally  put  in?  You  had 
no  means,  in  other  words,  of  knowing  that  the  two  inside  ribs  lined  exactly  at  the 
time  it  was  put  in  place  ? 

Mr.  KiNLOCH. — Not  at  the  bottom,  no,  sir. 

Prof.  Galbraith. — ^What  was  the  practice  with  respect  to  the  placing  of  the 
diaphragm  plates  ?  Was  it  the  practice  to  place  the  diaphragm  plates  close  to  the 
ends  of  the  ribs  in  all  cases  ? 

Mr.  KiNLOCH. — Some  were  rig^t  at  the  ends,  but  most  of  them  were  back  about 
three  or  four  feet. 

Prof.  QALBRAiTH.—From  the  cover  plate  f 

Mr.  KiNLOCH. — No,  they  were  not  on  the  other  side  of  the  cover  plate  but  back 
from  the  joint  about  three  or  four  feet  as  near  as  I  can  remember. 

Prof.  Galbraith. — ^Do  you  remember  many  cases  where  they  were  within  six 
inches  or  a  foot  from  the  end  of  the  ribs  t 

Mr.  KiNLOCH. — No;  on  chord  10  they  were  at  the  end  of  the  joint  and  at  the  end 
of  No.  9,  I  think;  I  am  not  positive  now  without  looking  at  the  drawings. 

Prof.  Galbraith. — On  chord  10  they  were  close  to  the  joint  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — Going  back  to  the  side  plates,  Mr.  Elinloch,  it  was  the  practice, 
was  it  not,  in  making  provision  for  the  camber  to  have  the  lower  chord  joints  alter- 
nately open  at  the  top  and  bottom  t 

Mr.  KiNLOCH. — ^Yes. 

Prof.  Kerry. — Was  there  any  noticeable  difference  in  the  lining  of  the  ribs  of 
the  chords  at  the  joints  that  were  differently  treated  in  that  respect? 

Mr.  KiNLOCH. — Yes,  sir,  in  pretty  nearly  all  the  cases — the  ones  that  I  know  of — 
they  were  all  right  at  the  top.    It  was  only  at  the  bottom  that  the  ribs  were  off  line. 

Prof  Kerry.— Supposing  you  took  due  case  in  which  two  chord  sections  were 
brought  together  at  the  top  with  a  camber  opening  down  at  the  bottom  and  then  took 
another  case  in  which  two  chord  sections  were  brought  together  at  the  bottom  and  the 
camber  opening  at  the  top,  would  be  there  be  any  noticeable  difference  in  the  accuracy 
with  which  these  two  would  line  when  you  got  ready  to  rivet  up  ? 

Mr.  Kjnloch^ — ^I  think  I  answered  that  question.  The  ones  that  were  open  at 
the  bottom  would  not  line.    The  only  ones  that  do  not  line  are  there.      ^  j 
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Prof.  Kerey. — ^When  they  were  open  at  the  top  they  lined  all  right  f 

Mr.  BjNLOOH.^Yes. 

Prof.  Kerbt. — The  ones  that  were  open  at  the  bottom  did  not  line  well  t  What 
was  the  power  of  the  jacks  that  was  needed  to  force  these— the  ordinary  screw  jacks  ? 

Mr.  KiNLOCH. — ^It  took  diflFerent  power  at  diiferent  places.  It  depended  on  when 
they  were  jacked  and  where  they  were  jacked.    We  usually  used  a  25-ton  Norton  jack. 

Prof.  Kerry. — Was  it  hard  jacking  themU 

Mr.  KiNLOOH. — ^Yes,  pretty  hard  to  jack  them. 

Prof.  Kerry. — It  varied,  I  suppose? 

Mr.  KiNLOCH. — Yes,  it  varied  at  different  points. 

Prof.  Kerry. — ^Did  you  ever  have  to  use  more  than  one  jack? 

Mr.  KiNLOCH. — We  always  had  to  use  two — one  to  hold  each  rib. 

Mr.  HoLQATE. — In  this  succession  what  was  the  next  matter  that  came  to  your 
attention  ? 

Mr.  KiNLOOH, — ^The  same  chord  again — ^No.  8  chord.  I  went  down  next  day  or 
the  day  after  that,  and  I  imagined  it  was  getting  worse. 

Mr.  HoLQATE. — That  was  the  21st  or  the  22nd  of  August? 

Mr.  KiNLOOH. — it  was  a  couple  of  days  after  or  the  next  after — ^I  do  not  remem- 
ber which.  One  of  the  Indians  was  there  and  I  asked  him  if  he  noticed  anything 
about  it  and  he  said  it  did  not  look  to  him  like  it  was  bent  like  that  before.  I  asked 
him  if  he  had  noted  anything  peculiar,  and  he  said  no.  I  asked  him  if  he  was  sure  it 
had  not  been  bent  before  and  he  said  no. 

Prof.  Galbraith. — Are  you  now  speaking  of  the  bend  in  the  side  plates? 

Mr.  KiNLOCH. — In  chord  8 — not  in  the  side  plates  but  in  the  body  of  the  chord 
itself. 

Prof.  Galbraith. — Along  the  ribs? 

Mr.  KiNLOCH. — ^Tes,  sin 

Prof.  Galbraith. — The  point  that  you  now  speak  of  is  one  that  you  had  seen 
before  but  which  seemed  to  have  increased? 

Mr.  KiNLOCH. — Yes,  sir;  it  looked  that  way  to  me. 

Prof.  Kerry. — What  was  the  Indian's  name? 

Mr.  KiNLOCH. — I  cannot  remember  about  it,  whether  it  was  Morris  or  Elm. 

Prof.  Kerry. — Were  they  in  the  accident? 

Mr.  KiNLOCH. — ^Morris  was  killed  and  Elm  is  alive  yet.  1  did  not  know  diem 
apart  very  well. 

Mr.  HoLGATE. — What  appearance  did  it  have  on  this  second  inspection? 

Air.  KiNLOCH. — Just  about  the  same,  only  I  thought  I  was  nervous  and  was  seeing 
more  than  really  was  there. 

Mr.  HoLGATE. — Did  the  bend  confine  itself  to  any  particular  rib  or  did  it  cover 
the  whole  chord? 

Mr.  KiNLOCH. — All  four  ribs  were  bent,  but  they  were  not  bent  alike. 

Mr.  HoLGATE. — In  which  direction  were  they  bent? 

Mr.  KiNLOCH. — Three  of  them  at  the  top  were  bent  towards  Montreal,  and  down 
part  way  they  were  bent  towards  Quebec,  and  the  inside  rib  was  bent  towards  Mont- 
real, but  very  slight. 

Prof.  Kerry. — That  is  the  rib  on  the  Montreal  side  of  the  Quebec  chord? 

Mr.  KiNLOCH. — Yes,  sir. 

Al  r  HoLGATE. — ^Do  I  imderstand  that  description  to  mean  that  it  woi  i  bring  a 
wind  on  the  chord? 

Mr.  KiNLOOH. — No,  the  bend  crossed.  It  would  be  the  shape  of  a  loaar  letter  S 
or  a  question  mark. 

Mr.  HoLGATE. — That  would  mean  then  that  the  space  between  the  ribs  on  the 
Montreal  side  of  the  chord  would  be  increased  at  the  bend? 

Mr.  KiNLOCH. — ^Increased  at  the  bottom  or  decreased  at  the  top,  or  about  the  same 
at  the  top. 

Mr.  HoiiGATE. — Then,  was  there  anything  observable  in  the  lacing?  jOOqIc 
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Mr.  KiNLOCH.— No,  sir,  I  did  not  notice  anything,  but  I  did  not  look  particularly, 
any  more  than  there  was  not  enough  to  notice  just  looking  off-hand.  I  did  not  sight 
over  the  lacing;  I  just  walked  over  it  and  looked  at  it. 

Mr.  HoLGATE. — ^You  did  not  make  any  test  whatever? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Galbraith. — ^What  do  you  mean  by  towards  the  top  and  towards  the  bottom 
in  that  answer? 

Mr.  KiNLOCH. — ^In  the  bottom,  I  call  that  the  field  splice  between  8  and  9,  and 
the  top  would  be  the  field  splice  at  7  and  8. 

Prof.  Galbraith. — ^In  other  words,  you  call  the  higher  end  of  the  chord  the  top 
and  the  lower  end  the  bottom? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — That  brings  us  up  to  the  21st  or  22nd  of 'August.  Now,  then, 
continue  on  further? 

Mr.  Kjnloch. — ^Well,  I  kept  very  close  watch  on  these  diords  to  see  if  there  was 
any  further  movement  in  them. 

Mr.  HoLGATE. — ^You  are  referring  to ? 

Mr.  KiNLOCH. — Chords  8,  9  and  10  in  the  cantilever  arm,  particularly  8  and  9. 
I  did  not  pay  much  attention  to  10 — on  the  Quebec  side.  I  was  not  seriously  alarmed 
about  them,  but  I  kept  my  eye  on  them  to  see  what  theyiwere  doing  if  there  was  any- 
thing. 

Mr.  HoLGATE. — ^Did  you  frequently  see  them  afterwards? 

Mr.  KiNLOCH. — ^Three  or  four  times  a  day. 

Troi.  Kehbt. — Are  they  to  any  extent  visible  at  low  tide  now  f 

Mr.  Kjnloch.* — ^No.  9. 

Prof.  Kerry. — ^No.  8  is  not? 

Mr.  KiNLOCH. — ^No. 

Prof.  Kerry.— No.  10  ? 

Mr.  Ejnloch. — ^No.  10  is  visible  but  it  is  destroyed;  you  cannot  tell  anything 
about  it. 

Prof.  Galbraith. — ^What  do  you  mean  by  saying  that  it  is  destroyed  ? 

Mr.  Kinloch. — ^It  is  all  flattened  down.  It  is  on  top  of  the  pier  and  it  is  lying 
on  its  side  and  the  members  are  lying  one  on  top  of  the  other.  You  cannot  see  any- 
thing at  all  only  that  it  is  just  there. 

Prof.  Galbraith. — And  No.  9  ? 

Mr.  Kinloch. — No.  9 — you  can  see  about  half  of  it  at  low  tide. 

Prof.  Galbraith. — ^It  is  in  bad  shape,  is  it  not  ? 

Mr.  Kinloch. — ^It  does  not  look  bad. 

Mr.  HoLGATE. — On  these  several  inspections  were  you  accompanied  by  anybody? 

Mr.  Kinloch. — No,  sir. 

Mr.  HoLGATE. — ^Did  anybody  else  go  down  after  the  22nd  ? 

Mr.  Kinloch. — I  have  no  personal  knowledge,  but  I  think  Mr.  Birks  went  there. 

Mr.  HoLGATE. — ^Did  you  notice  any  change  yourself  in  any  of  them  ? 

Mr.  Kinloch.— No,  sir. 

Mr.  HoLGATE. — ^Yes  ? 

Mr.  Kinloch. — That  was  Tuesday  before  the  accident. 

Mr.  HoLGATE. — What  date  was  that  ? 

Mr.  Kinloch. — The  27th.    I  discovered  this  bend  in  chord  A-9-L  anchor  arm. 

Mr.  HoLGATE. — What  time  of  the  day  was  that  ? 

Mr.  Kinloch. — About  9  o'clock. 

Mr.  HoLGATE. — ^When  previously  had  you  been  on  that  chord  ? 

Mr.  Kjnloch. — Saturday  is  about  tke  last  time  I  can  remember  being  there. 

Mr.  HoLGATE. — ^The  previous  Saturday  ? 

Mr.  Kinloch. — ^Yes. 

Mr.  HoLGATE. — ^But  it  was  not  until  Tuesday  that  you  noticed  it  ? 

Mr.  Kinloch. — ^No,  sir.    As  I  turned  around  the  post C^  r\r\n]r> 
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ICr.  Davidson. — ^I  would  like  you  to  ask  Mr.  Kinloch,  if,  on  the  Saturday  previous, 
he  examined  it  sufficiently  to  see  whether  there  was  any  hend  in  it  ? 

Mr.  HoitGATE. — Are  you  in  a  position  to  say  that  there  was  any  bend  in  the  chord 
on  the  Saturday  9 

Mr.  KiNLOCH. — I  did  not  notice  any.  Mr.  Tenser  and  Mr.  Birks  were  down  at 
the  foot  of  lower  10  chord  and  as  soon  as  I  saw  it  I  called  them  up  there.  It  -w^rb 
apparently,  to  me,  quite  alarming.  It  was  a  big  bend  and  I  was  satisfied  right  off  that 
there  was  something  going  on. 

Prof.  Galbraith. — That  is  on  the  same  side  of  the  bridge  ? 

Mr.  KiNLOCH. — ^9-L  anchor  arm. 

Prof.  Galbraith. — Where  were  Birks  and  Tenser  ? 

Mr.  KiNLOCH. — ^Down  below — right  below  at  the  chord  and  the  shoe — 10-L.  They 
came  up  and  looked  at  it.  I  guess  we  put  in  25  or  30  minutes  looking  it  all  over.  Mr. 
Tenser  said  when  he  came  there  :  That  has  never  been  there  before;  I  have  been  over 
this  chord  too  many  times.  He  started  in  to  talk;  he  would  not  put  up  any  more  iron 
till  he  found  out  about  it.  Birks  kind  of  laughed  at  him  and  said  that  he  had  better 
wait  until  he  found  out,  that  when  he  was  condemning  that  chord  he  was  condenming: 
the  whole  bridge,  and  he  said  it  might  have  been  in  there  before.  He  said  he  better 
wait  until  he  investigated  it.  Mr.  Birks  and  I  went  up  to  the  office  and  I  went  in 
and  told  Mr.  McLure  and  we  immediately  went  down  and  measured  it — ^went  right 
up  and  down,  took  measurements  of  the  bend  and  examined  everything — ^lacing  and 
rivets — and  looked  the  chord  all  over.  At  this  time  there  was  none  of  us  noticed  any 
bend  in  the  field  splice. 

Prof.  Galbraith.— Between ? 

Mr.  KiNLOOH. — ^Between  8  and  9.  There  was  considerable  talk  as  to  what  they 
would  do  by  Birks,  Tenser,  myself  and  McLure,  as  to  how  serious  it  was,  as  to  what 
the  stress  on  the  chord  was,  and  one  thing  and  another ;  Mr.  McLure  can  probably  give 
these  figures  better  thanlcan^but  it  was  finally  decided  that  th^y  would  not  move  out 
the  traveller  until  they  got  some  word.  I  do  not  know  who  decided  it,  but  that  was 
the  general  supposition  when  we  got  throu^.  We  also  went  over  and  measured  8  and 
9  chords  on  the  cantilever  arm  and  talked  about  them.  We  passed  No.  10  up;  we  did 
HQt  measure  it  because  it  was  not  near  as  bad  as  the  one  on  the  anchor  arm  and  the 
other  two  in  the  cantilever  arm.  Mr.  McLure  called  up  Mr.  Hoare  and  he  came  out  in 
the — no,  he  went  in  that  night  and  Mr.  Hoare  came  out  next  day. 

Mr.  HoLQATE. — ^Mr.  McLure  went  in  that  night  to  Quebec? 

Mr.  KiNLOOH. — ^Tes,  he  went  in  to  see  Mr.  Hoare  that  night  and  he  called  him  up 
that  afternoon  on  the  telephone,  I  think.    He  can  tell  you  better  himself  than  I  can. 

Prof.  Kerry. — ^Did  you  make  any  examination  of  No.  9  chord  in  the  anchor  arm 
on  the  Quebec  side  at  that  time? 

Mr.  KjNLOCH.^Tes,  sir. 

Prof.  Kerry. — And  it  was  all  right  ? 

Mr.  KmLOOH. — ^Tes. 

Prof.  Kerry. — ^No  visible  defects? 

Mr.  KiNLOOH. — No  visible  defects.  We  also  at  the  same  time  that  afternoon 
and  next  morning  examined  thoroughly  all  the  compression  members  and  all  the 
tension  members;  in  fact,  we  gave  the  bridge  a  thorough  inspection  all  over.  That 
was  on  Mr.  Hoare's  orders.  First  we  went  at  it  ourselves  and  then  Mr.  Hoare  caUed 
me  up  and  told  me  to  make  a  thorough  examination  of  everything  all  over,  which 
I  did — I  on  the  bottom,  and  Mr.  McLure  on  the  top. 

Prof.  Kerry. — ^Tou  had  just  found  three  members  which  showed  marked  pecu- 
liarity? 

Mr.  KiNLocH.— Tes,  sir. 

Prof.  Kerry. — ^9-L  in  the  anchor  arm  and  8-K  and  9-R  in  the  cantilever  arm? 

Mr.  KwLOOH. — ^Tes,  sir.  Wednesday  morning  when  we  came  out  I  was  out  at 
the  front  about  fifteen  minutes  after  seven  and  I  saw  that  they  were  loosening  the 
trfiveller  to  run  it  ahead.    I  talked  to  the  assistant  foreman  and  toj^'him  that  they 
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were  not  going  to  move  the  traveller,  and  he  said  that  he  had  orders  to  do  it.  I  asked 
him  who  gave  him  the  orders  and  he  said  Mr.  Yenser.  I  started  back  to  hunt  up  Mr. 
YenBer  and  I  met  Mr.  McLure  on  the  approach  span  and  I  asked  him  if  he  knew  that 
the^r  were  moving  the  traveller  and  he  said  yes.  I  said:  How  about  it?  And  he 
said :  I  do  not  know^  only  Ben  said  that  he  had  a  dream  last  night.  I  said :  That  is 
kind  oi  funny.    He  said:  Ben  says  he  has  got  too  many  men  out. 

Prof.  Qalbraith.— On  the  work? 

Mr.  KiNLOOH.— Yes,  sir. 

Mr.  HoLGATR—What  did  he  mean  by  that? 

Mr.  KiNLOOH. — I  suppose  that  he  meant  that  he  had  too  many  men  to  work  on  the 
traveller  and  could  not  \$rork  them  unless  he  was  raising  steel,  but  I  did  not  see  Mr. 
Yenser  to  talk  to  him  that  day  about  moving  out  the  traveller.  But  the  travelled 
was  -moved  out. 

Mr.  HoLGATE. — ^You  are  referring  now  to  the  smaller  traveller? 

Mr.  Kjnloch. — ^Yes,  sir.  On  Wednesday  I  went  over  all  liiese  chords  several 
times  and  I  did  not  notice  any  change.  There  was  no  iron  added  Wednesday  at  all; 
there  was  more  taken  off  than  put  on  on  account  of  moving  the  traveller.  They  were 
taking  stuff  off  all  the  time.  Thursday  they  put  in  temporary  track  stringers.  I 
gxiess  they  had  them  finished  up  about  eleven  o'clock  and  about  noon  or  right  after 
dinner  two  sections  of  the  bottom  chord  of  the  suspended  span  were  run  out. 

Prof.  Qalbraith. — ^No.  4  panel? 

Mr.  KiNLOOH. — ^Yes,  sir — and  hooked  on  to  and  slacked  over  into  place  to  be 
joined.  Just  about  16  or  20  minutes  before  the  accident  they  had  this  chord  straight 
and  in  position  to  put  in  the  bolts.    They  had  a  few  bolts  in  on  each  side. 

Prof.  Kerry. — ^That  is  at  the  joint  between  the  3rd  and  4th  panels? 

Mr.  KiNLOCH. — Yes,  the  4th  panel  field  splice.  There  was  one  chord  of  diagonal 
bars  with  their  attachments  ready  to  be  erected  on  the  temporary  track  stringers 
when  I  left  there.  I  came  in  on  the  approach  span  and  the  others  for  tke  upstream 
aide  were  on  the  car  there.  I  marked  them  with  their  spacing  and  I  should  judge 
that  they  had  just  about  time  to  get  to  the  end  when  the  accident  happened. 

Prof.  Kerry. — ^They  were  being  pushed  out  by  the  locomotive? 

Mr.  KiNLOOH. — ^Yes.  The  locomotive  had  one  car  between  it  and  the  bars.  They 
came  by — ^there  was  a  small  gang  on  the  second  panel  of  the  anchor  arm  letting  down 
the  erecting  material  from  the  big  traveller.  They  had  one  small  piece  on  there 
and  the  engine  was  away  to  get  that  car  on  the  track  to  come  in  and  make  the 
switch.    They  had  to  come  in  and  get  the  other  car  and  push  it  out  ahead  of  them. 

Prof.  Kerry. — Can  you  tell  us  about  your  inspection  of  Wednesday?  To  the 
beet  of  your  knowledge,  who  insi>ected  these  chord  sections  on  Wednesday,  at  what 
time  and  what  was  the  observation  and  discussion? 

Mr.  KiNLOCH. — I  think  I  inspected  them  about  three  times  in  the  morning  and 
three  times  in  the  afternoon.  I  know  I  met  Mr.  Birks  twice  when  I  was  on  my 
trip  doing  the  same  thing. 

Prof.  GALBRArTH. — ^Your  main  attention  was  given  to  the  lower  chords? 

Mr.  KiNLOCH. — ^Yes,  sir;  practically  the  whole  of  it,  but  we  were  watching  all 
these  joints.  On  Wednesday  Mr.  Birks  came  to  me  and  said:  'I  think  I  have  dis- 
covered where  we  have  made  big  fools  out  of  ourselves,  or  at  least,  I  think  I  have 
anyway;  I  see  what  is  the  matter  now.  He  said:  That  bend  runs  up  to  the  field 
splice.  I  said:  Do  you  know  when  that  was  riveted?  I  said:  I  can  tell  within  a 
day  or  two. 

Prof.  Galbraith. — Are  you  speaking  now  of  A-9-L? 

Mr.  KiNLOOH. — ^A-9-L. 

Prof.  Kerry.— That  would  be  the  8  and  9  field  splice? 

Mr.  KiNLOOH. — Yes,  so,  of  course,  I  went  down  to  look  at  the  chord  and  I  ako 
hnnted  up  the  reooids.  I  found  that  the  chord  did  show  a  bend  running  up,  but  not 
as  much  to  the  field  splice.    This  No.  8  chord  seemed  to  be  straight,  but  No.  9  chord 
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curved  into  it  some  way,  but  the  bend  at  the  top  was  not  as  much  as  it  was  in  the  body 
of  the  chord.    I  did  not  measure  it  and)  I  do  not  know  whether  Mr.  Birks  did  or  not. 

Prof.  EIehrt. — That  is  to  say,  it  would  be  as  if  the  north  end  of  No.  8  chord  had 
got  pushed  towards  Montreal  a  little  bit 

Mr.  KiNLOOH. — No,  it  seemed  to  be  straight. 

Prof.  Kerry. — As  if  the  whole  chord  was  straight  the  north  end  up  a  little  towards 
Montreal,  and  the  9th  chord  had  curved  around  in  a  circle  to  meet  it. 

Mr.  Kjnloch. — ^No,  it  was  not  pushed  towards  Montreal.  It  did  not  appear  to  be. 
No.  8  chord  appeared  to  be  straight  right  to  the  splice  and  No.  9  chord  seemed  strai^t 
and  then  curved  right  at  the  splice. 

Prof.  Kerry. — ^The  belly  of  the  curve  was  in  which  direction? 

Mr.  KiNLOCH. — In  towards  the  centre  of  the  truss. 

Prof.  Kerry. — Towards  Quebec ? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Galbraith.^ — ^I  understand  you  to  mean  this,  that  the  bend  in  No.  9  extended 
from  the  foot  of  the  member  known  as  T-6-Z  to  the  field  splice  between  chords  No.  9 
and  No.  8? 

Mr.  Kjnloch. — ^No,  it  extended  from  the  cover  plate  south  to  T-6-Z. 

Prof.  Galbratth. — It  extended  from  the  cover  plate  to  T-5-Z  and  the  field  splice 
between  9  and  8. 

Mr.  KiNLOOH. — ^There  was  a  very  slight  bend  right  at  the  cover  plate,  but  theie  was 
practically  none  there. 

Prof.  Kerry. — ^Was  the  outside  plate  at  the  field  splice  between  8  and  9  bent? 

Mr.  KiNLOCH. — ^Yes,  it  was  deformed  a  little  with  a  curve. 

Prof.  B[erry. — That  is  where  the  curve  started? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  you  say  anything  more  about  it  at  that  time,  Mr.  Kinloch? 

Mr.  KiKLOOH. — More  in  a  kind  of  joking  way  with  Mr.  Birks  in  talking. 

Prof.  Kerry. — ^Who  last  inspected  these  chords  during  the  day? 

Mr.  KiNLOCH. — ^I  do  not  know  of  anybody  but  Mr.  Birks  and  myself.  Whether  Mr. 
Yenser  went  over  them  or  not  I  do  not  know. 

Prof.  Kerry. — ^You  did  not  notice  any  increased  deflection? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry.^ — Did  Mr.  McLure  go  over  them? 

Mr.  KiNLOOH. — ^Mr.  McLure  was  in  New  York.    He  left  at  noon. 

Prof.  Kerry.— Did  Mr.  Hoare? 

Mr.  Ejnlooh. — ^Mr.  Hoare  was  up  and  looked  at  them — ^yes,  sir. 

Prof.  Kerry. — ^But  he  did  not  go  over  them? 

Mr.  KiNLOCH. — No,  I  do  not  think  he  did.    I  did  not  see  him. 

Mr.  HoLGATE. — Could  you  make  any  insi)ection  of  a  thing  like  that  from  the  track  ? 

Mr.  KiNLOOH. — ^I  could  see  it  quite  plainly  from  the  track,  or  Mr.  Birks  or  Mr. 
McLure. 

Prof.  Kerry. — The  traveller  started  to  move  out? 

Mr.  KiNLOOH. — Early  Wednesday  morning  they  started  to  take  the  attachments 
o£F.  It  takes  a  long  time  to  move  the  traveller;  in  fact,  it  takes  almost  a  day  to  move 
it  and  fasten  it  down. 

Prof.  Kerry. — ^There  was  no  general  consultation  after  the  one  you  had  on  Tues- 
day momnig? 

Mr.  KiNLOCH.*— I  do  not  recollect  any  now  that  I  was  in. 

Mr.  HoLGATE. — ^You  say  that  Mr.  McLure  was  away? 

Mr.  KiNLOOH.— Yes,  sir. 

Mr.  HoLGATE. — ^Do  you  know  for  what  purpose  he  had  gone  away? 

Mr.  Kjnloch. — ^Yes,  sir.  He  went  to  explain  the  matter  to  Mr.  Cooper  and  get 
his  advice  on  it. 

Mr.  HoLOATE. — ^When  was  the  last  inspection  made  of  these  chords? 

Mr.  Kjnloch. — ^I  should  say  about  four  o'clock. 
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Mr.  HoLGATE. — On i 

Mr.  KiNLOOH. — Thursday,  the  29th;  that  is  the  last  close  inspection. 

Mr.  HoLGATE. — ^By  yourself? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Any  others? 

Mr.  KiNLOOH. — ^I  do  not  know  of  any  others. 

Mr.  HoLGATE. — ^What  was  observed  then  different  from  what  you  had  observed 
before? 

Mr.  Kjnloch. — I  did  not  notice  anything  any  different. 

Prof.  Kerry. — ^Did  you  discuss  the  matter  with  Mr.  Birks  and  Mr.  Yenser  at  all 
on  Thursday? 

Mr.  KiNLOOH. — ^Yes,  Thursday  morning,  when  we  started  to  run  the  stringers  ou^ 
I  wae  out  on.  the  front  when  they  came  out  and  put  them  in — down  underneath — and 
when  I  came  up  and  saw  them  I  came  back.  I  should  judge  that  was  about  eleven 
o'clock,  or  10.30,  or  something  like  that.  Mr.  Birks  met  me  on  the  anchor  arm,  and 
he  says:  Well,  it  is  all  right;  I  have  got  word  from  Phoenixville  that  they  have  a 
record  thart  these  chords  were  bent  before. 

Prof.  Kerry. — ^Did  he  mention  the  chords? 

Mr.  KiNLOOH. — No,  sir. 

Prof.  Kerry. — ^What  did  you  think  he  meant? 

Mr.  KiNLOCH. — I  thought  he  meant  No.  9  chord. 

Prof.  Galbraith. — ^Both  No.  98  were  referred  to? 

Mr.  Kinloch. — No.  9  was  the  one  that  we  were  interested  in  and  my  mind  cen- 
tred on  that  one  chord? 

Prof.  Galbraith. — A-9-L. 

Mr.  Kinloch. — ^Yes. 

Prof.  Galbraith. — ^I  think  he  spoke  of  chords  in  the  plural? 

Mr.  KiNLOOH. — ^He  said  chord.  I  laughed  at  him  and  told  him  that  it  was  not, 
and  he  just  went  on.    That  is  all  thait  was  said  between  us  about  it. 

Mr.  Holgate. — But  when  you  inspected  A-9-L,  did  you  also  inspect  A-9-R? 

Mr.  KiNLOOH. — ^Not  so  frequently  as  I  had  A-9-L. 

Mr.  IIoLGATE. — I  refer  to  the  last  time  you  inspected  A-9-L. 

Mr.  KiNLOOH. — ^No,  sir. 

Mr.  Holgate. — ^When  was  the  last  inspection  of  A-9-R? 

Mr.  KiNLOOH. — ^About  eleven  o'clock. 

Mr.  Holgate. — ^What  day? 

Mr.  KiNLOOH. — On  the  same  day. 

Mr.  Holgate.— The  29th. 

Mr.  Kinloch. — Yes,  the  day  of  the  accident. 

Mr.  Holgate. — ^What  did  you  find  ? 

Mr.  KiNLOOH. — ^It  seemed  to  be  all  right. 

Mr.  Holgate. — And  the  other  chords  that  you  mentioned? 

Mr.  KiNLOOH. — They  did  not  seem  to  be  any  worse  at  any  time  we  measured  them. 

Prof.  Kerry. — You  have  not  said  definitely,  Mr.  Kinloch,  but  are  we  to  infer 
that  in  the  discussions  that  took  place  your  own  opinion  was  that  there  was  something 
serious  the  matter  iwith  the  chords  that  you  did  not  understand  that  required  imme- 
diate arttention? 

Mr.  Kinloch. — ^Yes,  sir. 

Prof.  Kerry. — ^You  did  not  depart  from  that  i)osition? 

Mr.  KiNLOOH. — ^No,  sir. 

Prof.  Kerry. — We  also  understand  that  you  reported  the  matter  personally  to 
Mr.  McLure  on  Tuesday  morning? 

Mr.  Kinloch. — He  went  down  and  helped  to  measure  it  at  the  same  time. 

Prof.  Kerry. — It  was  reported  to  Mr.  Hoare  on  Tuesday  night? 

Mr.  Kinloch. — Tuesday  afternoon. 
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Prof.  Kerry. — And  you  went  over  the  bridge  with  Mr.  Hoare  on  Wednesday? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  either  of  these  gentlemen  give  you  amy  instructions  about  itt 

.  KiNLOCH. — "No,  sir.    Mr.  Hoare  gave  me  some  instructions,  or  asked  me  if  I 

had  been  over  the  rest  of  the  bridge  and  told  me  to  keep  a  close  watch  of  the  different 

members;    asked  me  particularly  about  the  lateral  joints,  and  if  I  could  see    any 

deformation  any  place  else. 

Prof.  Galbraith. — Did  you  observe  anything  wrong  in  the  laterals — the  ffway 
braces  or  any  cross  connections? 

Mr.  KiNLOCH. — No,  sir.    The  cross  strut  at  that  point 

Prof.  Galbraith. — That  is  at ? 

Mr.  KiNLOCH. — At  the  foot  of  P-4  post — had  a  bend  in  it  close  to  the  east  truss 
that  had  always  been  there,  of  about  half  an  inch.  It  was  a  box  girder,  and  it  -whs 
bent  in  both  webs. 

Prof.  Galbraith. — The  cross  piece  is  not  the  floor  beamt 

Mr.  KiNLOCH. — No,  it  acts  as  a  truss. 

Prof.  Kerry. — The  floor  beams  were  all  in  place  ? 

Mr.  KiNLOCH. — ^Yes,  the  floor  beams  were  all  in  place. 

Prof.  Galbraith. — At  which  place  ? 

Mr.  KiNLOCH. — At  that  place. 

Prof.  Kerry.— On  the  anchor  arm? 

Mr.  KiNLOCH. — On  the  anchor  arm  and  cantilever  arm. 

Prof.  Kerry. — ^Were  in  place  and  riveted? 

Mr.  KiNLOCH. — Not  all  riveted  on  the  cantilever  arm. 

Prof.  Kerry. — ^But  afll  riveted  on  the  anchor  arm? 

Mr.  KiNLOCH. — ^Yes. 

Prof.  Kerry. — ^What  was  the  condition  of  the  stringer  system  of  the  anchor  arm! 

Mr.  KiNLOCH. — The  stringer  system  was  incomplete  in  three  or  four  panels  before 
the  fixing  of  the  tracks  for  erection  purposes  and  they  were  using  the  stringers  that 
belonged  there  at  other  places. 

Prof.  Kerry. — ^Which  three  or  four  panels  particularly? 

Mr.  KiNLOCH. — ^Panels  10  and  9  to  8 — 7  I  do  not  know — I  am  not  sure  about 
that,  but  instead  of  the  stringers  being  in  their  places,  they  used  the  electric  railway 
stringers  to  carry  the  track  and  roadway.  The  stringers  were  doubled  up  and  under- 
neath there  was  a  blocking  on  top  of  the  floor  beams  to  carry  the  erection  track. 

Prof.  Kerry. — That  would  be  wooden  blocking? 

Mr.  KiNLOCH. — Yes. 

Prof.  Kerry.— The  stringers  would  rest  on  top  of  this  wooden  blocking? 

Mr.  Kjnloch.— Yes,  sir. 

Prof.  Galbraith. — I  should  like  to  make  sure  about  this  strut  between  the  feet 
of  posts  4.  "What  is  the  amount  of  the  kink  or  bend  there,  close  to  the  east  truss 
that  you  mentioned? 

Mr.  KiNLocH. — It  was  a  bend  like  that  (indicating),  it  had  been  there  all  the 
time. 

Prof.  Galbraith. — Was  it  there  before  it  had  been  put  into  the  bridge? 

Mr.  KiNLOCH. — ^Yes,  evidently  in  the  shop. 

Prof.  Galbraith. — In  the  shop,  it  was  not  due  to  stress? 

Mr.  KiNLOCH. — No,  sir. 

Prof.  Galbratth. — ^What  was  the  extent  lengthwise? 

Mr.  KiNLOCH. — It  came  in  about  one  lacing  panel. 

Mr.  Holgate. — ^How  far  was  that  lacing  panel  from  the  chord? 

Mr.  KiNLOCiT. — Very  close,  I  should  say  now  just  off-hand,  8  inches,  8  or  10 
inches. 

Mr.  Holgate. — It  was  not  a  general  bend  in  the  whole  member? 


Digitized  by 


Google 


MINUTES  OF  PROCBBDIVOS  237 

SESSIONAL  PAPER  No.  154 

Mr.  KiNLOOH. — ^No,  it  was  a  short  bend,  it  was  all  taken  up  in  there,  almost  like 
an  off-set. 

Prof.  OALBBArrH. — ^And  it  was  a  shop  bend,  you  think? 

Mr.  KiNLOOH. — ^Yes,  I  know  it  was  a  shop  bend. 

Prof.  Galbbatth. — ^How  did  that  pass  inspection?    You  cannot  answer? 

Mr.  KiNLOCH.— No,  sir. 

Prof.  Kebbt. — ^And  how  would  the  deflection  in  chord  9-L  pass  inspection? 

Mr.  EiNLOOH.— In  chord  9-L? 

Prof.  Kebbt. — ^Mr.  Birks'  statement  was  correct  that  the  mill  had  a  record  of  it, 
and  that  it  was  a  shop  deflection? 

Mr.  KiNLOCH^ — ^I  do  not  see  how  it  could. 

Prof.  Kebbt. — ^In  your  final  inspections,  Mr.  Kinloch,  you  were  watching  for  all 
evidences  of  any  movement  among  the  different  parts,  of  course,  were  you  not? 

Mr.  KmiiOOH. — ^Yes,  sir,  particularly  those  chords  in  the  shoes. 

Prof.  Kebbt. — ^Did  you  notice  any  change  in  the  lacing  anywhere? 

Mr.  KiNLOOH. — No,  sir.  Except  that  lacing  No.  9-L  chord  was  strained  awful 
hi^h.  Both  times  that  we  were  down  there,  the  time  Mr.  Yenser  and  Mr.  Birks  and 
myself  were  down  there  I  tested  the  lacing  with  my  hammer,  and  they  sang  as  if  the> 
had  an  awfully  good  pull  on  them,  and  again  when  Mr.  McLure  and  myself  were 
down  we  examined  those  lacings  very  carefully,  especially  in  chord  A-9-L,  and  both 
top  and  bottom  were  examined,  every  rivet  we  looked  to  see  if  there  was  any  bend 
or  if  it  was  cracked  any  place,  if  they  were  humped  or  sagged  or  bent  in  any  direction, 
and  we  could  not  discover  any  evidence  that  they  were  distorted  the  least  bit  with 
the  exception  of  one  loose  rivet. 

Prof.  Kerry. — ^^Taking  any  one  of  the  chords  in  that  lacing,  were  both  members 
strained  or  was  one  tight  and  the  other  loose? 

Mr.  KiNLOOH. — ^My  recollection  is  that  they  were  all  strained,  they  all  sounded 
high. 

Prof.  Kerry. — ^Both  arms  of  the  *X'  and  the  straight  cross  piece  as  well? 

Mr.  KiNLOCH.^Yes,  sir. 

Prof.  B^EBBfT. — ^And  the  riveting  was  all  in  good  condition  with  the  exception  of 
this  one  loose  rivet. 

Mr.  Kinloch.— Yes,  sir. 

Prof.  Kebry. — Are  you  clear  as  to  whether  that  rivet  had  always  been  loose  or 
not? 

Mr.  KiNLOOH. — ^No,  sir,  I  know  positively  it  was  tight  before. 

Prof.  Kebbt. — ^How  long  before? 

Mr.  Kinloch. — ^You  mean  how  long  was  I  sure  it  was  tight  before? 

Prof.  Kebbt.— Yes. 

Mr.  Kinloch. — ^I  could  not  say  that  but  I  know  it  was  tight  that  one  time,  because 
I  have  tried  it  several  times. 

Prof.  Bjsrbt. — ^You  made  an  inspection  of  it? 

Mr.  Kinloch. — The  reason  is  there  had  always  been  a  little  short  chain  bend  in  it 
and  I  always  watched  it.  I  remember  doing  it  two  or  three  times,  but  would  not  say 
whether  it  was  a  month  or  two  weeks  before  the  accident. 

Prof.  GALBBArrn. — ^Which  rivet  was  this? 

Mr.  Kinloch. — ^The  rivet  in  the  west  centre  rib  in  that  cross  angle. 

Mr.  HoLGATE. — ^In  the  angle  running  at  right  angles  to  the  chord? 

Mr.  Kinloch.— -Yes,  sir. 

Mr.  HoLQATB. — ^That  was  a  shop  rivet? 

Mr.  Kinloch. — ^No,  that  was  a  field  rivet,  that  angle  had  been  cut  off  and  put  on 
again. 

Mr.  HoLGATB. — Oan  you  locate  the  last  rivet  referred  to? 

Mr.  Kinloch. — ^It  is  the  second  tie  angle  down  from  the  cover  plate  over  splice 
8  and  9,  and  it  is  in  the  west  centre  rib,  the  only  one  rivet  there. 
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Prof.  Galbraith. — ^What  do  you  mean  by  the  tie  angle? 

Mr.  KiNLOOH.— The  cross  angle. 

Prof.  Galbraith. — ^A  straight  one? 

Mr.  KiNLOCH.— The  straight  one  that  crosses. 

Prof.  Galbraith. — ^It  is  in  that  piece  and  in  the  west  centre  rib. 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Galbraith. — ^You  said  that  that  rivet  was  a  field  rivet;  how  did  that  happen! 

Mr.  KiKLOOH. — There  were  some  angles  that  we  cut  off  at  the  time  it  was  repaired 
and  replaced. 

Prof.  Kerry. — So  far  as  you  know,  Mr.  Elinloch,  after  the  discussion  as  to  the 
advisability  of  moving  out  the  traveller,  there  was  no  definite  action  taken  in  the  way 
of  saying  either  that  the  traveller  should  be  moved  out  or  that  the  traveller  must  not 
be  moved  out  by  any  oflScer  of  the  Quebec  Bridge  Company. 

Mr.  KiNLOCH. — ^No,  sir,  I  do  not  know  of  any. 

Prof.  Kerry. — Do  you  know,  Mr.  Kinloch,  what  grounds  Mr.  Tenser  had  for  decid- 
ing to  move  the  traveller  out  on  Wednesday  morning,  when  it  had  been  understood  on 
Tuesday  towards  noon,  that  it  would  not  be  moved  until  he  got  specific  orders? 

Mr.  KiNLOOH.— No,  sir,  I  do  not 

Prof.  Kerry. — So  far  as  you  know,  no  instructions  concerning  that  <5hord  reached 
3fr.  Tenser  in  that  time? 

Mr.  KiKLOOH. — ^Tou  mean  from  Phoenixville? 

Prof.  Kerry. — ^From  any  source? 

Mr.  KmiiOCH. — 1  do  not  know. 

Prof.  K^RRY. — ^Do  you  know  if  he  got  any  information  from  anywhere. 

Mr.  £[mL00H. — ^I  do  not  know  a  thing  about  it. 

Prof.  Kerry. — ^Tou  had  absolutely  no  communication  with  him,  and  know  nothing 
of  his  reasons  ? 

Mr.  Kjnloch. — ^No,  sir,  I  did  not  speak  to  him  about  it  at  aU. 

Prof.  Galbraith. — ^Did  you  ever  hear  why  he  removed  it  before  he  received  instmc- 
tionsl 

Mr.  Kinloch. — ^No,  sir. 

Mr.  Stuart. — ^I  imderstand  that  Mr.  Birks  had  made  some  calculations  as  to  the 
additional  strain  that  would  be  put  on  the  structure  if  it  were  moved,  both  Mr.  McLure 
and  Mr.  Birks.  I  imderstand  that  was  done  and  the  results  were  communicated  to  Kr. 
Tenser? 

Prof.  E[erry. — Can  you  produce  evidence  of  that? 

Mr.  Stuart. — ^Mr.  McLure  will  be  able  to  give  evidene  of  that. 

Mr.  KiNLOOH. — ^Mr.  McLure  and  Mr.  Birks  made  some  calculations,  but  I  do  not 
know  whether  that  influenced  him  to  move  the  traveller  or  not.  They  made  calcu- 
lations that  it  would  only  increase  the  stress  in  that  No.  9  chord  a  certain  per  cent,  but 
he  was  still  of  the  opinion  after  the  calculation  was  made  that  something  was  seriously 
wrong!  there. 

Prof.  Kerry. — Tou  know  that  definitely? 

Mr.  Kinloch. — ^Well,  that  was  his  talk. 

Prof.  Kerry. — ^Tou  mean  you  heard  the  talk  yourself? 

Mr.  Kinloch.— Tes,  sir. 

Prof.  Galbraith. — ^Tou  heard  him  say  so? 

Mr.  Kinloch. — ^Tes,  sir,  we  were  talking  together. 

Prof.  Kerry. — Tou  also  know,  from  what  you  have  heard  of  the  general  conve^ 
sation,  that  it  was  clear  to  everybody  that  the  moving  forward  would  increase  the 
strain  on  the  member? 

Mr.  Kinloch. — ^Tes,  sir,  they  have  the  figures  for  that,  Mr.  McLure. 

Prof.  Galbraith. — The  engineer  would  probably  make  the  calculations  to  dete^ 
mine  the  increase  in  stress  for  each  time  the  traveller  was  moved  out?  Do  you  know 
whether  that  was  the  practice  or  not? 

Mr.  Kinloch. — Well,  Mr.  McLure  can  tell  you  more  about  that. 
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Prof.  Kerbt. — ^Do  you  know  to  what  extent  the  condition  of  the  chords  was  a 
matter  of  general  knowledge  among  the  bridge  men,  and  on  what  dates! 

Mr.  KiNLocH. — ^Well,  I  guess  Wednesday  after  we  had  measured  there  was  a 
general  talk  among  a  good  portion  of  them,  although  some  of  them  did  not  know  it 
next  morning,  when  they  moved  the  traveller  out.  I  spoke  to  Worley,  and  he  did  not 
know  of  it.  That  was  Wednesday  morning,  and  we  measured  Tuesday.  I  also  spoke 
to  his  assistant  foreman,  I  do  not  know  what  his  name  is,  his  nickname  is  '  French- 
man.' I  had  a  number  of  men  ask  me  about  it  as  I  was  going  around;  they  asked 
me  and  would  say:  How  about  that  chord?  But  they  all  generally  were  referring  to 
the  chord  in  the  cantilever  arm. 

Mr.  Stuart. — ^Worley's  ignorance  would  be  accounted  for  by  the  fact  that  he  was 
not  there  on  Tuesday,  he  was  sick? 

Prof.  Galbrafth. — Which  of  these  chords  do  you  think  the  men  feared  the  most, 
or  talked  most  about  ? 

Mr.  KiNLOCH. — ^Most  of  the  inquiries  they  made  of  me  referred  to  the  chords  in 
the  anchor  arm. 

Mr.  HoLQATE. — Was  this  a  matter  of  general  conversation? 

Mr.  KiNLOCH. — ^It  would  not  be  witii  me,  but  among  the  riveters — 

Mr.  HoLGATE. — ^Amongst  the  men? 

Mr.  KiNLOCH. — I  cannot  say,  as  I  was  not  mixed  up  with  any  gang,  but  I  know 
a  good  many  asked  me  about  it,  so  I  presume  it  must  have  been. 

Prof.  Kerry.— Did  any  oflScials  of  the  Canadian  government  visit  th^  bridge  for 
insi)ection  purposes? 

Mr.  KiNLOCH. — There  is  a  Mr.  Johnston. 

Prof.  Kerry. — There  is  a  Mr.  Johnston,  yes,  connected  with  Hie  government? 

Mr.  KiNLOCH. — ^He  has  been  out  there  I  do  not  know  how  many  times. 

Prof.  Kerry.— Officially? 

Prof.  Kerry. — I  suppose  he  was  official. 

Mr.  HoLGATE. — Alone? 

Mr.  KiNLOCH. — ^No,  I  think  Mr.  Hoare  was  with  him  both  times,  if  I  am  not  mis- 
taken, that  I  saw  him. 

Prof.  Kerry. — That  is  to  say,  the  visits  were  very  rare? 

Mr.  Ejnloch. — I  do  not  know ;  lots  of  times  I  would  be  on  shore  for  half  a  day 
at  a  time.    He  might  be  there  amd  go  and  I  not  know. 

Prof.  Kerry. — If  a  man  was  coming  out  to  inspect  the  bridge  and  you  were  on 
the  bridge  you  would  probably  see  him,  would  you  not? 

Mr.  KiNLOCH. — I  think  I  would,  yes. 

Prof.  Kerry. — ^What  I  wanted  to  get  at  was  whether  there  was  any  regular  out- 
side inspection  system  existing  that  you  know  of.  There  would  be  then  no  one  with  the 
exception  of  the  inspectors  of  the  Quebec  Bridge  Company  and  the  officers  of  the 
Phoenix  Bridge  Company  who  would  be  in  a  position  to  know  anything  that  was 
happening  ? 

Mr.  KiNLOCH. — ^No,  I  do  not  think  so. 

Mr.  HoLOATE. — ^When  Mr.  Johnston  visited  the  bridge,  what  sort  of  an  inspection 
did  he  make? 

Mr.  KiNLOCH. — ^Well,  sir,  I  do  not  think  he  made  much  of  an  inspection.  He  did 
not  come  out,  he  was  down  on  the  ground  and  did  not  come  out  to  see;  he  could  not 
climb  on  a  span. 

Mr.  HoLOATE. — ^Did  you  ever  accompany  him  through  the  structure? 

Mr.  KiNLOCH.— No,  sir. 

Prof.  Kerry. — Have  you  told  us  now  of  every  defect  that  has  come  to  your 
notice,  Mr.  Kinloch,  to  the  best  of  your  recollection? 

Mr.  KiNLOCH. — I  think  I  have ;  I  do  not  think  I  can  remember  amy  more. 

Mr.  Stuart. — ^Mr.  Haley,  in  his  evidence,  is  reported  in  this  way :  '  (The  witness 
indicated  the  splice  marked  No.  9  on  the  Quebec  side  of  the  cantilever  arm  of  the 
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lower  chord.)'  Later  on  he  said  that  it  was  bulging  out  on  both  aides.  I  would  like 
to  ask  Mr.  Kinloch  what  was  the  condition  of  that  particular  piece,  whether  it  was 
bulging  on  both  sides. 

Mr.  HoLOATE. — ^It  has  been  stated,  Mr.  Kinloch,  that  the  splice  on  the  chord  No. 
9  on  the  Quebec  side  of  the  cantilever  arm  was  found  to  be  bulging  out  on  both  sides? 

Mr.  Kinloch. — ^It  is  the  same  joint  I  described. 

Mr.  HoLGATE. — ^It  is  the  joint  between  8  and  9,  and  the  witness  says  it  was  bulg- 
ing. He  was  asked:  'What  was  bulging  actually?  What  part  of  the  splice?'  And 
the  fwitness  said :  '  All  the  webs  and  the  chord.  There  were  four  webs  in  this  chord, 
two  outside  ones  and  two  centre  ones ;  they  were  all  giving  way.  The  two  outside  ones 
were  going  out' 

Mr.  Stuart. — He  also  says  that  the  inside  web  was  bending.  What  I  want  to 
know  is  whether  that  is  an  accurate  statement,  whether  the  webs  were  bending  in 
a  different  way,  one  towards  Montreal,  and  one  towards  Quebec,  which  of  course  does 
not  correspond  with  that? 

Mr.  Kinloch. — It  does  to  a  considerable  extent.  The  only  difference  I  can  see 
in  Haley's  and  mine  is  that  Haley  said  it  occurred  in  both,  and  mine  only  in  the 
one.  No.  8. 

Mr.  Stuart. — He  says  there  is  -a  bend  in  the  web  and  not  in  the  splice  at  all;  he 
says  the  inside  web  was  bending  towards  Montreal. 

Mr.  Kinloch.— That  is  in  the  web. 

Mr.  Stuart. — ^As  I  understand,  he  is  not  speaking  of  the  splice,  but  of  the  web 
later  on. 

Mr.  HoLOATE. — ^Do  you  agree  with  Mr.  Haley's  description  of  the  bends  in  chord 
No.  8-R  in  the  cantilever  arm? 

Mr.  Kinloch,— No,  sir. 

Mr.  HoLQATE.— As  shown  on  Exhibit  27-B? 

Mr.  Kinloch. — That  is  this  bend  here  (indicating),  the  shape  of  it  is  what  you 
mean;  I  do  not  agree  with  it.  The  difference  between  Haley's  description  and  mine 
is  that  my  bend  goes  in  there  (indicating)  and  he  has  a  straight  bulge  out  on  both 
chords,  and  mine  bulges  out  at  the  end  the  way  I  understand  it. 

Mr.  Davidson. — ^Mr.  Haley  simply  intended  to  indicate,  I  take  it,  by  this  line 
here  (indicating)  that  on  this  side  of  this  web  there  was  a  bulge  outwards;  you  see 
that  is  down  the  river  towards  Quebec,  that  on  that  side  of  this  web  there  was  a  slight 
bulge  outwards  towards  Montreal.  This  does  not  mean  at  all  that  it  is  as  large  as 
these  two  lines  indicate  (pointing  to  Exhibit  27-B). 

Mr.  HoLGATE. — ^Did  not  Mr.  McLure  make  accurate  measurements  of  that  chord? 

Mr.  Kinloch. — From  the  cover  plate  only,  and  Mr.  Birks. 

Mr.  HoLGATE. — ^We  will  call  on  Mr.  McLure  later  to  produce  the  exact  figures. 
You  were  speaking  of  the  inspection  of  the  work  just  now,  Mr.  Kinloch,  can  you  say 
how  often  Mr.  Hoare  inspected  the  work? 

Mr.  Kinloch.— No,  I  cannot. 

Mr.  HoLGATE.— Was  it  frequent? 

Mr.  Kinloch. — ^Yes,  he  was  out  there  at  least  once  a  week.  Some  wedcs  he  would 
be  out  there  pretty  near  every  day,  and  I  suppose  there  have  been  weeks  when  he  has 
not  been  out  once. 

Mr.  HoLQATE. — On  these  inspections  would  he  accompany  you  over  the  structure? 

Mr.  B^INLOCH. — Sometimes  me  and  sometimes  Mr.  McLure,  whichever  one  hap- 
I>ened  to  be  at  leisure  at  the  time. 

Mr.  HoLGATE. — And  was  that  an  inspection  of  the  structure  or  an  inspection  of 
the  structure  made  from  the  track? 

Mr.  Kinloch. — An  inspection  of  the  structure  made  from  the  track  and  inquiry 
from  us  how  tMngs  were  getting  on  in  regard  to  different  points. 

Mr.  HoixsATE. — Was  the  method  of  erection  of  the  anchor  arm  clearly  stated  in 
the  blue  prints  that  were  prepared  in  advance  by  the  Phoenix  Bridge  Company  f 
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Mr.  KiNLOCH. — ^Yes,  sir,  they  were  changed  in  some  details  only. 

Mr.  HOLOATE. — Were  those  instructions  carried  out  with  those  exceptions  as  far 
aa  you  know? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — And  you  were  there  all  the  time? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLOATE. — And  did  the  work  of  erection  show  that  the  plans  were  ample? 

Mr.  KiNLOCH. — ^Yes,  sir.     It  was  an  excellent  good  rig  for  doing  the  work. 

Mr.  HoLOATE. — And  what  were  these  small  exceptions  that  you  referred  to? 

Mr.  KiNLOCH. — ^Why,  in  setting  the  first  steel,  some  of  the  lighter  members,  they 
had  some  of  the  heavier  blocks  detailed  to  drift  them  over;  the  particular  changes 
that  we  noticed  were  in  this;  instead  of  using  these  blocks  that  took  an  hour  or  an 
hour  and  a  half  to  take  ofF,  they  drifted  them  over  with  small  tackle. 

Mr.  HoLOATE. — That  was  just  something  that  might  arise? 

Mr.  KiNLOCH. — Through  the  work.  Pretty  nearly  everything  was  covered  in  the 
plans  as  first  got  out,  the  hooking  on  of  every  set  of  appliances  was  shown  exactly 
and  the  position  of  it  and  what  you  had  to  use;  in  fact  you  had  simply  to  follow 
instructions  and  the  thing  would  get  there  itself  if  you  followed  the  lines  laid  down. 

Mr.  HoLGATE. — Then  the  instructions  were  sufficiently  minute  with  regard  to  the 
placing  of  the  lower  chord  system,  to  enable  the  working  gang  to  do  the  work  with 
precision  ? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLOATE. — That  applies  generally  to  the  whole  of  the  anchor  arm,  and  would 
you  say  that  the  same  applied  to  the  whole  of  the  structure? 

Mr.  KiNLOCH. — ^Yes,  I  do  not  know  of  any  changes;  if  they  were  made  they  were 
very  minor. 

Mr.  HoLOATE. — Would  it  be  a  big  job  or  a  small  job  to  lay  out  beforehand  all 
these  detail  processes? 

Mr.  KiNLOCH. — ^It  must  have  been  an  awful  job. 

Mr.  HoLGATE. — Complicated  ? 

Mr.  KiNLOCH. — ^Very  complicated,  yes,  sir.  The  erection  was  practically  all  done 
in  the  office  before  it  was  put  in  the  field.  It  must  have  taken  a  year  of  preparation 
to  get  the  plans  out  because  every  single  member  had  its  own  plan,  where  it  was  to  be 
hooked  on  and  what  falls  were  to  be  used,  and  when  one  set  of  falls  was  to  be  taken 
off  and  another  put  on.  All  these  little  things  were  gone  into  minutely,  especially 
on  the  important  members,  and  they  had  special  attachments  for  moving  everything 
figured  out  ;  they  did  not  go  by  guess  on  anything  except  the  very  lightest  members, 
«uch  as  the  truss  floor  beams,  and  things  like  that  that  weighed  less  than  five  tons. 

Prof.  Kerrt. — ^You  could  say  that  the  men  who  prepared  those  plans  thoroughly 
understood  bridge  erection  ? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — ^And  gave  their  very  best  ability  to  preparing  the  plant  and  the 
plans  for  that  erection  ? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — ^When  you  speak  of  the*  plant,  you  mean  what,  the  travellers  and 
all  the  handling  apparatus  ? 

Mr.  KjNLOOH.^Yes,  sir. 

Mr.  HoLGATE. — ^And  that  was  included  in  your  description  of  the  general  scheme 
BB  being  well  designed  ? 

Mr.  KiNLOCH. — Yes,  sir,  I  criticised  the  electric  hoists  in  the  start-off^  I  did  not 
like  them,  but  they  panned  out  to  be  all  right. 

Mr.  HoLOATE. — ^All  the  handling  machinery  was  there  that  was  required  ? 

Mr.  KiNLOOH. — ^YeS;  sir,  in  abundance. 
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Mr.  HoLGATE. — And  was  there  anything  that  was  required  for  the  carrying  out  of 
the  work  that  was  not  used  ? 

Mr.  KiNLOCH. — ^I  cannot  think  of  anything  that  I  could  have  done  any  better  witL 

Mr.  HoLGATE. — ^In  other  words,  the  whole  ground  you  think  had  been  fuHy 
covered  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLOATE. — ^And  would  you  put  it  in  this  way,  would  you  say  that  all  contin- 
gencies had  been  provided  for  ? 

Mr.  KiNLOCH. — I  think  that  would  be  a  very  good  way  to  express  it   . 

Mr.  HoLGATE. — ^Notwithstanding  that  it  was  an  exceptional  piece  of  work  ? 

Mr.  Ejnloch. — ^Well,  if  it  had  not  been  an  exceptional  piece  of  work  it  would  not 
have  required  all  that  preparation. 

Mr.  HoLOATE. — Then,  notwithstanding  its  exceptional  character,  everything  had 
been  fully  provided  for  in  your  opinion  ? 

Mr.  KiNLOCH. — It  had  ;  right  on  the  ground  they  had  Mr.  Birks  who  was  the 

Mr.  HoLOATE. — I  am  speaking  of  the  plans  and  appliances. 

Mr.  KiNLOCH. — I  am  speaking  of  him  because  he  was  capable  of  getting  them  out 
on  a  moment's  notice.    He  was  the  best  man  on  erection  I  ever  saw. 

Mr.  HoLQATE. — Mr.  Birks  was  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLQATE. — With  regard  to  the  progress  of  riveting,  Mr.  Kinloch,  did  you 
make  reports  ? 

Mr.  B[iNLOCH. — Only  daily  to  Mr.  McLure. 

Mr.  HoLGATE. — ^Were  they  in  writing  or  did  you  just  give  him  a  memorandum  at 
the  end  of  the  day  ? 

Mr.  KiNLOCH. — I  gave  him  a  memorandum  at  the  end  of  the  day,  they  werft  in  a 
book,  and  he  copied  them  off  into  a  diary. 

Mr.  HoLGATE. — Not  a  formal  report. 

Mr.  KiNLOCH. — No,  just  how  many  gangs  were  riveting  and  how  many  rivets  they 
drova 

Mr,  HoLGATE. — So  if  any  report  exists  on  riveting  it  would  contain  the  informa- 
tion you  gave  to  Mr.  McLure  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^When  joints  were  bolted  up,  lifr.  Kinloch,  whose  instructions  were 
necessary  in  order  that  the  riveting  might  be  commencpd  and  carried  out  ? 

Mr.  KiNLOCH. — ^Mine. 

Mr.  HoLGATE. — From  whom  did  you  get  those  instructions  ? 

Mr.  KiNLOCH. — ^Why,  the  little  green  books  of  the  Phoenix  Bridge  Company  had 
the  general  instructions  for  riveting. 

Mr.  HoLGATE. — ^But  as  to  the  time  when  that  should  be  done  f 

Mr.  KiNLOCH. — ^That  was  at  my  own  discretion. 

Mr.  HoLGATE. — That  was  left  to  your  judgment  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^How  did  you  understand  that  that  responsibility  devolved  on 
you  ?  • 

Mr.  KiNLOOH. — ^It  devolved  on  me  only  this  much,  that  I  was  to  judge  of  when  a 
certain  condition  existed  in  a  member.  The  orders  were  to  rivet  certain  members 
when  they  came  in  perfect  contact,  and  I  was  the  judge  of  when  they  were  in  perfect 
contact.  They  could  not  be  riveted  before  they  were  in  perfect  contact,  so  I  generally 
called  Mr.  McLure  in  on  a  matter  before  we  riveted. 

Mr.  HoLGATE. — ^You  understood  that  as  part  of  your  duty  then  ? 

Mr.  KiNLOOH.^TeB,  sir. 

Mr.  HoLGATE. — As  to  parts  in  the  field  joints  near  their  final  position,  did  you  find 
it  necessary  from  time  to  time  to  change  the  bolts  from  a  smaller  to  a  larger  size? 

Mr.  KiNLOCH. — In  some  of  the  members,  yes,  sir.    Not  all  of  them. 

Digitized  by  VjOOQIC 


MINUTES  OF  PROCEEDINGS  243 

SESSIONAL  PAPER  No.  154 

Mr.  HoLGATE. — ^Have  you  any  reason  why  it  was  not  general? 

Mr.  KiNLOOH. — ^Well,  it  depended  a  good  deal  on  where  the  member  was  and  what 
sized  bolts  were  in  it  before. 

Mr.  HoLOATE. — ^Then  was  it  the  rule  that  the  smaller  bolts  had  to  be  used  first? 

Mr.  KiNLOOH. — ^Put  in  just  as  big  a  bolt  as  they  could  get  in  the  hole. 

Mr.  HoLGATE. — Then  was  the  inspection  frequent  enough  and  complete  enough  to 
detect  the  time  at  which  these  bolts  should  be  changed? 

Mr.  KiNLOCH. — Well,  there  was  no  movement  you  know,  the  movement  all  came 
you  might  say  together,  when  it  began  to  pick  and  from  that  forward. 

Mr.  HoLOATB. — That  is  there  was  a  regular  movement  as  the  work  progressed  on 
the  cantilever  arm? 

Mr.  Ejnlooh. — ^After  a  certain  period,  no,  sir;  there  was  not  much  movement  until 
we  got  quite  a  way  out,  I  forget  exactly  which  x>anel.  Mr.  McLure  can  tell  you  that], 
but  the  joints  commenced  to  close  and  really  it  is  hard  for  me  to  remember  that.  It 
is  all  down  in  record  and  you  can  get  it  better  from  Mr.  McLure  than  I  can  give  it  to 
you. 

Mr.  HoLGATE. — ^Was  there  always  a  sufficient  force  of  riveters  on  the  work? 

Mr.  KiNLOCH. — Oh,  yes,  sir,  on  this  work  the  riveting  was  on  the  bottom  chord, 
mostly  all  compression  members,  very  few  tension  members,  and  as  far  as  I  was 
I>ersonally  myself  concerned,  I  would  just  as  soon  not  have  seen  any  of  it  riveted  up  to 
now,  outside  of  a  few  tensions  members  in  the  bridge. 

Mr.  HoLGATE. — So  at  any  rate  there  was  no  lack  of  riveters? 

Mr.  KiNLOOH. — Oh,  no,  they  always  had  men.  They  used  to  work  them  into  other 
work,  they  were  always  there  to  fall  back  on  to  replace  men  in  the  raising  gang,  if  a 
man  in  the  raising  gang  should  stop  work  they  could  take  a  few  from  the  riveting 
gang. 

Mr.  HoLGATE. — ^There  was  always  a  sufficient  number  of  riveters  to  keep  the  rais- 
ing gang  full? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — ^Af  ter  the  wreck  of  the  bridge,  Mr.  Kinloch,  I  understand  that  you 
identified  certain  members  and  marked  them  prior  to  their  being  photographed  ? 

Mr.  KiNLOCH, — ^Yes,  sir,  I  helped. 

Mr.  HoLGATE. — ^You  are  sure  that  the  identification,  as  far  as  it  went,  was  correct? 

Mr.  KiNLOOH." — With  one  exception. 

Mr.  HoLGATE. — ^Which  was  that? 

Mr.  Bjnloch. — That  is  that  the  picture  marked  chord  9-L  west  rib  should  be  west 
centre  rib.  That  is  on  that  photograph.  It  should  be  west  centre  rib  A-9-L  (Photo- 
graph was  marked  in  accordance  with  Mr.  Kinloch's  directions.)     That  is  correct. 

Mr.  HoLGATE. — ^I  will  put  in  this  series  of  24  photographs.  (Photographs  put  in 
and  marked  Exhibit  No.  84.)  You  assisted  in  taking  the  photographs  numbered 
Exhibit  34? 

Mr.  KmLOOH. — ^Yes,  sir. 

Mr.  HoLGATB. — ^I  understand  that  you  took  certain  photographs  yourself? 

Mr.  KiNLOOH.— Yes,  sir. 

Mr.  HoLGATE. — These  21  photographs  (referring  to  a  number  of  photographs)  are 
the  ones  you  took  yourself? 

Mr.  KiNLOCH.— Yes,  sir. 

(Photographs  put  in  and  marked  Exhibit  No.  36.) 

Mr.  HoLGATE. — ^We  are  through  with  Mr.  Kinloch. 

Mr.  Davidson. — There  is  one  point  on  which  I  would  like  a  question  to  be  put  t« 
Mr.  Kinloch :  Has  he  formed  any  opinion  as  to  the  point  at  which  the  break  occurred 
in  the  bridge  when  it  felL 

Mr.  HoLGATB.— No,  I  won't  ask  that 

Mr.  DAvmsoN. — Of  course,  it  is  a  suggestion  to  the  Oommission. 

Mr.  HoLGATS. — We  must  form  our  opinion  on  the  evidence  we  got. 
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Mr,  Davidson. — What  occiirs  to  me  is  this  :  Mr.  Kinloch  is  a  gentleman  of  wide 
experience  in  this  kind  of  work.  Although  not  an  engineer  he  certainly  must  have 
acquired  a  vast  amount  of  knowledge  and  he  has  shown  that  he  has  done  so  in  his 
examination.  He  is  intimately  connected  with  this  work,  he  actually  saw  the  bridge 
fall  and  as  a  matter  of-  fact  he  has  already  stated  at  the  coroner's  inquest,  where  in 
his  opinion,  this  break  occurred.  I  can  quite  conceive  that  it  would  not  in  any  way 
bind  the  Conmiisisoners.  It  would  simply  be  an  expression  of  opinion  by  him  in  no 
way  binding  upon  the  Commissioners  in  arriving  at  a  conclusion  as  to  where  that  break 
Occurred.  At  the  same  time  it  does  appear  to  me  that  it  would  be  useful  to  have  the 
opinion  of  a  man  like  Mr.  Kinloch  on  that  point,  who  was  an  eye-witness  to  the  fact 

2i£r.  HoLQATE. — ^If  we  can  see  anything  to  assist  us  in  asking  Mr.  Kinloch's 
opinion,  Mr.  Davidson,  we  will  not  hesitate  to  ask  him,  but  you  can  see  from  the 
nature  of  the  examination  of  Mr.  Kinloch,  that  we  have  tried  to  extract  everything 
he  knows. 

Mr.  Davidson. — Certainly,  there  is  no  doubt  about  that. 

Mr.  HoLOATE. — And  short  of  asking  him  the  question  you  have  just  asked,  we  have 
asked  him  pretty  nearly  everything;  so  that  we  feel  that  we  have  the  benefit  of  Mr. 
Kinloch's  knowledge  of  the  conditions  and  we  also  feel  that  he  has  not  kept  anything 
from  us. 

Mr.  Davidson. — I  do  not  think  he  has. 

Mr.  HoLQATE. — ^Let  us  leave  that  entirely  as  it  stands,  Mr.  Davidson,  for  a  little 
while.  If  there  is  any  object  to  be  gained  by  asking  Mr.  Kinloch  that  at  a  later  period 
we  will  do  so.    At  the  present  time  I  think  it  would  be  out  of  place. 

Mr.  Davidson. — All  right,  sir. 

Witness  retired. 


Mr.  HoAR^,  recalled  : 

Mr.  IIoLOATE. — Here  are  some  documents  from  your  company.    Can  you  deposit 
those  f 

2i£r.  HoARE. — I  will  deposit  this  agreement  between  the  Government  of  the  pro-  - 
vince   of   Quebec   and  the   Quebec   Bridge   Company  of  the   27th  November,    1900 
(Agreement  filed  and  marked  Exhibit  No.  36),  and  this  agreement  between  the  City 
of  Quebec  and  the  Quebec  Bridge  Company  dated  September  22,  1900.     (Agreement 
filed  and  marked  Exhibit  No.  37.) 

Witness  retired. 

Commission  adjourned  to  meet  to-morrow  (Saturday)  at  ten  a.m. 


TWELFTH  DAT. 

Quebec,  Saturday,  September  21,  1907. 

The  Commission  resumed  at  ten  a.m. 

Mr.  Kinloch^  recalled  : 

Prof.  Kerrt. — ^Mr.  Kinloch,  we  have  evidence  here  that  was  given  by  a  witness — 
Delphis  Lajeunesse — ^which  we  do  not  quite  fully  understand.  Perhaps  you  could 
explain  to  us  just  what  the  witness  was  doing  at  that  time.  I  will  read  you  over  his 
evidence  first  of  all.  The  evidence  as  quoted  here  is  not  exactly  my 
recollection     of     what     Lajeunesse     said.       He     told     us     that     h6~^;wa8^  bolting 
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on  some  splice  bars  and  was  stand  in  gup  on  top  of  a  wooden  box  for  the  purpose  oi 
|i itching  on  his  tackle  to  lower  a  box  of  tools  down  to  his  brother  who  was  down  below 
him.  There  came  a  sudden  jerk  on  the  bridge  and  he  was  thrown  down  in  the  box  that 
he  was  standing  on.  He  got  up  and  turned  aroimd  and  looked  at  the  traveller  and 
saw  that  the  traveller  was  standing  there  all  right ;  then,  he  looked  at  the  Quebec  truss 
of  the  anchor  arm  and  he  saw  that  it  was  falling  towards  Quebec.  Then,  the  whole 
bridge  fell  and  he  hung  on  to  the  bridge  and  retained  his  place  until  it  got  down.  As 
a  matter  of  technical  fact  indicating  the  character  of  the  failure  the  evidence  is  very 
important,  and  if  you  would  describe  to  us  just  as  nearly  as  you  can  make  out  exactly 
what  he  was  doing  at  the  time  it  would  assist  us. 

Mr.  KiNLOGH. — ^The  only  splice  where  it  is  riveted  there  is  what  we  call  a  little  * 
buck  brace  or  cross  frame  for  a  stiffener  inside  of  the  splice  (indicating  point  L  on 
Exhibit  No.  26).    In  all  of  the  splices  it  is  the  same.    This  is  left  off  and  he  was 
bolting  this  on. 

Prof.  Kerry. — They  bolt  on  to  what  member  ? 

A£r.  Bjnloch. — They  bolt  on  to  the  cross  member.  They  take  off  one  of  them  in 
order  to  get  in. 

Prof.  Kerry. — ^That  is  speaking  of  P-2  post  ? 

Mr.  KiNLOCH. — Yes. 

Prof.  Kerry. — The  cross  brace  that  they  call  the  buck  brace  f 

Mr.  Ejnloch. — Yes,  I  am  not  sure  whether  there  was  any  place  there — ^whether 
there  was  any  turn  bolt  that  he  could  put  in,  but  there  were  different  places  where 
they  could  not  drive  the  rivets  where  they  would  put  in  turn  bolts,  and  they  would 
fasten  the  tackle  on  the  diagonal  to  lower  ^e  tools  down.  His  brother  was  down  below 
and  he  was  letting  his  tools  down  to  his  brother.  This  box  is  about  eight  inches  wide 
and  eighteen  inches  long  and  five  or.  six  inches  deep  with  a  handle  nailed  across  the 
top  of  it — a  piece  of  board. 

Prof.  £[£RRY. — ^He  said  he  was  standing  on  his  box  ? 

Mr.  KiNLOCH. — ^He  may  have  been  standng  on  his  box  to  reach  the  tackle  over  his 
head. 

Prof.  Kerry. — ^Where  would  he  be  standing  ? 

(Mr.  Kinloch  pointed  out  the  position  evidently  occupied  by  Mr%  Lajeunesse.) 

Prof.  Kerry. — He  was  probably  standing  on  the  cross  strut  running  from  P-2-K  ta 
P-2-L  and  ending  near  the  point  marked  L  on  Exhibit  26  ? 

Mr.  Kinloch. — ^Yes,  sir. 

Prof.  GALBRATrH.— On  the  cross  strut  between  P-2-R  and  P-2-L  f 

Mr.  KmiiOGH. — ^Yes,  sir. 

Prof.  Galbraith.— Close  to  P-2-R  ? 

Mr.  Kinloch. — ^He  must  have  just  moved  there  because  he  was  near  there  a  few 
minutes  before.  They  also  cleaned  up  the  bolts  that  were  there  and  let  them  down. 
In  fact  they  were  finishing  up. 

Prof.  Kerry. — ^He  would  probably  up-end  his  box  to  leach  the  tackle  t 

Mr.  Kinloch. — ^No,  sir,  I  do  not  know  that  he  would ;  it  would  be  too  little  a  box 
to  up-end  and  stand  on. 

Prof.  Kerry. — ^Well,  then,  the  jerk  that  threw  him  down  would  probably  have  only 
dropped  him  four  or  five  inches  f 

Mr.  Kinloch. — I  do  not  think  he  would  have  stayed  there  if  he  had  got  very 
much  of  a  jerk. 

Prof.  Kerry. — ^His  feet  would  drop  in  the  box.  He  was  probably  standing  on  the 
edge  of  the  box. 

Mr,  Kinloch. — I  do  not  know  if  you  could  get  your  feet  in  this  box  or  not.  I 
understood  him  to  say  that  he  dropped  on  his  box. 

Prof.  Kerry. — He  could  see  the  lines  of  the  big  traveller  from  there  ? 

Mr.  Kinloch. — I  do  not  know  if  he  could  very  distinctly — no.  He  could  see 
that  the  traveller  was  there  all  right. 
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Prof.  Kerry. — That  is  all  that  he  said. 

Mr.  KiNLOCH. — ^He  could  see  probably  ihe  top  part  and  he  could  probably  see  the 
little  traveller  better  than  the  big  traveller.  There  is  a  big  mass  of  transverse  brac- 
ing all  through  there. 

Prof.  Kerry. — He  could  see  the  Quebec  truss  of  the  anchor  arm  very  fully? 

Mr.  KiNLOOH. — Yes. 

Prof.  Kerry. — Then,  referring  to  another  point,  what  wae  the  condition,  of  the 
riveting  on  the  main  diagonals  ? 

Mr.  KiNLOCH. — 508  and  6  ? 

Prof.  Kerry. — Yes. 

Mr.  KiNLOCH. — The  two  top  splices  down  from  the  centre  post  were  riveted  com- 
plete, the  next  splice  had  no  rivets  (that  is  in  the  anchor  arm) — none  whatever  and 
the  joints  were  open  about — ^well,  from  Ath  to  a  quarter  of  an  inch,  just  guessing. 
I  never  measured ;  I  was  not  close,  but  the  next  splice  down  on  the  Quebec  side  was 
riveted  complete.  On  the  Montreal  side  the  inside  of  the  truss  was  riveted  and  the 
outside  lacked  about  i^th  of  an  inch  of  being  close.    That  is  all  ihe  splicing. 

Prof.  Kerry. — Is  that  loose  splice  you  mentioned  right  down  at  the  foot  of  the 
diagonal  ? 

Prof.  KiNLOCH. — No,  it  is  right  at  the  top. 

Prof.  Kerry. — How  about  the  connection  with  P-4  ? 

Mr.  KiNLOCH. — That  rs  a  pin  connection. 

Prof.  Kerry. — Eight  where  the  main  diagonal  connects  with  P-4  there  was  in 
that  truss  a  horizontal  brace  running  across  the  pier  connecting  wilii  the  cantilever 
arm. 

Mr.  KiNLOCH. — ^Right  at  the  end  of  H  ? 

Prof.  Kerry.— Yes  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — ^Was  that  riveted  up? 

Mr.  KiNLOCH. — No,  sir,  it  was  entirely  loose. 

Prof.  Kerry. — ^It  was  in  place  but  not  fastened? 

Mr.  KiNLOOH. — ^Not  fastened. 

Mr.  Holgate. — At  what  point? 

2i£r.  KiNLOCH.— P-4. 

Prof.  Kerry, — Was  it  otherwise  fastened? 

Mr.  KiNLOCH. — ^Riveted  at  the  other  end. 

Prof.  Kerry. — Was  it  riveted  to  the  T-5-Z  members  there? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — ^Was  it  riveted  to  the  main  post? 

Mr.  E[iNL0CH. — ^Yes,  sir. 

Prof.  Kerry. — So  that  it  was  practically  finished  except  for  one  connection  at 
the  end  of  P-4  in  the  anchor  arm? 

Mr.  KiNLOCH. — ^Yes,  sir. 

rrof.  Kerry. — ^Why  was  it  left  loose? 

Mr.  KiNLOCH. — According  to  instructions  to  provide  for  the  movement  of  the 
centre  post  going  ahead. 

Prof.  Kerry. — It  had  not  yet  settled  in  its  final  position  ? 

Mr.  KiNLOCH, — No,  sir. 

Prof.  Kerry. — Was  it  getting  nearly  into  such  a  position  that  it  could  be  riveted 
up  finally? 

Mr.  E[iNL0CH. — No,  the  holes  were  too  bad  to  do  anything  with  it. 

Prof.  Kerry. — They  would  be  how  much  out? 

Mr.  KiNLOCH. — ^I  never  had  it  up  in  position  enough  to  know  for  sure  but  I  would 
say  th-*  it  would  be  a  hole  out  anyway. 

Prof.  Kerry. — The  whole  width  of  a  hole? 

Mr.  KiNLOOH.— Yes,  sir. 
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Prof.  Kerry. — ^Which  way — ^too  long  or  too  short? 

Mp.  Kinloch. — ^I  think  it  was  too  long.  I  am  not  positive  upon  that  because  I 
did  not  pi^  much  attention  to  it  only  I  noticed  it  was  out. 

Prof.  Kerry. — It  was  not  considered  of  very  great  importance? 

Mr.  Kinloch. — ^No,  sir. 

Prof.  Kerry. — ^Was  that  on  both  the  Quebec  truss  and  the  Montreal  truss? 

Mr.  Kinloch. — ^Yes,  sir. 

Prof.  Kerry. — The  members  were  in  the  same  condition? 

Mr.  Kinloch. — The  same  condition. 

Prof.  Kerry. — ^Was  the  main  diagonal  of  the  cantilever  arm  riveted  up? 

Mr.  Kinloch. — ^It  had  no  rivets  in  it  in  place  ? 

Prof.  Kerry. — Just  bolted? 

iixr.  Kinloch. — Just  bolted. 

Prof.  Kerry.— Full  bolted? 

Mr.  Kinloch. — ^Yes. 

Prof.  Kerry. — ^Have  you  thought  of  anything  you  omitted  to  state  in  your  evidence 
yesterday  ? 

Mr.  Kinloch. — Mr.  Holgate  asked  me  about  chord  10-L  and  I  had  noticed  a  bulg- 
ing on  the  cover  plate. 

Prof.  Kerry. — Of  the  anchor  arm? 

Mr.  Kinloch. — ^Yes,  at  the  splice  of  chord  10  and  9,  and  I  called  the  Indian's 
attention  to  it  and  told  him  to  put  a  couple  of  bolts  in  it  and  asked  him  how  long  it 
had  been  in  there  and  he  said  that  it  had  been  there  ever  since  they  came. 

Prof.  Kerry. — That  is  ever  since  the  gang  went  there  for  the  purpose  of  rivet- 
ing  up  that  joint? 

Mr.  Kinloch. — Yes,  sir. 

Prof.  Kerry. — How  long  had  they  been  working  on  the  joint  ? 

Mr.  Kinloch. — I  think  they  started  on  Saturday;  I  am  not  sure.  Also  at  the 
foot  of  10,  when  it  was  set,  it  was  found  that  the  ribs  did  not  match  and  we  cut  a 
diaphragm. 

Prof.  Kerry. — They  did  not  match  on  the  stub  chord? 

Mr.  Kinloch. — No;  we  cut  a  diaphragm,  jacked  the  webs  over,  reamed  the  holes 
and  held  them  over  there  with  wedges. 

Prof.  Kerry. — ^Reamed  which  holes? 

Mr.  Kinloch. — The  holes  in  the  diaphragm.  The  diaphragm  was  shop  riveted  in 
there  and  the  ribs  did  not  quite  match.     One  of  them  was  off  from  the  other  three. 

Prof.  Kerry. — A  matter  of  how  much  ? 

..  r.  Kinloch. — About  a  quarter  of  an  inch.  When  Mr.  Scheidel  came  there  we 
called  his  attention  to  it  and  it  was  his  instructions  to  do  that. 

Prof.  Kerry. — Then  you  field  riveted  it  after  you  h^d  reamed  the  holes  out? 
You  replaced  the  diaphragm  with  field  rivets? 

Mr.  Kinloch. — ^We  replaced  the  diaphragm  but  whether  it  was  field  riveted  or  not 
I  am  not  positive.    I  think  it  was  left  at  the  time ;  it  was  wedged  there. 

Prof.  Kerry. — ^How  were  the  wedges  inserted? 

Mr.  Kinloch. — A  long  thin  wedge  driven  down  between  the  end  of  the  diaphragm 
and  the  chord  rib. 

Prof.  GALBRArrn. — To  widen  the  space? 

Mr.  Kinloch. — To  widen  the  space. 

Prof.  Kerry. — ^You  spoke  of  Mr.  Scheidel;  we  have  not  heard  of  him  before  as 
being  on  the  bridge  locally.    How  often  did  he  visit  the  bridge? 

Mr.  Kinloch. — Only  once  that  I  can  remember.  He  may  have  been  here  twice, 
hut  he  was  here  for  quite  a  while  at  one  time. 

Prof.  Kerry. — ^He  did  not  come  up  in  any  specific  connection^  but  was  simply 
Tisiting  the  works? 


Digitized  by 


Google 


2i8  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  Kin  LOCH. — I  really  do  not  know  what  he  did  come  up  for  or  whether  he  just 
came  up  on  a  visit. 

Prof.  Kerry. — ^While  he  was  on  that  visit  this  particular  detail  was  referred  to 
him? 

Mr.  KiNLocH. — ^Yes,  sir. 

Prof.  Kerry. — If  I  remember  rightly,  Mr.  Scheidel  was  responsible  for  all  the 
detailing  of  the  bridge? 

Mr.  KiNLOOH. — ^I  understood  so;  yes,  sir. 

Prof.  Kerry. — ^Did  you  notice  whether  the  Indians  put  the  bolts  in  tnat  you 
directed  on  that  cover  plate? 

Mr.  KiNLOCH. — No,  I  do  not  believe  I  did. 

Prof.  Kerry. — ^You  gave  them  that  direction  what  day  ? 

Mr.  KiNLOOH. — Wednesday,  I  think. 

Prof.  Kerry. — They  were  then  working  on  the  joint  between  9  and  10? 

Mr.  KiNLOOH. — ^Yes. 

Prof.  Kerry. — The  bulge  was  on  the  upper  end  of  10?    The  plate  had  lifted? 

Mr.  KiNLocH. — ^Yes,  the  plate  had  lifted  at  the  lower  end  of  No.  9? 

Prof.  Kerry. — The  lower  end  of  No.  9  resting  on  No.  10? 

Mr.  KiNLOCH. — ^Do  you  mean  that  the  plate  was  solid  on  No.  10? 

Prof.  Kerry.— Yes. 

Mr.  Ejnloch. — I  am  not  positive  about  that.  It  may  have  been  up  a  little  but 
not  quite  as  much  as  it  was  at  the  upper  end  of  No.  9. 

Prof.  Kerry. — How  would  you  detect  a  defect  of  that  kind? 

Mr.  KiNLOOH. — ^By  looking  down  through  the  hole. 

Prof.  Kerry. — The  bolts  were  out? 

Mr.  KiNLOCH. — What  called  my  attention  to  it  was  that  I  cautioned  them  about 
taking  the  drift  pins  out,  and  told  them  why  I  wanted  the  drift  pins  left  in,  and  I 
just  looked  through  the  hole  and  saw  the  platie  was  up.  I  told  thfBm  to  draw  l^at 
plate  down. 

Prof.  Kerry. — A  matter  of  how  much,  do  you  suppose? 

Mr.  KiNLOOH. — A  quarter  of  an  inch. 

Prof.  Galbraith. — Was  that  the  condition  all  across  the  chord  of  the  plate  away 
from  the  angle  iron  all  along  the  chord  on  the  four  ribs? 

Mr.  KiNLOOH. — No,  it  was  bolted  on  the  edge  and  in  the  centre  they  only  had 
drift  pins  in  because  it  is  about  five  feet  to  reach  up  and  you  cannot  hold  the  bolt 
to  put  it  in  without  si)ecial  preparation  and  the  instructions  are  to  put  drift  pins  in. 

Prof.  Galbraith. — What  was  the  space  between? 

Mr.  KiNLOCH. — I  suppose  it  was  a  gradual  hump  from  one  to  the  other;  it  was 
not  a  short  bend  or  kink. 

Prof.  Kerry. — On  the  opposite  edges  it  would  probably  be  drawn  down  tight? 

Mr.  KiNLOOH. — ^Yes,  sir,  it  was  drawn  down  tight. 

Prof.  Galbratth. — ^A  gradual  curve  from  one  edge  to  the  other  showing  the  big- 
gest space  in  the  middle? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — On  the  opposite  side  the  joint  was  full  riveted  on  9  and  101 

Mr.  KiNLOOH. — Yes,  that  gang  had  just  moved  over. 

Prof.  Kerry. — ^That  is  on  the  Quebec  side? 

Mr.  KiNLOOH. — ^Yes. 

Prof.  Kerry. — ^Do  you  think  you  have  told  us,  Mr.  Kinloch,  every  indication  that 
you  know  of  that  could  help  us  to  find  out  the  cause  of  the  failure? 

Mr.  KiNLOOH. — To  the  best  of  my  memory,  I  have.  There  may  be  some  small 
things  in  there,  but  I  did  not  think  they  would  have  any  bearing  on  the  thing.  There 
may  be  some  little  errors  in  there  that  I  have  not  thought  of. 

Prof.  Kerry. — Every  reason  you  have  got  for  forming  personal  opinions  you 
have  given  to  us? 
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Mr.  KiNLOCH. — Yes,  sir.  I  might  say  that  there  was  a  slight  error  in  punching 
in  the  anchor  section  of  the  main  diagonals,  but  they  would  not  have  anything  to  do 
with  it.  That  joint  was  completely  riveted  up,  but  there  were  some  holes  that  were 
bad;  in  fact  they  were  blind,  and  we  had  to  put  some  re-enforcing  plates  on  that. 
Mr.  McLure  has  a  sketch  of  the  plate  which  will  show  that. 

Prof.  Kerry. — That  is  on  the  main  diagonal? 

Mr.  KmiiOGH. — ^Yes,  sir,  on  the  Montreal  side. 

Prof.  Kerry. — ^In  the  evidence  given  by  the  witness,  Alexander  Beauvais,  he 
mentioned  that  directly  previous  to  the  accident  his  working  partner  saw  one  rivet 
right  on  that  9  and  10  joint  broken  and  very  shortly  afterwards  another  one  broke. 
In  ordinary  practice  is  the  failure  in  a  comparatively  short  time  after  driving  of 
field  rivets  a  usual  thing? 

Mr.  KiNLOCH. — ^No,  it  i«  not  a  usual  thgng,  but  it  happens  sometimes. 

Prof.  Kerry. — It  happens  sufficiently  frequently  for  you  to  assume  that  the  fault 
is  in  the  rivet  generally? 

Mr.  KiNLOCH. — Generally  we  do  not  pay  any  attention  to  it.  You  might  hear 
some  remark  about  it  by  the  gang  driving  the  rivets,  but  it  would  not  alarm  anybody. 

Prof.  Kerry. — ^You  would  lay  the  blame  on  the  men  driving  the  rivets  rather  than 
on  the  structure? 

Mr.  KiNLOCH. — Yes,  sir,  you  would  think  that  it  was  in  the  rivets,  not  in  the  struc- 
ture. 

Prof.  Kerry. — ^And  if  you  saw  two  going  close  together  you  would  still  not  be 
alarmed? 

Mr.  Ejnloch. — I  do  not  know ;  no. 

Prof.  Kerry. — In  addition  he  said  that  they  saw  the  ribs  bending  away  from  the 
cover  plate. 

Mr.  Kinloch. — The  6ide  cover  plate? 

Prof.  Kerry. — I  imagine  the  cover  plate  of  the  rib  he  was  working  on.  He  was 
working  on  one  of  the  two  inside  ribs.    What  would  you  have  thought  of  that? 

Mr.  Kinloch. — If  I  had  seen  it  I  would  have  been  going  yet. 

Witness  retired. 

Mr.  MoLure,  recalled. 

Prof.  Kerry. — I  think  you  might  just  go  over  the  difBerent  points  as  Mr.  Kinloch 
did.  First  of  all,  tell  us  about  each  of  the  unexpected  happenings  tliat  came  to  your 
notice  on  the  bridge  and  what  was  done  in  regard  to  them? 

Mr.  McLuRE. — I  could  be  able  to  do  that  better  out  of  my  books. 

Prof.  Kerry. — Are  the  books  in  the  possession  of  the  Commission  just  at  present  ? 

Mr.  McLure. — No,  sir,  they  are  right  here.- 

Prof.  £[erry. — Take  your  books,  please?    (Witness  produced  a  note-book.) 

Mr.  HoLGATE. — ^Ib  that  a  private  note-book? 

Mr.  MoLuRB. — ^No,  sir. 

Mr.  HoLGATE. — ^Has  it  got  the  information? 

Mr.  McLuRE. — It  has  got  a  record  of  the  things  I  found  on  the  bridge.  I  think 
very  nearly  everything  is  in  there.  There  may  be  a  few  things  I  have  in  my  diary 
that  I  have  here  and  there  may  be  a  few  things  that  are  not  in  here  that  will  be  in  my^ 
correspondence  with  Mr.  Cooper.  I  cannot  attempt  to  recall  all  those  things  to  mind 
now.    The  book  is  entitled,  '  Record  of  dhop  errors  found  in  field  during  erection.' 

(Note-book  put  in  and  marked  Exhibit  No.  38). 

Prof.  Kerrt. — ^By  reference  to  the  book  you  can  go  over  your  ground  thoroughly  ? 

Mr.  McLuRS. — I  think  so. 

Prof.  Kerry — ^I  think  it  would  be  well  to  have  your  own  statement. 

Mr.  MoLuRS. — Do  you  want  me  to  cover  the  ground  that  Mr.  Kinloch  covered  too, 
because  everything  he  stated  to  you  I  have  seen  myself.  (^  r^r^^]r> 
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Prof.  Kerry. — ^Very  largely,  Mr.  McLure,  because  in  a  good  many  cases  Mr.  Elin- 
Ibdi  left  his  evidence  incomplete  for  reference  to  you  for  the  facts? 

Mr.  MoLuRE. — I  have  not  got  the  dates  down  here  (referring  to  Exhibit  No.  38). 
The  first  thing  I  can  remember  that  we  came  across  in  the  erection  that  had  to  bd 
rectified  was  in  the  batten  plates  on  the  dummy  chords  A-0-0 — ^R  and  L  at  the  con- 
nection to  the  top  of  the  post  P-l-R-L.  These  batten  plates  interfered  with  entering 
the  chords  and  we  had  to  cut  them  off.  We  referred  the  imatter  to  Mr.  Cooper  anid 
the  Phoenix ville  office  and  we  were  instructed  to  leave  them  off. 

Mr.  HoLGATE. — It  ifi  a  pity  you  cannot  give  the  date  of  that. 

Mr.  McLuRE. — I  will  tell  you  when  it  was — September,  1906. 

Mr.  HoLOATE. — Can  you  say  that  the  eidiibit  is  a  record  of  all  the  shop  defects 
found  in  the  field? 

Mr.  McLuRE. — ^Yes,  shop  defects  and  every  other  kind  of  defects. 

Mr.  HoLOATE.— All? 

Mr.  McLuRE. — All  except,  as  I  said  before,  perhaps  one  or  two  that  I  have  in  my 
correspondence  or  diary  that  would  not  be  in  here,  but  I  cannot  think  of  any  now  that 
*!  have  not. included  in  here. 

Prof.  Kerry. — ^I  think  you  were  just  taking  up,  Mr.  McLure,  a  case  that  you 
considered  it  necessary  to  refer  to  a  higher  authority  for  advice? 

Mr.  McLure. — This  is  on  April  21,  1906.  At  the  connection  of  diagonal  A-T-^ 
with  top  chord  of  truss  floor  beam  A-F-B-8  of  the  anchor  arm  7  holes  on  each  side  of 
the  diagonal  A-T-4  did  not  match  the  holes  in  the  floor  beam.  This  was  referred  to 
Mr.  Cooper  and  Phoenixville,  it  was  thought  that  it  should  be  reinforced  and  a  platd 
was  furnished  to  put  on  over  the  connection  plate  and  holes  drilled  through  from  the 
strut  to  the  plate. 

Prof.  Kerry, — A  reinforcing  plate  was  supplied,  drilled  in  place  and  riveted? 

Mr.  McLure. — No,  sir,  it  was  never  put  on.  Mr.  Cooper  said  that  it  was  noFt 
necessary.    But  it  was  provided  by  the  Phoenix  Bridge  Company. 

Prof.  Kerry. — Provided  but  not  put  on? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — Were  the  holes,  where  necessary,  left  unfilled  ? 

Mr.  McLure. — "No,  sir;  the  holes  were  drilled  through  the  original  connection, 
the  plate  without  the  re-enforcing  plate,  and  riveted  that  way.  In  the  connection 
between  S-V-6-L  on  top  of  hanger  A-U-T-6-Z-L  of  anchor  arm,  two  horizontal  rows 
of  holes  on  the  inside  did  not  match  by  an  inch  and  a  quarter.  These  were  the  holes 
that  connected  the  big  truss  anchor  and  the  top  splice  plate  on  the  hanger.  A  sketch 
was  sent  in  to  Phoenixville  by  Mr.  Birks,  and  a  re-enforcement  plate  provided  for  that 
connection  and  riveted  on  there  only  recently.    I  have  not  the  date  for  that. 

Prof.  Kerry. — Will  these  sketches  be  among  the  file  of  plans? 

Mr.  McLure. — ^I  have  a  sketch  of  it  here. 

Prof.  Kerry.— Put  in  by  Mr.  Hoare? 

Mr.  McLure. — ^Put  in  by  Mr.  Hoare. 

Prof.  Kerry. — Mr.  Hoare  has  supplied  us  with  the  Quebec  bridge  plans. 

Mr.  McLure. — No,  I  do  not  believe  it  will  be.  Then,  as  Mr.  Kinloch  has  already 
said,  there  was  a  slight  dish  found  on  the  top  centre  post  section  C-P-l-R  and  L  after 
the  brackets  were  riveted  on.  That  was  referred  to  Mr.  Cooper  and  his  suggestions 
followed  in  the  matter  when  it  was  erected. 

Prof.  Kerry. — ^What  were  the  suggestions? 

Mr.  McLure. — To  get  a  certain  percentage  of  bearing  area  before  we  allowed  it 
to  be  erected.    That  is  in  the  correspondence. 

Prof.  Kerry. — ^His  instructions  were  carried  out? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  you  note  that  joint  at  any  subsequent  time? 

Mr.  McLure. — ^Yes,  sir,  I  think  I  did.  I  remember  looking  at  it — ^I  do  not  remem- 
ber just  what  date,  but  this  year  some  time.    Of  course,  it  was  a  joint  between  two 
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flat  plates,  and  it  was  spliced  up  with  these  splices  on  the  sides,  so  that  practically  all 
you  could  see  were  the  comers. 

Mr.  Kerry. — The  spliced  plates  that  you  remember  seeing  in  the  two  finished  sur- 
faces were  in  good  contact  ? 

Mr.  MoLuRE. — ^Yes,  sir.  At  the  time  of  the  erection  of  that  joint  Mr.  Birks  and  1 
took  some  thin  steel  feelers  and  went  down  in  the  sections,  in  the  manholes  in  lihe 
two  plates  that  come  together,  and  slipped  this  in  and  around  the  edges  to  see  how  the 
bearing  was  actually.  I  have  a  record  of  that.  The  top  cover  plates  over  centre  posts 
C-P-R  &  L  that  connect  the  top  laterals  on  the  cantilever  arm  side  did  not  fit  the  con- 
necting angles  in  the  jxwt  sections.  On  the  west  truss  it  was  not  a  sufficiently  bad  fit  to 
make  any  change  in  the  metal,  so  that  the  holes  were  reamed.  On  the  east  truss  in  the 
connecting  angles  they  were  sent  from  Phcenixville  in  the  blank,  taken  up  there  and 
drilled  to  ^t.  Mr.  Kinloch  has  already  mentioned  a  warp  in  the  base  plate  of  the 
east  shoe  that  was  found  at  the  time  of  setting  the  shoe  in  August,  1905.  It  ran  through 
in  a  longitudinal  direction  in  the  east  half  of  the  shoe,  the  maximum  being  i^ths  of 
an  inch.  This  was  reported,  and  the  instructions  were  to  watch  it  and  see  if  the 
weight  placed  on  the  shoe  would  take  that  warp  out.  Subsequent  inspection  showed 
that  the  weight  had  taken  the  warp  out,  but  not  altogether. 

Prof.  Kerry. — ^Were  any  repairs  made? 

Mr.  McLuRE. — No,  sir. 

Prof.  Kerry. — That  was  the  joint  between 

Mr.  MoLuRE. — Between  the  top  pedestal  and  the  shoe. 

Prof.  Galbraith. — That  was  a  warp  that  was  in  it  when  it  arrived  and  was  deliver- 
ed at  the  bridge? 

Mr.  McLuRE. — We  did  not  notice  it  until  we  set  it  and  compared  it  with  the  top 
plate  of  the  pedestal. 

Prof.  Kerry. — It  remained  to  the  end  as  a  minor  but  permanent  defect? 

Mr.  McLuRE. — I  could  not  say  about  the  end;  the  last  time  I  saw  it  it  was  not 
entirely  up.  We  had  instructions  to  plug  it  up  with  red  lead  or  paint  filler  to  prevent 
moisture  getting  in,  and  you  could  see  in  the  squeezing  out  that  it  was  settling  and 
that  it  had  not  altogether  closed. 

Prof.  Galbraith. — What  was  the  thickness  of  the  plate? 

Mr.  McLuRE. — ^I  think  it  was  a  3-inch  plate  planed  down  to  2 J  inches.  In  the 
transverse  strut  belonging  to  truss  4-B-F-B-9  of  the  cantilever  arm — the -bottom  trans- 
verse strut — the  end  of  the  connection  plates  had  to  be  chipped  slightly  in  order  to 
enter  them  in  the  connection  at  the  feet  of  posts  P-4. 

Prof.  Kerry.— What  date? 

Mr.  McLuRE. — I  have  not  the  date  for  that,  but  it  must  have  been  in  August, 
1906.  They  were  chipped  off  and  four  rivet  holes  removed  from  one  of  the  plates  at 
the  chord  I  refer  to.  The  thickness  was  two  plates,  and  reports  were  sent  in  in  the 
regular  way  about  it. 

Prof.  Kerry. — ^What  would  be  the  amount  chipped  off? 

Mr.  McLuRB. — ^About  16  square  inches. 

Prof.  KERRY.^In  length,  I  mean? 

Mr.  McLuRE. — ^I  have  a  sketch  of  it 

Prof.  E^ERRY. — I  understand  that  the  transverse  strut  was  too  long?  (The  witness 
here  explained  the  detail  of  this  alteration  from  his  notes  in  Exhibit  No.  38)  and 
continued :  On  the  end  post  of  the  cantilever  arm  at  the  connection  to  the  north  ends 
of  the  end  bottom  chords  we  found  on  the  south  side  of  the  poets  the  plate  lapping 
over  the  chord  extended  too  far  down  and  this  was  evidently  a  mistake  in  reading 
the  (Jrawing.  The  chord  waa  chipped  in  the  field  to  fit  the  post  and  a  note  sent  of  it 
to  the  diop  and  the  posts  for  the  north  side  we  remodelled  accordingly.  In  the  tops 
of  the  end  posts  on  the  cantilever  arm  the  outstanding  legs  of  four  vertical  stiffener 
anglee  had  to  be  chipped  about  an  inch  and  a  half  to  admit  the  connecting  link  for 


Digitized  by 


Google 


262  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

the  suspendjed  apaxL  I  gueee  that  is  all.  I  did  not  read  orer  all  but  those  are  all  the 
ones  that  were  rectified  as  I  remember. 

Prof.  Kerry. — In  general,  Mr.  McLure,  would  you  aay  that  in  all  details  the  shop 
work  was  exceedingly  satisfactory! 

Mr.  McLuRB. — ^Yes,  sir. 

Prof.  Kerry. — The  errors  that  you  found  either  in  the  dimensions  of  members 
or  in  the  provisions  for  riveting  were  very  few  ? 

Mr.  McLuRE. — ^Very  few  indeed. 

Prof.  Kerry. — And  for  the  field  riveting  the  holes  were  found  to  match  well? 

Mr.  McLuRE. — ^I  cannot  speak  with  as  much  authority  on  diat  as  Mr.  Eanlocfa, 
but  considering  the  number  of  holes,  I  should  say  that  th^  matched  very  welL 

Prof.  Kerry. — ^Mr.  Kinloch  mentioned  two  or  three  places  where  there  were 
cracks  in  members.    You  might  speak  about  themt 

Mr.  McLuRE. — There  was  one  crack  in  a  finished  plate  for  the  bottom  strut  of 
truss  floor  beam  F-B-8  at  the  foot  of  Post  P-4  on  the  sou^  anchor  arm.  It  was  noticed 
that  the  plate  was  cracked  shortly  after  its  erection  and  a  report  was  made  of  it  and  a 
repair  plate  furnished  and  put  in  place.  I  do  not  recollect  any  other  cradcs  except 
one  or  two  lattice  angles  had  the  outstanding  leg  cracked  on  s<Hne  of  the  transverse 
braces. 

Prof.  Kerry. — No  members  were  erected  that  were  known  to  be  cracked  at  the 
time,  Mr.  McLuret 

Mr.  McLuRB. — No,  sir.  Yes,  there  was  one  transverse  diagonal  that  had  the  out- 
standing leg  of  the  lattice  angle  cracked;  that  was  erected,  a  note  made  of  it  and  the 
understanding  was  it  was  to  be  cut  off  and  a  new  angle  put  on. 

Prof.  Kerry. — ^Was  that  donet 

Mr.  McLure. — No,  sir,  it  has  never  been  done  yet;  it  is  out  on  the  end  of  tftie 
cantilever  arm. 

Prof.  Kerry. — ^Where  would  the  record  of  that  be? 

Mr.  McLuRE. — In  another  book  there.  (Book  produced,  filed,  and  marked  Exhibit 
89).    Shall  I  read  it,  about  that  lattice  angle? 

Mr.  HoLQATE. — ^Yes,  or  note  what  page  it  is. 

Mr.  McLure.— It  is  page  6  of  Exhibit  89.  'Transverse  diagonal  671-T.  71 
s(  uth  cantilever  axm.  Third  lattice  anglei  from  the  top  bend  on  this  diagonal  has  its 
outstanding  leg  cracked,  and  must  be  replaced.' 

Prof.  Kerry. — We  had  some  evidence  dealing  with  the  crinkling  up  of  tl?e  joint 
of  a  bend  in  the  plates  between  the  centre  post  and  S-P-6. 

Mr.  MoLuRE.'    S-P-5,  yes,  sir.    I  had  correspondence  with  Mr.  Cooper  about  that. 

Prof.  Kerry. — Your  correspondence  with  Mr.  Cooper  and  Mr.  Kinloch's  evidence 
cover  that  point  perfectly. 

Mr.  McLuRB.— Yes,  sir. 

Prof.  Kerry. — Then  you  have  now  covered  all  the  actual  difficulties  that  you 
noted,  either  by  exhibits  or  your  statements. 

Mr.  McLuRE. — Yes,  as  near  as  I  can  recollect  now. 

Prof.  Kerry. — ^And  there  has  been  certain  evidence  given  with  regard  to  cracked 
plates  in  the  vicinity  of  the  base  of  the  centre  post?  Different  witnesses  have  m^i- 
tioned  different  plates  as  cracked.    Can  you  give  any  evidence  bearing  on  those? 

Mr.  McLuRE. — I  never  saw  any  cracked  plates  there. 

Prof.  Kerry. — How  thoroughly  and  how  often  would  you  have  inspected  that 
"part  of  the  bridge  ? 

Mr.  MoClurb. — ^I  cannot  say  exactly  as  to  how  often,  but  when  I  inspected  it 
I  inspected  it  thoroughly  enough  to  see  a  crack  of  any  magnitude  at  all. 

Prof.  Kerry. — Will  you  say  positively  that  all  the  plates  around  the  base  of  tlie 
'centre  post  had  been  inspected  since  June  16  by  you  ? 

Mr.  MoOlure. — Yes,  sir. 
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Prof.  Kerry. — ^And  that  to  your  observation  there  was  no  crack  in  any  one  of 
them  ? 

Mr.  MoLuRB. — ^No,  sir,  uot  the  slightest. 

Mr.  Davidson. — Might  I  suggest  to  the  commissioniers  that  the  witnefl3  be  asked 
if  he  could  account  in  any  way  for  the  very  positive  statement  made  by  thiee  wit- 
)ie8838  that  th^  saw  cracked  plates  ? 

Mr.  HoLGATii. — ^Whicb  witnesses  ? 

Mr.  DAyiDfioK. — Ouimet 

Mr.  HoLQATB. — Ouimet  has  not  come  before  us. 

Mr.  Davidson. — ^No,  of  course  his  statement  was  at  the  coroner's  inquest,  but 
»the  other  two,  Davis  and  Lafrance,  they  were  cross-examined  on  the  point,  they  were 
tasked  if  it  was  possible  th^y  could  be 'mistaken,  if  they  could  have  mistaken  some- 
thing else  for  a  crack  and  notwithstanding  that  they  still  maintained  th^at  it  was 
cracks  that  they  saw.  I  would  like  to  know  if  Mr.  McLure  can  account  for  that  in 
any  way. 

Prof.  Kerry. — What  explanation  would  you  offer  of  any  appearances  that  could 
faave  misled  these  witnesses  ? 

Mr.  McLuRE. — The  only  explanation  I  could  offer  would  be  that  they  might  Have 
teen  a  crimp  in  the  plate  from  Lafrance  evidence ;  of  course  I  cannot  locate  even  the 
plate  he  saw  it  on.  From  Mr.  Davis'  evidence  the  crimp  and  the  crack  that  he  said 
iie  saw  are  in  exactly  thid  same  place. 

*  Prof.  Kerry. — Could  you  make  a  sketchi  as  a  matter  of  evidence  showing  a  sec- 
tion through  the  plate  right  at  the  crimp  to  show  how  sharply  the  plate  was  bent 
there? 

Mr.  MoLuRE. — I  do  not  know  from  memory  if  I  can.    I  can  try  it. 

Prof.  Kerry. — ^Just  a  transverse  Section  through  the  plate. 

Mr.  McLuRE.— Yes,  sir. 

Mr.  Stuart. — I  am  told  that  Mr.  Edwards  hfis  an  actual  sketch  of  that  crimp 
which  was  referred  to  Mr.  Cooper;  he  can  produce  it.  • 

Mr.  HoLGATE. — Perhaps  it  would  facilitate  Mr.  McLure's  explanation  if  some- 
thing like  that  were  here. 

The  (witness  made  a  sketdi  which  was  filed  and  marked  as  Exhibit  40. 

Prof.  Kerry. — ^Would  it  be  possible,  Mr.McLure,  that  a  crack  in  the  paint  would 
look  like  a  crack  in  thp  plate  itself  ? 

Mr.  MoLuRB. — ^It  might  look  like  a  hair  crack,  but  not  like  a  crack  ]  of  an 
inch  wide. 

Prof.  Kerry. — ^The  evidence  of  the  witness  Davis  was  directed  towards  a  narrow 
crack,  not  ]  of  an  inch  wide. 

Mr.  McLuRB.— Yes. 

Prof.  Kerry. — ^Have  you  ever  been  misled  personally  by  any  such  surface 
cracks  ? 

Mr.  McLuRE. — ^No,  sir,  not  that  I  recollect;  I  always  carry  something  around 
to  scrape  the  paint  ofF. 

Prof.  Kerry. — ^Have  you  been  misled  to  the  extent  of  requiring  to  scrape  the 
paint  off  to  make  sure  ? 

Mr.  MoLuEB. — ^I  do  not  remember  any  particular  instance. 

Prof.  Kerry. — ^Passing  from  errors  and  cracks,  Mr.  McLure,  what  can  you  tell  us 
about  the  deformations  of  the  members  that  have  been  observed?  , 

Mr.  MoLuRE. — ^In  all  the  compression  members,  especially  those  with  heavy  w^s, 
we  have  noticed  more  or  less  deformation  in  the  w^s. 

Prof.  Kerry. — ^That  is  in  advance  of  erection? 

Mr.  MoLuEE. — ^In  advance  of  erection,  yes,  sir. 

Prof.  Kerry. — The  deformation  would  amount  to  how  much  t 

Mr.  MoLuRE. — ^I  do  not  think  in  any  case  over  three  quarters  of  an  inch  and  not 
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usually  as  mucli  as  half  an  inch.    I  do  not  remember  the  figures,  we  measured  a 
few  and  sighted  along  a  greater  number. 

Prof.  Kerry. — ^You  would  not  be  able  to  observe  whether  that  deformation  ran  com- 
pletely across  the  ribs  or  not,  your  observation  would  be  mainly  confined  to  the  nppftr 
surface,  would  it  not? 

Mr.  McLuRE. — The  only  way  you  could  observe  that  would  be  by  measuring  tfa^ 
ribs  with  a  line,  top  and  bottom. 

Prof.  Kerry. — ^Was  that  done  in  any  cases? 

Mr.  MoLure. — I  do  not  remember  except  in  the  cases  of  the  chords  in  place  that 
we  measured  recently. 

Prof.  EIerry. — Then  to  the  best  of  your  knowledge  no  members  went  into  the 
bridge  with  deformation  in  excess  of  the  neighbourhood  of  half  an  inch? 

Mr.  MoLuRE. — No,  sir. 

Prof.  Kerry. — And  you  inspected  all  the  members  before  they  were  placed  in  the 
bridge  for  that  among  other  defects,  did  you  ? 

Mr.  McLtJRE. — ^I  did  all  members  with  the  exception  of  the  first  nine  bottom  chords 
of  the  south  anclior  arm.  which  were  placed  before  I  arrived  on  the  work. 

Prof.  Kerry. — The  first  nine.    Which  would  thei  first  nine  be  specifically  f 

Mr.  McLuRE. — From  one  to  nine  inclusive. 

Prof.  Kerry. — On  one  side? 

Mr.  i^oLuRE. — ^Both  sides. 

Prof.  Galbraith. — When  you  say  the  deiormation  was  not  more  than  one  half 
inch,  how  is  the  deformation  measured;  what  base  line  do  you  measure  from;  between 
what  points  are  you  taking  the  measurement? 

Mr.  McLuRE. — Usually  the  total  length  of  the  latticing,  I  think. 

Prof.. Galbraith. — A  straight  line  from  one  end  to  the  others 

Mr.  McLuRE. — I  do  not  remember  exactly  how*  we  did  measure  them  aiu 

Prof.  Galbraith. — ^You  are  estimating  by  eye  from  a  straight  line  ? 

Mr.  MoLuRE. — No,  actual  measurement  with  a  rule.  , 

Prof.  Galbratth. — ^Did  you  stretch  a  line  from  one  end  to  tne  other? 

Mr.  McLuRE. — From  one  end  to  the  other  as  far  as  we  could  get  in  some.  I  do 
not  remember  whether  in  every  case  we  went  from  one  end  to  the  other  witu  the  line, 
because  it  would  not  be  possible  to  do  it  on  account  of  the  connections  at  the  end,  but 
I  think  we  covered  the  latticing  in  every  case  to  a  batten  plate. 

Prof.  Galbraith. — ^You  went  from  one  batten  plate  to  the  other  widi  the  line? 

Mr.  McLuRE. — There  is  not  always  a  batten  plate  at  each  end  of  a  compression 
member;  that  is,  a  splice  plate  acts  as  a  batten  plate  when  fully  riveted  on,  and  in 
the  condition  in  which  we  made  these  measurements  a  splice  plate  would  not  oe  on. 

Prof.  Galbraith. — The  line  would  be  roughly  in  the  neighbourhood  of  60  feet? 

Mr.  MoLuRE. — I  cannot  give  you  any  general  rule. 

Prof.  Galbraith. — What  I  want  to  get  at  is  whether  you  are  speaking  of  local 
deformations  measured  from  a  short  base  line,  say  from  6  to  10  feet  or  whether  you 
are  speaking  of  a  general  deformation  of  the  whole  web  taken  from  a  base  line  as 
nearly  as  possible  from  end  to  end. 

Mr.  McLuRE. — That  is  what  I  was  referring  to. 

Prof.  Galbraith. — And  you  say  that  it  was  in  the  latter  way  that  the  measme- 
ment  was  taken? 

Mr.  McLuRE. — ^Yes,  sir. 
'^     Prof.  Galbraith. — And  the  deformations,  as  far  as  you  know,  did  not  exceed 
one-half  inch? 

Mr.  MoLuRE. — ^Yes,  sir,  to  the  best  of  my  recollection. 

Prof.  Kerry. — ^Now,  you  might  tell  us  all  that  you  know  about  the  subsequent 
deformations  ? 

Mr.  MoLuRE. — I  watched  the  main  post  for  subsequent  deformations  and  never 
found  any.  The  post  P — i  anchor  and  cantilever  p.rm,  at  the  time  of  the  co.lapee  of  the 
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bridge,  had  already  received  their  maximum  compression  stresses  as  well  as  post 
P-^— 3.  I  had  watched  all  these  posts  for  deflections  and  never  could  detect  any.  Also 
some  of  the  sub-diagonals  connected  to  these  posts.  The  intermediate  verticals  be- 
tween these  posts  I  had  watched  foar  signs  of  buckling  but  never  detected  any.  In  the 
centre  post  particularly  I  had  watched  together  with  Mr.  Kinloch  to  detect  when  the 
different  sections  would  be  exactly  in  line  across  the  splices  and  we  had  observed  that 
centre  post  numerous  times  at  a  not  very  ri3mote  date  and  from  our  observations  it 
was  perfectly  in  line. 

Prof.  Kerrt. — The  joints  of  the  post  were  bearing  full  f 

Mr.  McLuRE. — ^Yes,  sir,  every  one  of  them. 

Prof.  Kerry. — And  the  post  itself,  as  far  as  you  could  observe,  was  perfectly  true? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — It  was  swinging  on  the  main  pin? 
.    Mr.  McLure. — ^It  had  freedom  to  turn  on  the  main  pin. 

Prof.  Kerry. — At  no  very  remote  date,  you  say;  you  mean  any  time  last  month? 

Mr.  MoLuRE. — ^Yes,  sir,  not  any  longer  ago  than  that. 

Prof.  Kerry. — A  month  previous  to  the  accident? 

Mr.  MoLure. — ^Yes,  sir. 

Prof.  Kerry. — Then  with  regard  to  the  chord  sections? 

Mr.  McLure. — I  think  the  first  thing  my  attention  was  called  to  in  regard  to 
bending  in  the  chord  section  was  the  splice  between  chord  7  and  8-L  on  the  cantilever 
arm,  which  had  one  of  the  inner  ribs  bent  in  towards  the  other  one  between  the 
diaphragms,  a  maximum  of  three-quarters  of  an  inch  right  at  the  splice.  That  did 
not  extend  entirely  to  the  top  of  this  rib  although  it  did  slightly,  that  is  it  was  not 
three-quarters  of  an  inch  at  the  top  but  it  was  I  forget  ho*w  much,  something  less. 

Prof.  Kerry. — The  lining  at  the  top  of  the  two  ribs,  Y  and  8,  was  not  i)erfect? 

Mr.  MoLuRE. — Not  perfect  hut  less  out  of  line  than  the  beam.  It  was  measured 
very  carefully  by  Mr.  Birks  and  myself  and  reported  with  a  recommendation  to  in- 
sert a  diaphragm  between  the  inner  ribs  extending  upward  six  rivets,  I  think. 

Prof.  Kerry. — That  is  a  diaphragm  connecting  the  two  inner  ribs  ? 

Mr.  MoLuRE. — ^Yes,  sir,  and  I  think  Mr.  Cooper  did  not  approve  of  that  method. 

Prof.  Kerry. — In  any  case  the  reconmaendation  was  not  carried  out? 

Mr.  McLure. — ^No,  sir,  not  yet.  I  believe  it  was  being  discussed  at  the  time  of 
the  accident  between  Mr.  Cooper  and  the  Phoenix  Bridge  Company. 

Prof.  Galbraith. — ^By  the  top  do  you  mean  the  north  end  of  the  chord? 

Mr.  McLure. — ^No,  the  top  and  bottom  of  the  rib. 

Prof.  Galbraith. — ^Four  or  ^v^  feet  between? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — ^Was  that  the  only  case  of  failure  to  line  that  had  come  to  your 
attention,  Mr.  McLure? 

Mr.  McLure. — No,  there  waa  something  similar  at  the  splice  between  chord  8  and 
9  L  on  the  cantilever  arm.  It  was  only  A  of  an  inch  out  of  line.  The  same  rib  at 
the  bottom  of  the  rib,  the  top  of  the  rib  was  perfectly  safe.  That  was  not  reported 
because  it  was  not  considered  of  sufficient  importance  and  any  reinforcementi  thalj 
knight  be  recommended,  for  the  chord  that  was  out  of  line  three-quarters  of  an  indi 
would  apply  to  the  other. 

Prof.  Bjsrry. — ^Were  these  deflections  corrected  before  the  joint  plates  were  riveted 
on? 

Mr.  McLure. — They  never  were  corrected. 

Prof.  Kerry. — These  joints  have  not  been  riveted  ? 

Mr.  McLure. — ^No,  sir,  not  completed. 

Prof.  Kerry. — Is  it  a  customary  thing  to  find  when  the  riveting  was  about  to 
commence,  that  there  were  little  errors  in  lining  between  the  ribs? 

Mr.  McLure. — Errors  of  lining  but  not  errors  of  alignment  except  the  two  in- 
stances I  have  mentioned.  Errors  of  lining  I  should  take  to  mean  that  one  rib  did 
not  match  the  other  at  the  end  exactly.  ^->  ^ 
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Prof.  Kerry. — That  is  what  I  mean  ? 

Mr.  McLuRE. — ^Yes,  sir,  I  found  several  of  those  errors  on  the  anchor  and  canti- 
lever arm  both  and  they  always  occurred  on  one  of  the  two  inner  ribs  at  the  bottom. 
One  splice  in  the  cantilever  arm,  I  forget  which  one  it  was,  the  error  did  not  amount 
to  more  than  one-quarter  of  an  inch.  It  was  referred  to  Mr.  Cooper  in  pay  cone) 
spondence  and  he  replied  to  do  the  best  we  could  with  it.  I  described  our  method  of 
jacking  the  rib  back,  but  he  said  to  make  the  best  job  iwe  could  with  it. 

Prof.  Kerry. — ^Would  the  wind  in  the  rib  extend  far  back  or  would  it  start  at) 
the  diaphragni  plate  and  be  just  a  little  local  twist  ? 

Mr.  MoLuRE. — ^Well,  it  is  so  small  you  could  not  detect  it  with  your  eye.  It  was 
just  by  having  the  two  not  matched  that  you  could  tell  there  waa  any  at  all. 

Prof.  Kerry. — It  was  never  permitted  to  start  to  rivet  up  any  of  these  chord  joints 
until  the  two  adjoining  sections  were  in  contact  from  the  top  joint  to  the  bottom  1 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerry. — That  was  the  practice  followed? 

Mr.  MoLuRE. — ^Yes,  that  was  the  practice;  there  never  was  any  riveting  done 
until  an  attempt  was  made  at  least  to  get  them  into  i)erfect  contact  Of  course  tliere 
were  slight  variations;  it  was  not  possible  to  jack  a  thing  back  all  the  way,  I  think. 

Prof.  Kerry. — You  are  misunderstanding  me  for  the  minute.  I  understand  that 
as  far  as  the  lining  of  the  ribs  of  two  adjacent  sections  is  concerned,  that  they  were 
jacked  into  line  as  closely  as  possible? 

Mr.  McLuRE. — ^Jacked  into  line  as  closely  as  iwssible. 

Prof.  Kerry. — And  then  side  plates  were  put  on,  and  then  they  were  riveted  in 
that  position? 

Mr.  McLuRB. — Yes,  sir.. 

Prof.  Kerry. — And  the  deviation  at  the  time  you  left  them  would  probably  not 
be  as  great  as  one-sixteenth  of  an  inch  ? 

Mr.  MoLuRE. — ^No,  sir. 

Prof.  Kerry. — Considering  the  ends  of  two  adjacent  chord  sections,  they  would 
have  been  put  in  in  most  of  the  cases  you  have  mentioned  with  the  upper  ends  in  con- 
tact and  with  the  camber  taken  care  of  by  an  opening  in  the  bottom? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — Before  the  riveting  was  commenced,  and  at  the  time  of  this  jack- 
ing and  interlining,  would  those  joints  be  closed  up  perfectly  ? 

Mr.  McLuRE. — No  riveting  was  ever  started  on  any  joints  in  a  chord  before  they 
had  a  full  bearing. 

Prof.  Kerry. — They  were  carefully  inspected  for  that  ? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — Would  you  show  us,  by  sketch,  what  the  method  of  jacking  waa? 

Mr.  McLure. — ^I  do  not  think  I  could.  It  was  customary  to  support  the  jack 
against  the  other  inner  rib  and  to  transfer  part  of  the  pressure  to  the  next  outer  rib 
by  means  of  a  wooden  shore. 

Prof.  Kerry.— Was  any  precaution  taken,  Mr.  McLure,  to  get  the  four  ribe  in 
their  correct  relative  positions  to  one  another  when  finally  jacked  into  position?  If  I 
remember  rightly,  in  each  case  the  four  ribs  were  held  by  diaphragm  plates  witMn  four 
feet  of  the  joint  ? 

Mr.  MoLuRB.— Yes. 

Prof.  Kerry. — So  that  any  alteration  in  the  correct  theoretical  spacing  of  ribs 
was  either  a  shop  error  or  it  would  be  a  bend  that  would  occur  in  the  last  four  feet 
of  the  rib? 

Mr.  McLure. — No,  because  these  diaphragms  do  not  extend  the  full  length  of  the 
rib,  they  only  extend  about  half  way  down  or  a  little  over,  I  think. 

Prof.  Kerry. — ^Was  it  possible  for  one  of  these  ribs  to  warp  below  the  diaphragm? 

Mr.  McLure. — I  should  think  so;  this  bend  that  caused  the  imperfect  bearing 
might  extend  back  of  the  diaphragm  at  the  bottom,  and,  as  I  said  before,  all  the  im- 
perfect matchings  that  were  noticed  were  at  the  bottom.  ^^  ^ 
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Prof.  Kerht. — That  wind  might  start  further  back  than  the  diaphragm  ? 

Mr.  McLuRB.— Yes,  I  should  think  so. 

Prof.  Kerry. — ^And  would  the  spacings  between  the  ribs  be  correct  when  you 
finished  jacking,  or  how  mueh  would  they  be  in  error? 

Mr.  McLuRE. — I  do  not  think  they  ever  measured  it. 

Prof.  Kerry. — ^You  never  measured  it? 

Mr.  McLuRE.— No,  sir. 

Prof.  Kerry. — ^How  would  you  determine  when  it  became  a  question  of  jacking 
one  rib  out  and  the  other  in?  How  would  you  determine  which  to  work  on,  or  would 
you  jack  both  ? 

Mr.  McLuRB. — ^We  would  jack  the  rib  which  seemed  to  be  out  of  line,  but  that 
would  be  a  matter  of  judgment. 

Prof.  Galbraith. — Was  the  riveting  of  the  diaphragm  you  speak  of  done  in  the 
ahop? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Galbraith. — Or  done  in  the  field,  or  done  sometimes  in  one  place  and  some- 
times in  the  other. 

Mr.  McLure. — The  diaphragms  Mr.  Kerry  referred  to  as  being  back  of  the  splice 
about  four  feet  were  riveted  in  the  shop  entirely,  I  think. 

Prof.  Galbraith. — Going  back  to  that  7-8  joint  in  the  cantilever  arm,  that  }  of  an 
inch  deviation,  was  that  entirely  in  one  rib? 

Mr.  McLure. — ^Yes,  sir,  entirdy. 

Prof.  Galbratfh. — The  other  three  ribs  lined  correctly? 

Mr.  McLure. — The  other  three  lined  correctly. 

Prof.  Galbratth. — Were  there  any  instances  to  your  knowledge,  Mr.  McLure,  in 
which  the  side  plates  had  to  be  bent  to  bear  up  correctly  against  the  two  qhord  mem- 
bers? 

Mr.  McLure. — ^No,  sir,  not  to  any  extent. 

Prof.  Galbratih. — So  far  as  you  know  in  each  case  the  side  plate  that  was  set  on 
the  outside  was  a  plane  surface? 

Mr.  McLure. — Yes,  sir. 

Prof.  Galbraith. — So  that  beyond  this  deviation  of  the  inner  ribs  you  have  men- 
tioned you  were  not  aware  of  any  defect  in  the  lining  of  the  adjacent  chords  ? 

Mr.  MoLuRE. — Not  at  the  splice.  I  said  I  did  not  know  of  any  splice  plate  that 
had  to  be  bent  I  wish  to  qualify  that  by  saying  that  at  the  splice  between  1  and  8-L 
the  splice  plate  on  the  rib  that  was  bent  was  riveted  on  and  that  splice  plate 

Prof.  Galbraith. — That  is  on  an  inner  rib  ? 

Mr.  McLure. — An  inner  rib. 

Prof.  Galbrafth. — As  far  as  you  know  the  spliced  ribs  on  the  outer  rib  at  the 
same  point  were  true  ? 

Mr.  McLure.— Yes,  sir. 

Prof.  Galbraith. — What  defect  did  you  notice  in  the  chord  members,  not  at  the 
splices  but  between  the  splices,  along  the  length  of  a  member  ? 

Mr.  McliuRE. — My  attention  was  called  by  Mr.  Kinloch  to  the  bends  in  chord  A-9- 
L  in  the  anchor  arm,  and  8  and  9-R  in  the  cantilever  arm. 

Prof.  Galbraith. — At  the  same  time  or  different  times  ? 

Mr.  McLuRE. — At  the  same  time. 

Prof.  Galbraith. — But  you  have  heard  of  those  defects  of  those  three  chords  at 
the  same  time  ? 

Mr.  MoLuRE. — I  believe  he  mentioned  something  about  the  cantilever  arm  two  or 
three  days  before  he  called  my  attention  to  the  anchor  arm,  but  I  do  not  remember 
just  what  he  said,  I  just  have  a  faint  recollection  of  him  saying  something. 

Prof.  Galbraith. — ^You  did  not  make  any  inspection  of  those  ? 

Mr.  McLuRE. — Not  at  that  time. 
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Prof.  Galbratth. — And  the  first  inspection  you  made  personally  was  when  Mr. 
Kinloch  called  your  attention  to  the  A-9-L  chord  on  the  anchor  arm  ? 

Mr.  McLuBE. — Yes,  sir. 
J*rof.  Galbratth.     Did  you  say  he  called  your  attention  to  A-9-Kf 

Mr.  McLuEE. — No. 

Prof.  Kerry. — ^I  think  somebody  mentioned  yesterday  without  going  into  the 
evidence,  Mr.  McLure,  that  you  were  sick  shortly  previous  to  the  failure  of  the  bridge  ?^ 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerry. — Between  what  dates  would  you  have  been  absent  from  the  bridge  ? 

Mr.  McLure. — Between  Saturday  afternoon,  August  17,  and  Friday  morning, 
August  23. 

Prof.  Kerry. — Then  probably  just  on  your  return  Mr.  Kinloch  mentioned  some- 
thing about  it  ? 

Mr.  McLuRE. — I  think  it  was  the  afternoon  of  my  return. 

Prof.  Kerry. — The  chords  on  the  cantilever  arm  ? 

Mr.  McjbURE. — ^Yes,  sir. 

Prof.  Kerry. — ^When  did  he  draw  your  attention  to  the  A-9-L  on  the  anchor  arm  ? 

Mr.  McLuRE. — On  Tuesday  morning,  August  27. 

Prof.  Kerry. — About  the  middle  of  the  morning  ? 

Mr.  McLuRE.— About  9.30. 

Prof.  Kerry. — ^What  action  was  taken? 

Mr.  McLuRE. — We  went  immediately  with  Mr.  Birks  to  the  chords,  first  to  A-9-L, 
and  took  measurements,  with  a  line  stretched  from  the  edge  of  the  batten  plate  to 
batten  plate. 

Prof.  Kerry. — ^You  measured  the  off-sets  ? 

Mr.  McLure. — ^Measured  the  off-sets  along  the  line  at  every  panel  point  of  the 
lattice  ends. 

Prof.  GALBRATTH.^What  sort  of  line  ? 

Mr.  McLuRE. — A  bit  of  string,  fish  line,  I  think  it  was. 

Prof.  Galbraith. — Have  you  a  record  of  these  measurements  with  you  ? 

Mr.  McLuRE. — Yes,  sir. 

Document  produced,  filed  and  marked  Exhibit  No.  41. 

Prof.  Kerry. — This  exhibit  No.  41,  shows  the  measurements  taken  at  that  time? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — As  soon  as  you  took  those  measurements,  Mr.  McLure,  what 
followed? 

Mr.  McLure. — ^Pretty  shortly  after  that  we  went  to  lunch. 

Prof.  Kerry. — That  is  to  say  you  measured  the  one  chord  9-L  and  then  went  to 
lunch? 

Mr.  McLure. — ^Measured  the  three  of  them.  It  took  pretty  nearly  till  lunch,  and 
then  9-R  cantilever  and  then  9-L  in  the  cantilever  arm. 

Prof.  Kerry. — ^You  went  immediately  over  and  measured  those  as  well? 

Mr.  McLure. — ^Yes,  sir.. 

Prof.  Kerry.— Then  what  followed? 

Mr.  McLure. — ^Well,  at  lunch  we  talked  it  over  at  the  bridge. 

Prof.  Kerry. — ^We,  would  mean  whom,  in  that  case? 

Mr.  McLure. — Mr.  Birks,  Mr.  Yenser,  and,  part  of  the  time,  Mr.  Kinloch,  I 
think,  and  myself;   and  we  decided  to  report  immediately  with  sketches. 

Prof.  Kerry. — To  whom  ? 

Mr.  McLure. — To  Mr.  Cooper  and  to  the  Phoenix  Bridge  Company. 

Prof.  Kerry. — ^Did  you  discuss  at  that  time  as  to  whether  any  more  work  should 
be  done  or  not  ? 

Mr.  McLure. — ^Yes. 

Prof.  Kerry. — ^Pending  those  reports? 

Mr.  McLure. — Yes. 
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Prof.  Kbert. — ^And  your  conclusion  waa  ? 

Mr.  MoLuRE. — There  was  not  any  definite  conclusion  reached  at  that  time.  I 
think  Mr.  Yenser  said  it  was  his  intention  not  to  add  any  more  work  to  the  bridge 
until  we  found  out  what  was  causing  the  condition  of  the  chords. 

Prof.  Kerry. — Was  your  own  opinion  of  the  advisability  of  adding  any  more 
weight,  expressed? 

Mr.  MoLuRE. — ^Yes. 

Prof.  Kerry. — ^And  to  what  effect? 

Mr.  MoLuRE. — ^I  said  at  the  time  I  thought  it  would  be  poor  policy  to  either  move 
the  traveller  or  add  more  weight,  because  if  anything  had  to  be  done  to  rectify  those 
chords,  it  could  be  easier  done  at  that  time  than  after  the  stress  had  been  increased. 

Prof.  Kerry. — ^You  were  convinced  that  those  deflections  had  occurred  after  the 
members  were  placed  in  the  bridge? 

Mr.  MoLure. — I  was  convinced  of  that  in  the  case  of  chord  9-L  of  the  anchor  arm. 
Of  the  chords  in  the  cantilever  arm  I  was  not  sure. 

Prof.  Kerry. — ^You  did  not  consider  that  there  was  any  possibility  of  the  A-9-L 
chord  in  the  anchor  arm  recovering  itself  ? 

Mr.  MoLurb. — ^You  mean  getting  back  into  line  again? 

Prof.  Kerry. — ^Yes. 

Mr.  MoLuRE. — ^No,  sir;  I  did  not  see  it  could.  I  do  not  know  that  I  ever  thought 
of  it  doing  that  at  all. 

Prof.  Kerry. — ^You  would  not,  as  an  engineer,  consider  that  a  column  that  was 
once  forced  out  of  line  by  direct  thrust  along  its  axis,  could  possibly  recover  itself 
while  that  thrust  remained  on  the  colimm? 

Mr.  MoLure. — No,  not  without  the  application  of  some  exterior  force. 

Prof.  Kerry. — That  is  to  say  it  was  recognized  at  the  time  that  some  action  had 
to  be  taken  to  straighten  up  that  member  ? 

Mr.  MoLuRE. — ^I  thought  so,  yes. 

Prof.  Kerry. — ^And  your  decision  was  to  report  immediately  to  Mr.  Cooper  the 
condition  of  affairs? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^And  you  had  also  the  statement  of  Mr.  Yenser  that  he  did  not 
propose  to  place  any  more  load  on  the  member  until  he  was  further  advised  by  the 
proper  authority? 

Mr.  McLuRE. — ^Yes,  I  was  so  convinced  that  that  was  his  determination  that  I 
mentioned  that  in  my  letter  to  Mr.  Cooper. 

Prof.  Kerry. — ^What  further  action  did  you  take  then? 

Mr.  McLuRE. — ^I  took  the  rest  of  the  day  to  get  that  report  off. 

Prof.  Kerry. — ^You  wrote  a  report  to  Mr.  Cooper,  which  went  off  that  evening? 

Mr.  MoLuRE. — Yes,  sir. 

Prof.  Kerry. — Fully  describing  the  situation? 

Mr.  MoLuRE. — With  sketches. 

Prof.  £[erry. — And  then  what  further  action? 

Mr.  MoLuRE. — I  called  up  Mr.  Hoare  on  the  telephone,  and  told  him  I  would  like 
to  see  him  that  afternoon,  and  went  in  to  see  him  in  Quebec.  I  explained  the  situation 
to  him  and  we  talked  it  over.  I  suggested  going  to  Phoenixville  and  New  York,  and 
he  seemed  to  think  it  would  be  a  good  plan.  He  told  me  first  to  go  out  in  the  morning 
and  examine  all  connections  in  the  bridge  that  could  possibly  have  any  relation  to  those 
members,  and  see  if  I  could  find  any  further  cause  of  trouble,  also  to  run  the  levels 
of  the  main  pier. 

Prof.  Kerry. — These  instructions  were  carried  out? 

Mr.  McLuRE. — ^Yes,  sir,  by  Mt.  Kinloch  and  myself. 

Prof.  Kerry. — And  you  found  no  alterations  in  the  levels  of  the  main  pier? 

Mr.  McLuRE. — ^Not  the  slightest. 
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Prof.  Kerry. — ^And  you  found  no  further  indications  of  trouble  t 

Mr.  MoLuRB. — ^No  further  indicatioina  of  trouble  whatever,  in  any  other  members 
than  the  ones  mentioned. 

Prof.  Kerry. — ^You  noted  immediately  in  the  morning  that  Mr.  Yensw  had 
ohanfed  his  decision? 

Mr.  MoLuRE. — Almost  immediately. 

Prof.  Kerry. — ^Did  you  take  any  action  with  regard  to  that? 

Mr.  MoLuRE. — ^No,  sir,  I  told  him  I  thought  it  was  poor  policy^  that  was  alL 

Prof.  Kebry.— You  told  Mr.  Yenser 

Mr.  MgLure.— Yes,  air. 

Prof.  Kerry. — That  you  thought  it  was  bad  judgment  on  his  part  to  do  so! 

Mr.  McLure. — ^I  do  not  think  I  said  bad  judgment;  I  think  I  said  poor  policy. 
Mr.  Birks  and  I  had  already  %ured  that  moving  the  traveller  would  increase  the 
stress  on  that  chord  a  very  slight  amoimt.  I  think  I  got  70  pounds  a  square  foot  and 
he  got  50  pounds  a  square  foot  as  the  increased  stress;  that  is  about  one-half  of  one 
per  cent  of  the  stress  it  was  receiving  at  that  time.  ( 

Prof.  Kerry. — You  were  both  trained  engineers,  Mr.  McLure^  and  did  it  occur 
to  you  in  connection  •  with  that  investigation  that  a  column  that  had  been  bent  out  of 
line  under  stress  along  its  axis  is  likely  to  go  on  and  continue  to  bend  out  of  line 
under  the  same  stress? 

Mr.  McLuRE.^Yes,  sir. 

Prof.  Kerry.— At  a  more  rapid  rate? 

Mr.  MoLuRB. — I  do  not  know  that  the  rate  entered  into  my  thoughts,  but  I  fully 
understood  that  a  column  out  of  line  is  more  apt  to  bend  than  it  would  have  been  if 
it  had  been  straight,  under  the  same  stress. 

Prof.  Kerry. — ^You  were  perfectly  clear  in  your  own  mind  that  the  safe  unit 
stress  on  a  column  bent  out  of  line  is  considerably  less  than  the  safe  unit  stress  on  a 
column  that  is  perfectly  true? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry. — And  what  ground  did  you  take  with  regard  to  the  small  increase 
of  stress  which  the  movement  of  the  traveller  would  produce  in  the  member? 

Mr.  MoLuRE. — ^In  my  own  mind  I  did  not  consider  it  would  do  any  particular 
harm  to  move  the  traveller. 

Prof.  Kerry. — ^You  did  not  think  that  the  increase  in  the  stress  itself 

Mr.  MoLuRE. — ^Would  be  sufficient  to  cause  any  trouble  with  that  chord.  To 
prove  that  I  walked  out  behind  the  traveller  while  they  moved  it. 

Prof.  Kerry. — ^We  are  to  understand  there  was  just  the  one  definite  measure- 
ment made  for  that  chord? 

Mr.  MoLuRE. — That  is  all  to  my  knowledge. 

Prof.  Kerry. — ^You  were  on  the  bridge  when  the  traveller  was  moved  out? 

Mr.  MoLuRE.— Yes,  sir. 

Prof.  Kerry. — And  you  examined  the  chord  after  it  was  moved  out? 

Mr.  MoLuRE. — Yes,  sir,  without  measuring  it. 

Prof.  Kerry. — ^Without  noticing  any  alterations? 

Mr.  MoLure. — Not  much. 

Prof.  Kerry. — ^Without  measurement? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry. — And  you  left  the  bridge  when? 

Mr.  MoLuRE. — ^I  left  at  12.80  on  Wednesday. 

Prof.  Kerry. — ^Was  the  traveller  then  fully  out? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^Your  letter  would  have  reached  New  York  about  when? 

Mr.  MoLuRE. — ^Reached  there  the  same  time  I  did. 

Prof.  Kerry.— You  wrote  it  on  Tuesday? 

Mr.  MoLuRE. — ^It  was  mailed  Tuesday  evening,  and  I  do  not  know  what  time  it 
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reached  the  city,  but  Mr.  Oooper  would  have  receiTed  it  and  read  it  when  he  came  to 
the  office  on  Thursday  morning,  which  he  did. 

Prof.  Kerrt. — ^Was  Mr.  Tenser's  action  in  moving  out  the  traveller  reported  to 
Mr.  Hoare  or  Mr.  Oooper? 

Mr.  MoLuRB. — ^Well,  not  in  that  letter,  because  that  was  before  he  moved  the 
travdier. 

Prof.  Eesrt. — ^I  mean  you  did  not  wire  to  Mr.  Cooper  that  that  action  had  been 
taken  previous  to  your  leaving  Quebec! 

Mr.  MoLuRB. — No,  sir. 

Prof.  Kerry.— Did  you  telephone  to  Mr.  Hoare  about  it? 

Mr.  MoLuRB. — ^Mr.  Hoare  was  on  his  way  out  to  the  bridge. 

Prof.  Kerry. — Mr.  Hoare  was  on  his  way  to  the  bridge,  so  that  he  saw  when  he 
came  out — at  what  time  did  he  arrive? 

Mr.  MoLuRE. — About  eleven  o'clock,  I  think,  on  Wednesday. 

Prof.  Kerry. — ^You  drew  his  attention,  when  he  came  out,  to  the  fact  that  the 
traveller  had  been  itemoved? 

Mr.  MoLdrb.— Yes,  sir. 

Prof.  Kerry. — ^Did  you  discuss  at  that  time  whether  it  was  necessary  to  take 
any  action  of  that  sort  in  regard  to  the  safety  of  the  bridge? 

Mr.  McLure. — Nobody  had  any  idea  that  the  safety  of  the  bridge  was  in  danger. 

Prof.  Kerry. — So  that  the  matter  was  not  discussed? 

Mr.  MoLuRE. — ^Not  discussed  in  that  light. 

Prof.  Kerry. — ^You  are  clear  on  that,  Mr.  McLure?  You  mean  that  it  never 
occu^ged  to  any  one  that  the  safety  of  the  bridge  was  threatened? 

Mr.  McLure. — ^No,  sir. 

Prof.  Kerry. — And  that  any  drastic  action  to  protect  the  bridge  was  therefore 
not  thought  about? 

Mr.  McLure. — That  is  the  idea. 

Prof.  Kerry. — ^You  went  over  the  bridge  with  Mr.  Hoare? 

Mr.  McLure. — No,  I  did  not.    1  left  too  soon  for  New  York  and  Phoenixville. 

Prof.  Kerry. — ^You  left  to  go  down  to  New  York  and  you  did  not  accompany 
Mr.  Hoare  on  hds  examination  of  the  bridge? 

Mr.  McLure. — ^No,  sir.- 

Prof.  Kerry. — And  between  Tuesday  morning  and  the  time  you  left  no  accu- 
rate measurements  were  made  to  see  whether  that  d^ection  was  increasing? 

Mr.  MoLuRE. — No,  sir,  no  actual  measurements. 

Prof.  KERRY.^Then  what  followed^  in  your  own  {personal  experience,  Mr. 
McLuie,  after  you  left  the  bridge? 

Mr.  McLure. — I  got  to  New  York  next  morning  at  7.80. 

Prof.  Kerry. — That  would  be  Thursday  morning? 

Mr.  McLure. — Thursday  morning — ^went  down  to  Mr.  Cooper's  office  and  saw 
Mr.  Berger.  Mr.  Cooper  did  not  get  in  till  11.16,  and  so  I  had  to  w^it  and  see  him. 
As  soon  as  he  came  in  he  found  my  letter  waiting  for  him,  and  he  read  it  and  I 
-went  in  to  see  him.  I  also  had  my  notes  and  sketches  with  me  and  explained  the 
matter  to  him. 

Prof.  Kerry. — Are  these  notes  and  sketches  in  evidenoe? 

Mr.  McLure. — This  sketch  you  have  (sketch  marked  exhdbit  No.  41)  I  showed 
to  Mr.  Cooper. 

Prof.  Kerry. — And? 

Mr.  McLure. — ^We  talked  the  matter  over;  I  explained  to  him  any  points  he 
was  not  clear  on  and  he  told  me  to  go  to  Phoenixville. 

Prof.  Kerry. — ^It  was  a  thorough  discussion,  Mr.  McLure? 

Mr.  McLure. — I  do  not  remember  just  what  was  said. 

Prof.  Kerry. — How  long  were  you  talking  over  the  matter? 

Mr.  McLuRE.     Not  more  than  45  minutes.  r^^^^T^ 
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Prof.  Kerry. — ^You  drew  Mr.  Cooper's  atteiition  then  to  the  fact  that  the 
traveller  had  been  moved  f onward  since? 

Mr.  McLur4— Yes. 

Prof.  Kerry. — And  to  the  fact  that  no  further  measurement  of  the  deflections 
had  been  made? 

Mr.  McLuRE. — ^Yee,  sir.  I  also  told  hdm  that  as  far  as  we  could  see  by  eje  no 
further  change  was  noticed  in  the  chord  since  the  moving  of  the  traveller.  I  told 
him  that  it  was  my  understanding  when  I  left  the  bridge  that  tjiene  would  be  no 
more  metal  erected  imtil  advices  were  received  regarding  these  clMords.  That  was 
my  understanding  with  Mr.  Yienser.  I  asked  him  whether,  in  his  opinion,  it  would 
be  all  right  to  go  ahead  with  the  erection  with  the  chords  in  that  condition,  and!  Ua 
sat  down  and  wrote  a  telegram  to  the  Phoenixville  Bridge  Company. 

Prof.  Kerry. — ^He  did  not  answer  you  directly? 

Mr.  MoLuRE. — No,  I  do  not  think  he  answered  me. 

Prof.  Kerry. — ^You  are  not  personally  aware  of  the  wording  of  the  telegram? 

Mr.  MoLuRE. — ^Not  of  the  exact  words — ^no. 

Prof.  Kerry. — ^Did  he  tell  you  what  the  effect  of  the  telegram  was? 

Mr.  MgLure. — ^He  showed  it  to  me. 

Prof.  Kerry. — And  it  said  practically  what? 

Mr.  MoLure. — ^Don't  add  any  more  weight  to  the  bridge  until  the  facts  are 
carefully  considered,  or  something  to  that  effect;  I  cannot  remember  if  these  are 
the  exact  words.    Mr.  McLure  will  arrive  five  o'clock — I  think  he  added  to  it. 

Prof.  Galbraith. — ^What  was  that  you  said? 

Mr.  McLuRE^ — ^Mr.  McLure  will  arrive  at  fiYe  o'clock.  m 

Prof.  Galbraith. — ^Where  ? 

Mr.  McLure. — ^Phoenixville. 

Prof.  Galbraith. — ^He  was  telegraphing  to  the  Phoenix  Bridge  Company  ? 

Mr.  MoLure.— The  Phoenix  Bridge  Company. 

Prof.  Kerry. — The  facts  would  be,  Mr.  McLure,  that  at  noon  on  Tuesday  Mr. 
Yenser  stated  that  he  would  not  increase  the  load  on  the  bridge  by  moving  the  traveller 
forward  ? 

Mr.  McLuRE. — In  the  afternoon  it  was. 

Prof.  Kerry.— In  the  afternoon  of  Tuesday  ? 

Mr.  MoLuRE.— Yes. 

Prof.  Kerry. — That  on  Wednesday  morning,  without  further  consultation  with 
you,  he  commenced  to  move  the  traveller  out  ? 

Mr.  McLure. — I  asked  him  his  reason  and  he  said  that  he  had  too  many  men  out 

Prof.  Kerry. — Practi^cally  moved  the  traveller  out  to  find  work 

Mr.  McLuRE. — For  the  number  of  men  he  had  out. 

Prof.  Kerry. — That  was  his  reason  for  it  ? 

Mr.  MoLure. — Yes,  sir. 

Prof.  KERiyr. — And  that  you  advised  him  at  the  time 

Mr.  McLuRE. — ^That  I  thought  it  was  poor  policy. 

Prof.  Kerry. — ^But  at  the  sarnie  time  you  did  not  consider  that  it  was  dangefrouslyr 
izi creasing  the  strain  on  the  member  ? 

Mr.  McLure.— I  do  not  think  I  told  him  that. 

Prof.  Kerry.— But  you  agreed  to  that  with  Mr.  Birks  ? 

Mr.  McLure. — I  had  that  in  my  mind. 

Prof.  Kerry. — ^You  and  Mr.  Birks  had  looked  into  that  and  that  was  your  joint 
conclusion  ? 

Mr.  MoLuRE.^Yes,  sir. 

Prof.  Kerry. — And  that  when  you  reached  Mr.  Cooper  and  gave  him  the  facts  he 
immediately  wired  to  cease  increasing  the  load  on  the  members  ? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry.— Then  what  followed?    You  left  for  Phoenixville?    ^  t 
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Mr.  MdLuRE. — ^Yes,  I  got  to  Phoenixville  about  five  o'clock,  went  to  the  office  of 
\he  Bridge  Company  and  had  a  talk  with  Mr.  Deans  about  these  chords.  I  forgot  to 
mention  that  when  I  was  in  Mr.  Cooper's  office  I  got  a  telegram  from  Mr.  Birks — that 
was  about  half -past  ten  o'clock  on  Thursday  morning — saying  that — I  have  the  tele- 
gram here — do  you  want  to  see  it  f 

Prof.  Kerry. — It  would  be  as  well  to  read  it. 

Mr.  McLuRE. — (reading)  :  *  I  do  not  think  we  can  state  positively  that  chord!  has 
buckled  since  erection  ;  the  only  definite  evidence  we  have  shows  the  contrary.  See 
my  letter  with  additional  data  in  Phoenixville  to-morrow  morning.  Signed  A.  H. 
Birks.' 

Prof.  Galbraith. — ^At  what  hour  was  that  telegram  sent  from  here  ? 

Mr.  MoLuBE. — ^It  has  9.45  on  it. 

Mr.  HoLGATE. — That  is  the  receipt  in  New  York. 

Prof.  Kerry. — ^When  you  said  to  Mr.  Yenser  that  it  was  poor  policy  to  move  the 
traveller  forward  you  were  not  thinking  at  the  time  of  the  safety  of  the  bridge  but  of 
the  difficulty  of  making  the  necessary  repairs  ? 

Mr.  McLure. — That  is  what  I  had  in  mind — the  difficulty  of  making  repairs  under 
the  increased  stress. 

Prof.  Kerry. — ^Referring  to  Mr.  Birks'  telegram,  he  mentions  positive  evidence 
there.    Did  you  see  that  evidence  ? 

Mr.  MoLuRE. — I  have  not  seen  any  evidence  yet  that  I  consider  positive. 

Prof.  Kerry. — ^Did  you  see  the  letter  ? 

Mr.  McLure. — ^I  think  Mr.  Deans  showed  me  the  letter. 

Prof.  Kerry. — ^What  information  was  there  bearing  on  this  chord  ? 

Mr.  McLure. — ^He  stated  his  reasons  why  he  thought  it  was  possible  that  the  bend 
might  have  been  there  longer  than  we  thought  it  had. 

•Prof.  £[erry. — ^But  without  anything  absolute  in  the  way  of  measurements  ? 

Mr.  McLure. — ^Yes,  without  anything  absolute  in  the  way  of  measurements. 

Prof.  Kerry. — ^What  followed  in  your  discussion  ? 

Mr.  McLure. — ^I  showed  that  telegram  to  Mr.  Cooper  when  I  was  in  New  York, 
and  when  I  got  to  Phoenixville  Mar.  Deans  and  I  talked  it  over.  He  said  that  he  had  a 
telephone  message  from  Mr.  Birks,  I  think,  stating  that  it  was  his  opinion  that  the 
bends  in  the  A-9-L  chord  were  not  of  recent  occurrence,  that  he  was  writing  a  letter 
explaining  ihe  matter  and  had  written  a  letter  explaining  the  matter  which  they 
would  receive  the  following  morning.  Mr.  Deans  seemed  also  to  think  that  the  bends 
had  probably  been  in  the  chord,  if  not  since  it  was  turned  out  of  the  shop,  they  were 
there  for  some  time. 

Prof.  Kerry. — Did  he  offer  you  any  definite  evidence  of  the  fact  ? 

Mr.  McLure. — Nothing,  except  that  he  said,  I  think  if  you  would  measure  some 
chords  at  Belair  you  would  find  similar  bends. 

Prof.  Kerry. — ^Was  there  anything  further  in  your  conversation? 

Mr.  McLure. — No,  we  did  not  bring  it  to  any  definite  close  on  account  of  our 
desire  to  wait  for  Mr.  Birks'  letter  to  see  what  he  had  to  say  about  the  reasons  for 
not  thinking  that  the  bends  were  of  recent  occurrence;  so  that  we  agreed  to  meet  the 
following  morning  when  Mr.  Birks'  letter  woujd  be  there  and  talk  the  matter  over 
further. 

Prof.  Kerry.— Then  what  followed? 

Mr.  McLure. — ^I  left  the  office  at  about  six  o'clock,  and  I  heard  of  the  collapse 
of  the  bridge  about  7.80. 

Prof.  EjaiRY. — ^How  did  that  word  reach  you? 

Mr.  McLure. — It  reached  me  by  someone  telling  me  that  someone  had  telephoned 
to  them  that  the  bridge  had-  fallen  down. 

Prof.  Kerry. — It  was  indirect? 

Mr.  McLure. — Indirect,  yes. 
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Prof.  Ee&ry. — ^Did  you  make  any  further  inveetigation  into  tlie  history  of  that 
diord  while  you  were  still  in  Phoenixville? 

Mr.  McLuBE. — No,  I  l^t  early  the  next  morning. 

Prof.  Keret. — Simply  came  straight  through  to  Quebec? 

Mr.  McLuRE. — Came  right  back. 

Mr.  Stuabt. — Will  you  ask  him  whe^er  he  brought  any  other  instructions  to 
PhoBnixville — to  Mr.  Deans — than  were  contained  in  the  telegram  whidi  Mr.  Cooper 
had  sent. 

Prof.  Kerry. — Did  you  have  any  yeibal  instructions  at  all  to  the  Phoenix  Bridge 
Company  ? 

Mr.  McLuRE. — Mr.  Cooper  told  me  to  go  to  Phoenixville,  see  Mr.  Deans  and  tell 
him  that  some  steps  must  be  taken  to  strengthen  that  chord — I  think  he  said — or  to 
repair  the  chord,  and  I  do  not  think  I  told  him  that  that  evening  at  PhoBnixville. 

Prof.  Kerry. — ^Mr.  Cooper's  telegram  had  already  been  received  when  you 
readied  Phoenixville? 

Mr.  McLuRE. — ^Yes,  I  think  Mr.  Deans  said  that  he  had  had  a  t^egram  f  rcmi  Mr. 
Cooper  when  I  reached  there. 

Mr.  Stuart. — I  thought  Mr.  McLure  said  that  he  showed  Mr.  Birks'  telegram  io 
Mr.  Deans. 

Mr.  MoLuRE. — Showed  it  to  Mr.  Cooper.  I  do  not  know  whether  I  showed  it  to 
Mr.  Deans  or  not;  maybe  I  did. 

Mr.  Stuart.— At  that  time  Mr.  Birks'  letter  to  Mr.  Deans  had  not  been  received. 
It  was  only  received  on  the  following  morning,  and  they  decided  to  wait  until  they 
received  that  letter. 

Prof.  Kerry. — That  is  what  Mr.  McLure  says  in  his  evidence. 

Mr.  Stuart. — ^Much  of  it  I  miss  because  he  speaks  so  low. 

Prof.  £[erry. — ^Have  you  heard  anything  further  from  Mr.  Cooper  since  your 
interview  with  him  in  New  York? 

Mr.  MoLuRE. — ^I  stopped  to  see  him  on  my  way  back  here. 

Prof.  Kerry. — ^Did  you  see  him  at  that  time? 

Mr.  MoLuRE. — ^Yes,  sir. 

Pro.  Kerry. — Did  he  express  any  opinion  at  all? 

Mr.  McLure. — He  said:  *  Well,  it's  that  chord.'  I  only  saw  him  a  few  minutes; 
he  was  not  feding  very  good^ 

(In  confirmation  and  explanation  of  previous  statement  the  witness  identified 
Exhibit  No.  41  as  correctly  showing  the  measurements  made  on  tiie  morning  of  Tues- 
day, August  27,  of  chord  No.  9-L  of  the  anchor  arm  and  chords  Nos.  8-R  and  9-R  of 
the  cantilever  arm.) 

Prof.  Kerry. — Is  that  correct,  Mr.  McLure? 

Mr.  MoLuRE.— Yes,  sir. 

Prof.  Kerry. — ^At  the  time  that  these  measurements  were  made,  Mr.  McLure^ 
were  the  opposite  chords  in  each  case  examined  ? 

Mr.  McLuRE. — Not  by  me. 

Prof.  Kerry. — ^You  just  went  over  these  three  chords? 

Mr.  MoLure. — ^Yes. 

Prof.  Kerry. — Practically,  in  the  whole  system  of  inspection,  Mr.  McLure>  there 
was  no  means  of  definitely  ascertaining  whether  these  chords  were  straight  or  what 
their  deflection  from  the  straight  was  when  they  were  placed  in  the  bridge?  They  had 
not  been  measured  for  true,  and  there  was  no  record  of  their  shop  deflections  ? 

Mr.  McLure. — I  think  not. 

Prof.  Kerry. — So  that  any  discussion  in  regard  to  the  time  that  that  deflection 
took  place  would  be  a  matter  of  opinion  ? 

Mr.  McLure. — ^Well,  we  knew  that  every  piece,  particularly  every  main  member 
that  went  into  the  bridge,  had  been  inspected  for  just  such  things  as  bends  in  the 
ribs.    We  also  knew  that  nothing  as  large  as  the  bends  we  had  measured,  particularly 
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in  the  A-9-L  chord,  eould  poeeibly  have  escaped  an  inspection  audi  as  we  gave  that 


Prof.  Knunr. — ^My  recollection  of  previous  evidence  is  that  you  and  Mr.  Birks 
toge&er  made  the  final  inspection  of  each  member  before  it  was  put  in. 

Mr.  MoLuBiL — ^Mr.  Kinlodi  made  the  same  inspection,  too. 

Prof.  Eesbt. — The  inspection  on  liie  car  previous  to  tie  hoisting  of  tlw  mcm- 
b^  was  made  by  ^onk? 

Mr.  MoLuBB.— Mr.  Kinloch  and  myself,  and  Mr.  Birks,  usually.  Mr.  Birks  paid 
particular  attention  to  the  attachment  of  the  attachments. 

Prof.  Kerry.— You  and  Mr.  Kinloch  paid  particular  attention  to  the  member 
itaeHt 

Mr.  MoLuRE.— Yes. 

Prof.  Kerry. — ^You  are  absolutely  convinced  that  you  would  not  have  passed  a 
member  with  any  such  deflection  upon  it? 

Mr.  MoLuRE. — ^Yes.  Of  course,  I  was  not  here  when  A-9-L  chord  was  erected. 
Mr.  Kinlodi  was. 

Prof.  Kerry  (to  Mr.  Kinloch). — ^Previous  to  Mr.  McLure  coming  here  did  that 
system  of  inspecting  members  on  the  car  before  they  were  placed  in  position  exist? 

Mt.  Kinloch.— ^Yes,  sir. 

Prof.  Kerry. — So  that  chord  9-L  would  have  been  inspected  by  you  previous  to 
unloading  from  the  cars  to  the  traveller? 

Mr.  Kinloch.— Yes,  sir,  and  it  was  also  free  from  any  upright  members  for  five 
or  six  months,  and  any  one  walking  over  it  could  have  seen  it. 

Prof.  Kerry  (to  Mr.  McLure).— Had  you  made,  for  any  reason,  any  definite 
observation  of  the  condition  of  the  diord  previous  to  the  time  of  the  measurement 
of  the  chord  as  shown  in  Exhibit  No.  41? 

Mr.  McLure. — ^Yes,  sir,  of  A-9-L;  two  or  three  days  before  I  went  to  the  hospi- 
tal, the  dates  of  which  I  have  given  already,  I  sighted  along  each  rib  of  the  chord', 
particularly  the  rib  that  had  the  mark  of  the  diain  on,  as  described  by  Mr.  Kinloch 
^^esterday,  to  see  if  there  were  any  bends  noticeable,  but  particularly  to  see  how  the 
bend  made  by  that  chain  was  acting  under  load  and,  from  my  observation  then,  I  am 
convinced  that  the  ribs  were  straight. 

Prof.  Kerry. — That  is  to  say  within  a  deflection  of ? 

Mr.  McLure. — ^Within  two  or  th-ree  weeks  of  the  accident. 

Prof.  Kerry. — ^They  were  straight  to  within  what  wind? 

Mr.  McLure. — To  within  at  least  half  an  inch. 

Prof.  Kerry. — The  condition  and  the  progress  of  the  work  at  that  time  would 
be  fully  recorded;  more  particularly,  I  suppose,  this  would  be  fully  recorded  in  Mr. 
Yenser's  reports,  would  it  not? 

Mr.  McLure. — At  the  date  of  the  accident? 
s        Prof.   B[erry. — At  the  date   of  your  previous   inspection — the  position   of   the 
cantilever  and  the  number  of  pieces  up  at  that  time? 

Mr.  McLure. — ^Yes,  sir.  You  could  get  it  either  from  Mr.  Yenser's  reports  or 
irom  my  books. 

Prof.  Kerry. — ^Your  books  would  show  just  when  each  member  was  raised  and 
when  the  traveller  was  moved? 

Mr.  McLure. — I  have  a  book  that  shows  the  date  that  each  member  was  raised. 

Prof.  Kerry.     Have  you  a  copy  of  that  book  with  you? 

Mr.  McLure.— Yes,  sir. 

Prof.  Kerry. — ^You  might  file  that  also,  please. 

Mr.  McLure. — I  could  shorten  that  up  by  reading  it  out  of  my  diary. 

Prof.  Galbratth. — ^You  might  do  that. 

Prof.  Kerry. — ^Do  you  want  to  make  a  statement  from  that? 

Mr.  McLure. — From  this  book? 


Prof.  Kerry.— Yes? 
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Mr.  MoLuRE. — Juflt  as  it  suits  you.  That  will  be  thte  shortest  way,  I  think. 
You  want  the  condition  of  the  erection  at  the  time  I  made  an  inspection  of  the 
chord  and  found  it  straight.  As  nearly  as  I  remember  the  date  was  August  15. 
At  that  time  I  have  recorded  as  being  erected  on  that  day  the  bottom  chord  sections 
of  the  suspended  span  B-R  and  L  of  sub-diagonals  S-P-2-R  and  L.  These  chord(^ 
were  connected  by  pinning  diagonal  eye-bars  T-2-P  and  L  to  the  hangers  T-O-O. 
That  was  on  the  third  panel  of  the  suspended  span.  The  main  post  of  ihe  small 
traveller  then  would  be  over  post  P-1  of  the  suspended  span  and  I  should  say  the 
panel*  iwas  approximately  half  erected — ^panel  3. 

Prof.  Kerry. — ^The  traveller  was  sitting  on  the  second  panel? 

Mr.  MoLuRB. — ^Yes.  The  tip  of  the  top  forward  overhang  only  had  been 
removed. 

Commission  took  recess. 


AFTEBNOOIT  SESSIOIT— TWELFTH  DAY.  • 

This  Commission  resumed  at  2  p.m. 

Mr.  HoARE  put  in  monthly  progress  estimates  from  June,  1904,  to  July,  1907, 
accompanied  by  progress  diagrams   (filed  and  marked  Exhibit  No.  42). 

Mr.  MoLuRE,  recalled. 

Prof.  Kerrt. — ^You  were  familiar  with  the  instructions  issued  by  the  Phoenix 
Bridge  Company  in  regard  to  erection,  Mr.  McLure? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^And  in  all  except  very  minor  detail  those  instructions  were  abso- 
lutely followed  ? 

Mr.  MoLure.— Yes. 

Prof.  B^ERRY. — In  particular  were  the  instructions  in  regard  to  the  opening  at  the 
joints  between  the  several  chords  of  the  lower  chord  followed  exactly? 

Mr.  MoLuRE. — They  could  not  follow  any  instructions  in  regard  to  the  openings. 
They  had  to  make  their  own  openings.  You  could  not  make  the  openings  anything 
you  wanted  to. 

Prof.  Kerry. — Not  setting  the  place  originally  ? 

Mr.  MoLuRE. — ^You  could  on  the  anchor  arm.  On  the  anchor  arm  the  opening 
centres  are  set  to  a  certain  elevation.  On  the  cantilever  arm  the  opening  in  the  chord 
would  be  made  at  a  certain  point  and  you  could  not  change  that  if  you  wanted  to. 

Prof.  Kerry. — ^You  mean  that  the  length  of  the  members  absolutely  fixed  that 
opening  ? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^And  as  it  worked  out  the  openings  were  as  anticipated    ? 

Mr.  MoLuRE. — The  openings  agreed  fairly  well  with  what  was  supposed. 

Prof.  Kerry.— What  do  you  mean  by  fairly  well  ? 

Mr.  MoLuRE. — They  were  not  always  exactly  what  was  indicated  on  the  drawing. 

Prof.  Kerry. — ^How  much  would  they  vary  ? 

Mr.  McLuRE. — An  eighth  of  an  inch. 

Prof.  Kerry. — ^I  think  you  told  us  that  you  were  not  present  at  the  time  that  the 
lower  chord  of  the  anchor  arm  was  laid  ? 

Mr.  McLure. — No,  sir. 

Prof.  Kerry. — So  that  you  could  give  us  no  positive  evidence  in  regard  to  those 
openings  ? 

Mr.  McLuRE. — ^I  know  what  they  were  after  I  got  there.  ^->  j 

Digitized  by  VjOOQIC 


MINUTES  OF  PROCEEDINGS  Tffl 

SESSIONAL  PAPER  No.  154 

Prof.  Kerry. — Was  it  possible  to  examine  them  ? 

Mr.  McLuRE. — ^Yes. 

Prof.  ICerry. — ^And  they  were  in  accordance  with  the  blue  print  instructions  ? 

Mr.  McLuRE. — ^I  do  not  remember  whether  they  were  or  not.  My  impression  is 
they  were. 

Prof.  Kerry. — They  were  sufficiently  in  accordance  that  you  had  no  ground  for 
taking  any  exception  f 

Mr.  McLuRE. — ^Yee. 

Prof.  Kerry. — What  opportunity  had  you  to  observe  these  openings  during  the 
building  out  of  the  cantilever  arm  f 

Mr.  MoLuRE. — The  observations  we  made  on  the  outstanding  legs  of  the  top  and 
bottom  flange  angles  of  the  two  outside  ribs. 

Prof.  Kerry. — They  were  regularly  measured  ? 

Mr.  McLuRE. — ^Yes,  sir. 

PrM  Kerry.— How  often  was  that  done  ? 

Mr.  MoLuRE. — Every  time  the  traveller  was  moved,  or  in  other  words,  every  time 
a  panel  of  the  cantilever  arm  was  completed. 

Prof.  Kerry. — ^Do  you  have  a  record  of  these  movements  ? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — (to  Mr.  Deans). — Will  these  also  be  recorded  on  that  general  dia- 
gram you  showed  us,  Mr.  Deans? 

Mr.  Deans. — No,  they  will  not  be  recorded  on  that,  but  there  are  other  reports 
including  these  openings  you  have  referred  to  now. 

Prof.  Kerry.— In  Mr.  Tenser's  file  ? 

Mr.  Deans. — ^Mr.  Cudworth  said  that  he  made  a  set  of  those  that  will  be  filed. 

Mr.  McLuRE. — ^I  have  them  here. 

Prof.  Kerry. — ^Have  you  got  them  in  shape  to  file  ?• 

Mr.  McLure.— Yes,  sir. 

Prof.  Kerry. — ^You  better  put  them  in  as  an  exhibit,  please.  (Diagrams  produced.) 

Mr.  HoLQATE. — ^How  do  you  describe  these,  Mr.  McLure  ? 

Mr.  McLure. — Diagrams  showing  changes  in  openings  of  bottom  chord  splice. 
(Put  in  and  market  Exhibit  No.  43.) 

Prof.  E[erry. — ^In  general  the  closing  up  of  these  so-called  camber  openings  was 
regular  and  satisfactory  ? 

Mir.  McLure. — ^Yes,  sir,  it  was  in  general. 

Prof.  Kerry. — We  asked  Mr.  Milliken  at  the  time  he  was  giving  his  evidence  for 
a  diagram  showing  the  exact  condition  of  the  riveting  at  the  time  of  the  failure.  Has 
that  yet  been  prepared,  do  you  know  ? 

Mr.  McLure. — ^No,  I  have  not  heard  Mr.  Milliken  say  anything  about  it  yet. 

Mr.  Deans. — I  do  not  think  that  has  been  prepared  as  yet,  but  we  will  see  that  it 
is  prepared.    He  will  have  to  confer  with  Mr.  Kinloch  about  that. 

Prof.  Kerry. — The  riveting  of  the  main  connections,  Mr.  McLure,  was  dependent 
on  the  closing  up  of  the  joints  ? 

Mr.  McLure. — Riveting  of  the  splices  f 

Prof.  Kerry.- Yes? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  EIerry. — ^Was  tJbere  any  material  delay  between  the  time  that  a  splice  was 
ready  for  riveting  and  the  time  that  the  riveting  was  actually  done? 

Mr.  McLure. — ^I  do  not  know  that  you  would  call  it  delay.  None  of  them  were 
riveted  until  they  got  ready  to  rivet  them  whether  they  were  closed  or  not 

Prof.  Kerry. — ^You  had  no  reason  to  make  any  complaint  as  to  the  force  of 
riveters  actually  at  work  on  the  bridge? 

Mr.  McLure. — ^None  at  alL 

Prof.  Kerry. — It  was  all  that  the  Quebec  Bridge  Company  desired  in  that 
respect? 
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Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^Have  you  any  record  of  the  removal  of  the  fake  work  from  under 
the  anchor  arm — ^the  dates? 

Mr.  McLuRE.— I  have  a  separate  record.  It  would  be  included  in  my  diary,  or  my 
correspondence  with  Mr.  Cooper,  stating  the  condition  at  each  time  that  a  rQxnrt  was 
made. 

Prof.  Kerry. — ^As  I  remember  the  previous  evidence,  no  false  work  was  removed 
until  the  anchor  arm  was  entirely  free  from  it. 

Mr.  MoLuRE. — There  were  definite  instructions  issued  from  Phomixville  regard- 
ing the  removal  of  false  works,  and  as  I  remember  Mr.  Cooper  knew  of  theee  instruc- 
tions and  approved  of  them. 

Prof.  Kerry. — These  instructions  were  regularly  and  ck^sely  followed? 

Mr.  MoLuRE. — ^Yes,  sir,  I  think  Ihey  were  right  to  the  letter. 

Prof.  Kerry.—So  that  the  record  of  instructions  from  ^e  Phcenixville  office  will 
fully  cover  the  removal  of  the  fake  work? 

Mr.  MoLuRB. — I  think  it  was  not  removed  quite  as  soon  as  it  oould  have  been 
according  to  those  instructions;  that  is  some  parts  were  left  under  a  little  longer  than 
they  need  to  have  been  according  to  the  instructions. 

Prof.  Kerry. — Had  you  any  chance  to,  or  did  you  observe  any  relation  between 
the  mov^nents  of  the  cantilever  forward  and  the  ck)sing  of  the  joints  along  on  the 
chord? 

Mr.  MoLuRE.— Yes,  sir. 

Prof.  Kerry. — Was  there  a  definite  and  observable  relation  or  was  it  little 
marked? 

Mr.  MoLure. — There  was  a  uniform  movement  forward  of  the  top  of  the  main 
post,  and  at  the  same  time  apparently  there  was  a  closing  of  the  joints  of  the  anchor 
arm. 

Prof.  Kerry. — ^Was  that  to  such  an  extent  that  you  could  fairly  predict  wh«i  the 
cantilever  moved  forward  what  the  result  of  your  measurements  would  be  ? 

Mr.  McLure. — Not  as  regards  each  particular  splice.  When  the  cantilever  arm 
was  pretty  well  out  on  the  main  pier  you  could  count  on  finding  much  smaller 
openings  in  the  anchor  arm  joints  each  time  the  travell^  was  moved  than  you  could 
count  on  at  the  top  of  the  centre  post  each  time  the  traveller  was  moved  as  compare«i 
with  the  previous  measurement. 

Prof.  Kerry. — ^The  moving  of  the  parts  under  the  altered  stress  due  to  the 
advance  of  the  traveller,  that  would  be  almost  immediate,  Mr.  McLure? 

Mr.  MoLuRE. — No,  sir. 

Prof.  Kerry. — ^It  did  not  take  any  length  of  time  to  settle  into  position? 

Mr.  MoLuRE. — ^I  should  say  it  would  take  at  least  twenty-four  hours. 

Prof.  Kerry. — ^You  usually  made  measurements  how  long  after  the  traveller  was 
moved? 

Mr.  MoLuRE. — Usually  not  until  the  next  day ;  I  gave  it  time  to  work  out  throu^ 
the  truss. 

Prof.  Kerry. — So  that  the  members  would  get  their  set  before  you  made  your 
measurement  ? 

Mr.  MoLuRE. — ^Yes. 

Prof.  Kerry. — At  what  time  during  the  erection  did  the  upper  chord  commence  to 
come  into  play? 

Mr.  MoLuRE. — ^During  the  erection  of  the  third  panel  of  the  south  cantilever  arm. 

Prof.  Kerry. — ^The  minute  the  strain  came  on  it  of  course  it  would  be  in  every 
panel 

Mr.  McLure. — ^Right  straight  back  through  to  the  end  of  the  andior  arm. 

Prof.  Kerry. — ^And  you  found  that  the  several  bars  were  acting  together? 

Mr.  MoLuRE. — ^Yes,  I  found  that  right  straight  through  the  work. 

Prof.  Kerry. — ^That  is  to  say  they  were  so  accurately  made  that  when  the  stress 
came  on  a  composite  member  all  parts  commenced  to  act  immediately.O  OQLC 
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Mr.  McLuRE. — ^All  parts  aoemed  to  act  together. 

Prof.  Qalbraith. — ^How  dSd  you  teat  that! 

Mr.  McLuBX. — ^By  kiekin^  them. 

Prof.  Galbratth.— By  flound? 

Mr.  MoLuRE. — Not  by  sound,  by  motion. 

Prof.  Galbraith. — ^In  your  discussion  with  Mr.  Birks  previous  to  the  last  move- 
ment of  the  traveller,  did  he  express  any  definite  opinion  9 

Mr.  McLuRE. — I  do  not  know  that  he  expressed  a  definite  opinion,  but  he  gave  me 
the  impression  that  he  did  not  think  it  would  make  much  difference  whether  the 
traveller  was  moved  or  not. 

Mr.  Stuart. — ^I  think  Mr.  McLure  shared  that  view  himself? 

Prof.  Kerry. — Mr.  McLure  stated  that  this  morning.  (To  Mr.  McLure):  To 
what  extent,  when  you  were  going  through  these  figures  yourself,  Mr.  McLiire,  did  you 
consider  the  very  peculiar  action  of  a  post  member  in  the  way  of  the  stress?  You 
were  considering  the  deflection  of  a  heavy  conqpression  member.  You  estimated  the 
increase  of  the  stress  due  to  the  movement  forward  of  the  cantilever  arm.  Did  you 
make  any  other  calculations? 

Mr.  McLure. — We  would  figure  the  stress  in  the  latticing,  due  to  the  eccentricity 
that  we  measured  in  that  chord. 

Prof.  Kerry. — ^In  the  ordinary  chord  member,  normal  and  straight,  did  you  have 
occasion  to. examine  the  latticing  at  all?  Not  in  any  special  chord,  but  in  any  one 
of  the  chords  that  was  under  full  strain? 

Mr.  McLuRB. — ^No,  I  think  not 

Prof.  Kerry. — ^You  are  not  in  a  position  to  say  whether  the  latticed  members, 
particularly  the  *  X '  members,  would  be  very  tight  or  not,  under  very  heavy  strain  ? 

Mr.  McLuRE. — On  an  ordinary  chord? 

Prof.  Kerry.— An  ordinary  chord,  yes? 

Mr.  McLure. — No,  sir. 

Prof.  Kerry. — In  the  case  of  the  chords  you  examined,  what  was  the  condition 
of  these  bars? 

Mr.  McLure. — They  were  absolutely  straight,  there  were  no  loose  rivets  with  one 
exception,  and  upon  rapping  a  few  of  them  they  gave  forth  a  kind  of  singing  sound, 
like  a  wire  under  tight  strain. 

Prof.  Kerry. — ^In  other  words,  you  thought  they  were  under  l^avy  strain? 

Mr.  McLure. — ^They  seemed  to  be  working;  how  heavy  you  could  not  tell. 

Prof.  Kerry. — ^And  what  was  your  calculation  directed  to  find  out?  You  speak 
about  calculating  the  stress  in  the  latticing  due  to  the  d^ection;  did  you  consider 
that  latticed  member  as  a  truss  that  was  deflected  down  a  matter  of  two  inches  in  that 
length? 

Mr.  McLure.^ — ^Yes,  we  made  the  assumption  that  the  d^ection  was  a  maximum 
through  all  the  ribs,  that  the  latticing  acted  as  a  trvsa  with  freedom  to  move  the 
joints,  and  that  the  ribs  had  no  stiffness  in  themselves. 

Prof.  Galbraeth. — ^You  calculated  as  if  the  whole  chord  was  bent  into  a  circle? 

Mr.  McLure. — ^No. 

Prof.  Galbraith. — ^And  calculated  the  shearing  force  taken  up  by  the  latticing? 

Mr.  McLure, — ^Yes.  I  think  we  found  the  latticing  was  strained  considerably 
under  one-half  the  elastic  limit.  I  do  not  remember  the  figures  exactly  according  to 
our  assumptions. 

Prof.  Kerry. — ^You  would  assume  in  that  calculation  that  the  normal  chord 
member  had  no  stress  in  the  latticing  at  all? 

Mr.  McLuRE. — No  initial  stress. 

Prof.  Kerry. — ^No  initial  stress  of  any  kind?  You  would  have  calculated  those 
stresses  in  the  lacing  or  latticing  simply  from  the  elongation  of  the  members  necessary 
to  grive  a  circular  form? 

Mr.  McLure.— Yes. 
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Prof.  Kerry. — That  was  practically  all  that  you  had  to  go  on? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — Did  you  include  in  that  calculation  the  fact  that  the  length  along 
the  chord  in  the  rib  between  the  two  ends  of  the  lattice  bar  had  been  materially 
decreased  by  the  shortening  of  the  member? 

Mr.  McLuRE. — ^By  the  shortening  due  to  strain? 

Prof.  Kerry* — ^Due  to  the  compression  of  the  member? 

Mr.  McLure. — Compressive  stress,  no. 

Prof.  Kerry. — ^Normally  it  would  appear  that  with  a  member  perfectly  straight  on 
account  of  that  compression  the  latticing  would  not  be  under  strain,  it  might  even 
be  under  a  slight  compression  strain? 

Mr.  MoLuRE. — ^Due  to  the  shortening  of  the  member.  That  shortening  was  about 
three-eighths  of  an  inch  in  the  whole  length  of  the  chord  under  its  full  strain.  Of 
course  it  was  only  receiving  about  two-thirds,  therefore  it  would  not  be  that  much. 

Prof.  Kerry. — That  theoretical  consideration  was  not  covered? 

Mr.  MoLuRE. — ^It  was  not  entered  into. 

Prof.  EIerry. — And  did  you  make  any  effort  to  apply  the  various  theories  of  post 
flexure  to  the  conditions  existing? 

Mr.  McLuRE. — From  which  the  different  column  formula  were  derived? 

Prof.  Kerry.— Yes? 

Mr.  McLuRE. — ^No,  sir,  that  did  not  enter  into  this,  because  the  cross  sections 
were  such  that  we  did  not  have  to  use  a  column  formula  to  reduce  the  stress. 

Prof.  Galbraith. — ^You  say  you  found  by  hammering  the  lacing  that  it  was  under 
high  tension?  How  did  you  compare  the  sound  of  the  diagonal  latticed  members  at 
the  places  where  the  bulge  was  greatest?  We  will  say  the  centre  of  the  post  and  the 
diagonal  lattice  members  at  the  end,  did  you  compare  the  sound  of  those  two  members? 

Mr.  McLuRE. — ^No,  I  did  not.  Mr.  Kinloch  did  the  hammering,  and  as  I  remember 
it,  he  hammered  half  a  dozen  all  in  the  same  neighbourhood. 

Prof.  Kerry  (to  Mr.  Kinloch). — Was  there  any  difference  in  the  sound  of  a  dia- 
gonal member  near  the  middle  of  the  chord  and  near  the  end  of  the  chord  ? 

Mr.  E[iNL0CH. — There  was  some  slight  difference,  yes. 

Prof.  E[erry. — ^Which  way? 

Mr.  Bjnloch. — ^I  do  not  remember  now ;  they  all  sounded  high. 

Prof.  Kerry. — ^You  could  not  distinguish  to  say  which  was  lowest  and  which  was 
highest? 

Mr.  Kinloch. — ^I  do  not  remember  now. 

Prof.  Kerry. — ^In  general,  the  condition  of  the  latticing  on  the  different  chords 
was  entirely  satisfactory? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — ^You  assumed  in  youir  calculations  that  you  were  dealing  with  what 
is  technically^ known  as  a  short  column  all  the  time? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — And  you  did  not  realize  that  the  moment  the  member  showed  an 
appreciable  deflection  it  showed  that  it  was  not  a  short  column? 

Mr.  McLuRE. — ^I  am  not  convinced  of  that  yet. 

Prof.  Kerry. — ^You  are  not  convinced  of  that  yet? 

Mr.  McLure. — ^No,  sir. 

Prof.  Kerry. — ^Have  you  any  other  information  you  would  like  to  add,  Mr. 
McLure,  anything  that  you  think  would  be  of  assistance  to  the  Commission  in  draw- 
ing its  attention  to  the  cause  of  failure,  the  cause  and  the  locality? 

Mr.  McLure. — ^I  do  not  think  of  anything  just  now. 

Prof.  Kerry. — You  are  satisfied  by  the  measurements  you  have  taken  both  before 
and  since  the  accident  that  the  cause  of  the  failure  lies  entirely  in  the  steel  work  ? 

Mr.  McLure. — ^Yes,  sir. 
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Prof.  Kerky. — That  the  foundations  are  in  perfect  condition  and  have  not  moved 
to  an  appreciable  exten^t? 

Mr.  McLuRE. — They  have  got  copings  chipped  off,  otherwise  they  are  in  perfect 
condition. 

Prof.  Keret. — ^And  without  any  appreciable  shift? 

Mr.  McLuRE. — ^Yes,  sir,  the  main  pier  seeni^  to  have  risen  a  little  bit. 

Prof.  Kerry. — ^I  shall  ask  you  further  questions  on  that  when  Mr.  Cudworth  sub- 
mits the  diagrams  and  measurements.  On  a  strictly  technical  point,  would  the  appear- 
ance of  those  columns  and  the  flexure  in  the  columns  as  you  looked  at  them^  particu- 
larly in  the  neighbourhood  of  the  joints,  suggest  that  the  columns  had  free  ends  or 
fixed  ends? 

Mr.  McLuRE. — ^Which  one,  the  cantilever  arm  or  the  anchor  arm? 

Prof.  Kerry.— Both? 

Mr.  McLuRE. — I  think  the  anchor  arm  chord  from  appearances  would  give  the 
impression  of  a  column  with  free  ends;  the  cantilever  arm  chords  look  more  like  a 
column  deflected  with  flxed  ends.    (This  answer  is  modified  by  a  subsequent  answer.) 

Prof.  Kerry. — That  is  to  say,  in  the  case  of  the  anchor  arm  the  fracture  appar- 
ently extended  right  down  the  whole  splice? 

Mr.  McLuRE. — ^Yes. 

Prof.  Kj:rry. — ^But  on  the  cantilever  arm? 

Mr.  McLuRE. — ^It  seemed  to  run  out. 

Prof.  Kerry. — ^It  ran  out  to  the  edge  of  the  cover  plate? 

Mr.  McLuRE. — ^Yes. 

Mr.  Stuart. — ^You  might  ask  him  how  he  accounts  for  that? 

Prof.  BIerry. — Can  you  advance  any  reason  or  suggest  any  reason  for  the  differ- 
ence of  apparent  action  in  the  two  cases? 

Mr.  McLuRE. — I  do  not  know  why  there  should  be  any  difference  in  the  action; 
no,  the  splices  are  almost  identical. 

Prof.  Kerry. — And  they  were  not  fully  riveted  up  in  either  case,  were  they  ? 

Mr.  McLuRE. — ^Yes,  the  anchor  arm  chord  was  fully  riveted  at  one  end  and  the 
other  end  ran  into  the  next  panel.  It  was  not  riveted,  so  that  the  deflection  that  I 
had  in  mind  was  in  that  part  of  the  No.  9  anchor  arm  chord  lying  south  of  the  T-5-Z 
hanger. 

Prof.  Galbratth. — The  splice  was  on  the  other  side? 

Mr.  MoLuRE. — One  splice,  the  splice  that  was  not  riveted. 

Prof.  Galbraith. — ^You  mean  the  splice  that  was  really  at  the  other  end  of  the 
chord? 

Mr.  MoLuRB. — ^Yes. 

Prof.  Kerry. — ^In  the  other  case,  on  the  cantilever  arm? 

Mr.  MoLuRE. — On  the  cantilever  arm,  the  splice  between  10  and  9  was  riveted, 
and  I  think  between  9  and  8  fully  riveted ;  between  8  and  7  was  being  riveted. 

Prof.  Kerry. — ^In  the  plans  filed  under  No.  43,  showing  the  openings  at  the  chord 
joints,  what  was  the  accuracy  of  measurement,  to  what  xmit  were  they  measured? 

Mr.  MoLuRE. — One  sixty-fourth  of  an  inch  either  way;  that  is  a  possible  total 
variation  of  ^  of  an  inch. 

Prof.  Kerry. — The  possible  error  in  the  figures  as  given  there  you  would  place 
at  ^  of  an  inch? 

Mr.  McLtJKE.— Yes,  sir. 

Prof.  Kerry. — Do  you  know  if  any  of  those  joints  were  found  to  be  open  to  that 
extent  when  the  cover  plates  were  removed? 

Mr.  MoLuRE. — The  cover  plates  were  never  removed  until  the  joints  were  tight. 

Prof.  BjaiRY. — How  would  you  know  they  were  tight  if  the  measurements  were 
not  closer  than  ^  of  an  inch? 

Mr.  McLuRE. — I  stuck  a  %4  inch  plate  in  them  if  they  were  open;  if  you  could 
not  get  it  in  they  were  tight. 
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Prof.  Kebey.— Could  you  get  into  the  joint? 

Mr.  MoLuRE. — ^You  could  get  to  the  outstanding  edge  of  the  flange  angles. 

Prof.  Kurt. — The  lower  flange  angles  I 

Mr.  McLuBE. — ^Lower  or  upper,  as  the  case  might  he. 

Prof.  Kerrt. — And  the  entire  end  of  the  diord  member  was  cut  to  a  true  planet 

Mr.  MoLuRE. — ^Yes,  faced  off  on  a  rotary  machine. 

Prof.  GALBRArPH  (after  a  eonversation  with  Mr.  McLure). — I  think  Mr.  McLure 
might  say :  ^  On  reconsideration  of  my  answer  respecting  the  free  endedness  or  other- 
wise of  tibe  columns,  I  am  inclined  to  think  that  since  I  have  had  an  opportunity  of 
obserying  the  bend  only  from  batten  plate  to  batten  plate  the  chord  as  a  whole  could 
not  be  necessarily  considered  free-enJjed  at  the  end  next  post  T-6-Z  hanger.'  That  is 
what  you  mean^  is  it  not? 

Mr.  MoLuRE.— Yes. 

Prof.  Kerry. — ^Under  the  direction  of  the  Commission,  Mr.  McLure,  you  have 
made  certain  surveys  of  the  wreck,  have  you  not? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — Have  plans  from  those  surveys  been  prepared? 

Mr.  MoLuRB. — Yes,  sir. 

Prof.  Kerry. — Are  they  ready  for  deposit? 

juj.  McLure. — Yes.    Do  you  want  everything,  levels  and  lines? 

Prof.  Kerry. — Just  make  a  deposit  of  each  one  and  we  will  say  what  it  is. 

(Document  produced,  filed  and  marked  Exhibit  No.  44.) 

Prof.  Kerry. — Exhibit  44  was  submitted  to  show  the  positions  of  the  top  chord 
panel  points  in  plan  before  and  after  the  accident,  the  positions  after  the  accident 
being  indicated  by  full  circles. 

(Document  produced,  filed  and  marked  Exhibit  No.  45.) 

Prof.  Kerry. — Exhibit  45  shows  similar  information  concerning  the  bottom  chord 
panel  points  and  the  positions  before  and  after  the  accident  are  marked  by  the  same 
method. 

(Dociiment  produced  filed  and  marked  Exhibit  No.  46.) 

Prof.  Kerry. — ^Exhibit  46  shows  the  positions  in  side  elevation  of  the  panel  points 
of  botn  the  upper  and  the  lower  chord  of  the  east  truss  of  the  anchor  arm  before  and 
after  the  accident,  the  elevations  of  the  panel  points  after  the  accident  not  being 
accurately  fixed. 

(Document  produced,  filed  and  marked  Exhibit  47.) 

Prof.  Kerry. — Exhibit  No.  47  gives  the  same  information  with  regard  to  the 
west  truss  of  the  anchor  arm. 

(Document  produced,  filed  and  marked  Exhibit  No.  48.) 

Prof.  Kerry. — Exhibit  No.  48  shows  the  results  of  measurements  made  to  deter- 
mine whether  any  horizontal  movement  had  taken  plaee  between  the  anchor  pier  and 
the  main  pier  on  the  south  side. 

(Document  produced,  filed  and  marked  Exhibit  49.) 

Prof.  Kerry. — Exhibit  49  shows  the  position  before  and  after  the  accident  of  the 
pedestals  on  the  main  pier. 

(Document  produced,  filed  and  marked  Exhibit  No.  50.) 

Prof.  Kerry. — ^Exhibit  50  shows  the  elevations  determined  at  various  dates  of 
two  bench  marks  on  the  face  of  the  main  pier. 

Prof.  Kerry.— How  many  of  the  elevations  given  in  exhibit  50  were  determined 
by  yourself,  Mr.  McLure? 

Mr.  McLure.— I  had  a  hand  in  all  of  thqm. 

Prof.  Kerry.— You  assisted  in  all  of  them? 

Mr.  McLure.— Yes,  I  think. 

Pxof.  Kerry. — And  the  one  especially  marked  with  your  initials? 

Mr.  McLure. — I  took  as  a  check. 
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Prof.  Kerry. — A  special  check  measui^ment  that  you  made  indeifendently. 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerry. — ^Now,  you  might  state  any  observations  of  interest  that  you  mad^ 
on  the  wreck,  Mr.  McLure,  any  points  that  you  observed  which  you  think  bear  directly 
on  the  cause  of  the  disaster,  or  would  indicate  the  position  of  the  first  break.  Tou 
assisted,  I  believe,  at  tiie  taking  of  the  photographs  that  were  submitted  yesterday  by 
Mr.  Kinloch  and  in  the  identification  of  the  parts  both  on  the  ground  and  on  some  of 
the  photographs? 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerry. — And  to  ihe  best  of  your  knowledge  those  are  perfectly  correct? 

Mr.  MoLuRE. — ^Yes,  with  the  exception  of  the  corrections  Mr.  Kinloch  made  yes- 
terday. 

Prof.  Kerry. — ^That  has  been  made  on  the  photograph. 

Mr.  HoLGATB.— Yes. 

Mr.  McLuRE. — ^Not  on  the  negative;  I  made  it  on  your  copy. 

Prof.  Kerry. — ^Would  you  tell  the  results  of  your  observations? 

Mr.  McLuRE. — The  tension  members  all  seemed  to  be  in  pretty  good  shape,  only 
one  eye-bar  broken  as  far  as  I  could  see. 

Prof.  Bjerry. — Was  there  anything  in  the  tension  members  to  indicate  that  they 
fell  before  the  general  fall? 

Mr.  McLuRE. — ^No,  nothing  to  indicate  that  they  would  fall;  also  nothing  to 
indicate  that  they  had  been  in  any  way  over-strained  except  during  the  fall.  The 
details  of  all  the  connections,  both  pin  and  riveted,  as  far  as  I  have  observed,  axe, 
fwith  one  or  two  exceptions,  in  as  good  condition  now  as  before  the  accident  These 
exceptions  are  minor  points  in  a  few  ears  in  the  pin  connection,  and  in  general  the 
connections  are  intact. 

Prof.  Kerry. — ^You  have  noticed  nothing  in  those  connections  to  indicate  a  fail- 
ure previous  to  the  collapse? 

Mr.  McLuRE. — ^No,  sir.  The  condition  of  the  transverse  bracing,  of  course,  is 
pretty  bad,  pretty  well  smashed  up,  also  the  lateral  system  and  the  floor  system, 
although  there  are  certain  panels  in  the  floor  system  that  seem  to  have  escaped  with- 
out much  damage.  In  the  main  compression  members  is  noticed  the  greatest  damage 
due  to  the  fall.  In  the  vertical  posts  there  is  evidence  in  almost  every  case  of  almost 
complete  destruction  of  certain  parts,  particularly  in  the  body  of  the  member.  In 
the  bottom  chords  there  is  also  evidence  of  destruction  In  numerous  places.  I  guess 
that  about  covers  all  of  them. 

Prof.  Kerry. — ^You  arranged  to  submit  an  additional  plan  showing  the  position 
of  the  floor  beams?  We  understand  that  the  floor  beams  in  every  case  in  the  anchor 
arm  were  riveted  before  the  accident  took  place? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^You  were  to  submit  a  plan  showing  the  position  of  the  floor  beams 
before  and  after  the  accident,  determining  on  the  groimd  ihe  position  of  the  two  ends 
of  each  floor  beam,  or  in  one  or  two  cases  where  the  floor  beam  was  badly  bent,  pos- 
sibly to  determine  the  two  ends  and  the  centre. 

Mr.  McLure. — ^In  the  j ase  of  the  truss  floor  beam  to  take  the  ends  of  the  top 
chord  on  which  the  stringers  rested? 

Prof.  Kerry. — ^Yes.  What  we  particularly  wish  to  determine  from  that  is  to  see 
if  we  can  make  out  how  those  floor  beams  fell.  It  is  fair  to  assume,  i  think,  that  the 
the  floor  beam  remained  connected  with  the  post  until  the  x)ost  struck  the  ground. 

Mr.  McLuRE. — ^I  think  probably  you  will  find  most  of  liiem  lying  right  between 
their  connections  now.    I  can  find  that  out  definitely. 

Prof.  Kerry. — ^Have  you  seen  any  members  among  the  wreckage  that  you  con- 
sider may  have  fallen  previous  to  the  general  collapse? 

Mr.  MoLuRE. — Judging  from  their  present  condition? 
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Prof.  Kerry. — Judging  entirely  from  their  present  condition? 

Mr.  MoLuRE. — The  main  posts  look  very  much  as  though  they  might  have  fallen 
any  time  either  before  or  during  the  collapse  from  their  positions  now.  Judging 
entirely  from  their  present  conditions,  I  should  think  that  any  one  of  the  vertical 
posts  might  have  fallen. 

Prof.  Kjirry. — That  is  to  say,  they  are  so  completely  broken  up? 

Mr.  McEuRE. — That  they  might  have  fallen  before  the  collapse,  yes. 

Prof.  Kj:rry. — ^Might  have  fallen  at  any  time  and  you  would  not  have  been  able — 

Mr.  MoLuRE. — To  tell  which  fell  first.  Also  chords  9-R  and  L  of  the  anchor  arm 
might  have  fallen  before  the  collapse. 

Prof.  Kerry. — ^Do  you  think  it  likely  that  if  any  chords  of  the  anchor  arm  fell 
that  those  chords  show  more  indication  of  failure  than  any  of  the  others? 

Mr.  McLuRE. — They  are  more  completely  demolished  now  than  any  of  the  other 
chords.  They  either  fell  first,  if  any  of  the  chords  did,  or  else  they  got  the  worst 
treatment  in  the  fall. 

Prof.  Kerry. — From  your  observation,  Mr.  McLure,  is  it  your  opinion  that  the 
failure  took  place  in  the  top  chord? 

Mr.  MoLuRE.— No,  sir. 

Prof.  Kerry. — ^Is  it  your  opinion  that  it  took  place  in  the  posts? 

Mr.  McLuRE. — I  have  not  any  opinion  that  is  not  subject  to  change,  but  at  the 
present  time  it  is  not. 

Prof.  Kerry. — Is  it  your  opinion  that  it  took  place  in  any  of  the  lateral  or  brac- 
ing systems? 

Mr.  McLuRE. — No,  sir. 

Prof.  Kerry. — Then  it  is  your  opinion  that  the  failure  took  place  in  the  bottom 
chord? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kjerry. — And  from  the  present  condition  of  the  wreckage  you  consider  it 
probable  that  it  took  place,  more  likely  than  any  other  hypothesis  that  can  be  advanced, 
in  chords  9-L  and  9-R? 

Mr.  McLuRE. — Yes,  sir,  one  or  the  other  first,  I  do  not  know  which. 

Mr.  Stuart. — ^Would  you  mind  asking  Mr.  McLure  whether  there  was  anything 
which  indicated  that  there  was  a  failure  in  any  part  of  the  cantilever  arm  first? 

Prof.  Kerry. — Have  you  seen  or  heard  any  evidence  that  would  indicate  that  the 
failure  occurred  in  any  part  of  the  cantilever  arm? 

Mr.  McLuRE. — ^I  did  not  see  it  f  alL 

Prof.  Kerry. — ^You  have  seen  nothing  since  the  accident? 

Mr.  McLuRE. — I  have  seen  nothing  since  to  indicate  that  there  was  any  failure 
in  the  cantilever  arm. 

Prof.  Kerry. — Have  you  heard  any  one  who  saw  the  bridge  fall  claim  to  havje 
seen  the  failure  at  any  point  in  the  cantilever  arm? 

Mr.  McLuRE. — I  have  heard  so  many  stories  now  I  cannot  recollect;  they  are  all 
different.    I  do  not  think  I  have. 

Prof.  Kerry. — Will  you  read  over  this  description,  Mr.  McLure  ?  (handing  witness 
tjrpewritten  paper).  Can  you  say  that  that  description  which  was  prepared  by  Mr, 
Cudworth  from  the  dictation  of  members  of  the  Commission  correctly  describes  the 
present  position  of  chords  9-A-L  and  9-A-R? 

Mr.  McLuRE. — ^It  describes  the  position  of  9-A-R.  It  seems  to  describe  mostly 
the  position  of  the  chain  mark  and  loose  rivet  on  9-A-L. 

Prof.  Kerry. — ^You  think  it  should  be  amplified  to  state  the  full  position  of 
9-A-L? 

Mr.  McLuRE. — ^Yes;  I  do  not  think  that  describes  the  position  of  9-A-L  very 
fully.    That  is  a  description  of  the  mark  of  the  chain  and  of  the  loose  rivet. 

Prof.  Kerry. — ^Will  you  take  that  description,  Mr.  McLure,  and,  in  conjunction 
with  Mr.  Cudworth,  prepare  a  plan  showing  the  piers,  and  showing  the  present  posi- 
tion of  the  members  and  also  the  chord  of  the  anchor  arm? 

Digitized  by  VjOOQIC 


MINUTES  OF  PROCEEDINGS  275 

SESSIONAL  PAPER  No.  154 

Mr.  McLuRE. — ^Do  you  want  all  four  ribs  ? 

Prof.  Kerry. — ^I  think  we  might  say  with  details  where  any  particular  distortion 
exists. 

Mr.  McLuRE. — ^Is  this  to  be  just  a  plan?  I  cannot  show  it  in  i)erspective  very 
welL 

Prof.  Kerry. — To  be  accompanied  with  a  written  statement  covering  the  points 
not  readily  intelligible  by  an  ordinary  plan.  Different  members  are  so  badly  twisted 
that  short  of  a  model  I  do  not  think  you  could  prepare  anything  that  would  make  it 
absolutely  clear. 

Mr.  McLuRE. — ^How  large  a  piece  do  you  want  shown?  There  are  lots  of  little 
pieces  lying  around  there? 

Prof.  Kerry. — The  general  instruction  of  the  Commission  is  to  determine  the 
cause  of  the  wreck.    Anything  that  does  not  bear  on  that  is  not  worth  taking. 

Mr.  HoLGATE. — If,  in  the  description,  you  can  refer  to  any  one  of  those  photo- 
graphs definitely,  in  order  to  fix  the  point,  it  might  be  just  as  well  to  do  it. 

Mr.  McLuRE. — ^All  right 

The  Commission  adjourned  until  ten  a.m.  Monday  morning. 


THIBTEEirrH  DAT. 

Quebec,  P.Q.,  September  23  1907. 
The  Commission  met  at  10  o'clock. 

E.  A.  Hoare,  Chief  Engineer,  Quebec  Bridge  Comjmny,  recalled. 

Mr.  HoLQATE. — I  think  you  were  present  during  the  giving  of  the  evidence  of  Mr. 
Kinloch  and  Mr.  McLure? 

Mr.  HoARE.— Yes,  sir. 

Mr.  HoLQATE. — They  related  in  chronological  order  certain  matters  that  they 
noticed  and  they  detailed  some  defects  that  had  been  noticed  in  the  chords.  Do  you 
remember  the  earliest  date  at  which  these  were  brought  to  your  attention? 

Mr.  iioARE.— Which  chord  was  that? 

Mr.  HoLGATE. — ^Any  of  the  chords. 

Mr.  HoARE. — The  defects  on  chord  9  anchor  arm  and  the  two  chords  on  the  canti- 
lever arm  8  and  9  were  called  to  my  attention  on  the  27th  August,  by  Mr.  McLure. 

Mr.  HoLGATE. — ^Do  you  feel  sure  that  none  of  these  were  brought  to  your  attention 
before  that  time! 

Mr.  HoARE.^-No,  not  before. 

Mr.  HoLGATE. — Was  any  intimation  given  you  with  respect  to  any  other  part  of 
the  structure? 

Mr.  HoARB. — ^Yes,  from  time  to  tima  They  would  refer  to  anything.  Whenever  I 
visited  the  work  I  would  always  ask  the  question :  Is  everything  all  right  on  the  struc- 
ture? Anything  special  to  call  my  attention  to?  And  in  most  cases  the  answer  was 
'no.' 

Mr.  HoLGATE. — ^Would  there  be  anything  of  that  nature  which  was  reported  to 
you  which  would  not  api>ear  in  the  written  reports  written  by  Mr.  McLure? 

Mr.  HoARE. — ^No,  in  fact  everything  of  importance,  in  xact  every  detail  is  men- 
tioned in  the  daily  report,  in  fact  the  daily  report  was  a  description  of  the  work  done, 
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a  complete  description  of  the  work  done  and  included  important  and  unimportant 
details. 

Mr.  HoLQATR. — ^When  were  daily  reports  made  up  by  Mr.  McLuref  Take  for 
instance,  one  day's  work,  would  that  report  be  made  out  on  that  day  or  on  the  following 
day? 

Mr.  HoARE. — ^I  could  not  say  the  exact  time  he  made  that  out;  I  think  he  made 
that  out  every  evening. 

Mr.  HoLGATE. — ^What  day  would  you  receive  them  on? 

Mr.  HoARE. — ^I  would  not  get  them  myself  daily  in  writing;  he  would  make  my 
office  book  up  from  time  to  time ;  I  would  take  it  out  occasionally  and 

Mr.  HoLGATE. — ^Where  was  that  office  book  kept? 

Mr.  HoABE. — ^In  my  office  in  Quebec;  it  is  an  exact  copy  of  his  field  book. 

Mr.  HoLGATE. — How  was  that  entered  up,  daily? 

Mr.  HoARE. — It  was  not  actually  entered  up  daily,  but  the  records  are  daily. 

Mr.  HoLGATE. — There  might  be  a  i)eriod  of 

Mr.  HoARE. — Two  or  three  days  before  my  book  was  written  up. 

Mr.  HoLGATE. — Two  or  three  days,  so  that  anything  that  Mr.  McLure  mi^t  have 
reported  in  the  form  of  diary  which  was  written  up  in  your  office,  you  mighf  not  have 
a  complete  report  of  that  until  several  days  after? 

Mr.  HoARE. — Well,  not  in  writing,  but  verbally.  If  anything  hapx>ened,  or  any- 
thing out  of  the  conmion  occurred,  he  would  confer  with  me,  that  is,  if  I  was  not  at 
the  bridge  that  day. 

Mr.  HoLGATE. — ^By  telephone? 

Mr.  HoARE. — By  telephone  and  on  the  work;  whenever  I  visited  the  work  he  would 
discuss  everything  fully. 

Mr.  HoLGATE. — Would  that  mean  daily  conmiunications  between  you  and  Mr. 
McLure? 

Mr.  HoARE. — ^Practically  daily  communication. 

Mr.  HoLGATE. — ^But  not  necessarily  daily  communication? 

Mr.  HoARE. — No,  the  only  days  when  perhaps  there  would  be  no  discussion  would 
be  when  they  were  making  erection  preparations,  that  is  moving  the  travellers,  the 
rigging,  for  putting  in  panels  ahead. 

Mr.  HoLGATE. — Had  you  a  private  telephone  line? 

Mr.  HoARE. — ^Yes,  I  had  a  private  telephone  in  the  office  and  one  in  my  house,  and 
I  hardly  missed  a  day  without  calling  one  or  other  of  them  up  and  sometimes  both 
of  them  up  by  telephone  morning  and  evening. 

Mr.  HoLGATE. — ^When  you  speak  of  a  private  telephone,  that  is  a  telephone  solely 
for  your  own  use? 

Mr.  HoARE. — The  telephone  was  in  the  office  at  the  bridge. 

Mr.  HoLGATE.— -In  the  Quebec  Bridge  Company's  office? 

Mr.  HoARE. — ^No,  in  the  Phoenix  Bridge  Company's  office,  but  the  Queoec  Bridge 
Company's  office  at  the  bridge  was  adjoining  it 

Mr.  HoLGATE. — There  was  just  one  telephone,  then,  at  the  bridge? 

Mr.  HoARE. — ^Just  the  one  telephone,  yes. 

Mr.  HoLGATE. — Then,  if  anything  had  been  observed  by  Mr.  McLure  on  August 
20th,  you  might  not  have  known  of  that  for  some  days  later? 

Mr.  HoARE. — He  would  not  have  waited  so  long  as  that;  anything  that  occuned 
on  th9  20th  he  would  have  notified  me. 

Mr.  HoLGATE. — ^As  a  matter  of  fact,  can  you  say  when  his  observations  of  the 
20th  of  August  became  known  to  you  ? 

Mr.  Hoars. — ^I  have  nothing  on  Ae  20th  of  August,  I  have  nothing  of  importance 
noted  in  my  book. 

Mr.  HoLGATE. — ^In  whose  handwriting  is  that  diary  ? 
Mr.  HoARE. — ^Mr.  McLure's. 
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Mr.  HoLQATE. — lir.  MoLure's  awn  handwriting? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^And  that  was  written  up  in  your  office  in  Quebec? 

Mr.  HoARE. — ^No,  in  his  own,  at  the  work. 

Mr.  HoLOATE. — And  transferred  to  your  office? 

Mr.  HoARE. — ^No,  given  to  me  when  I  went  out 

•  Mr.  HoLQATE. — ^And  the  only  times  jrou  saw  the  diary  were  when  you  visited  the 
work? 

Mr.  HoABE. — ^No,  I  always  kept  the  diary  in  office  for  reference;  I  kept  this  diaty 
in  the  Quebec  office  for  reference  from  time  to  time  as  to  what  occurred  on  the  work» 
and  had  it  made  up;  I  useld  to  take  it  to  the  work  now  and  then  when  I  iwent  there. 

Mr.  HoLQATE. — ^Well,  then  in  order  to  keep  your  office  diary  record  in  agreement 
wiih  Mr.  McLure's  diary  which  he  kept  on  the  work,  when  you  visited  the  bridge  you 
took  your  office  copy  to  the  bridge  and  compajred  it  with  Mr.  McLure's  field  copy  and 
entered  up  any  omissions  from  your  office  copy  from  Mr.  McLure's  field  copy. 

Mr.  HoABE. — ^No,  I  did  not  compare  my  copy  with  his;  he  would  write  this  up  for 
me  from  his. 

Mr.  HoLQATE. — ^Mr.  McLure  would  fill  it  in,  then? 

Mr.  HoARE. — Bfo  would  fill  these  in  from  his  field  copy. 

Mr.  HoLGATE. — So  then  your  office  diary  was  made  up  from  time  to  time  and 
back  dates  filled  in  on  the  occasion  of  your  various  visits  to  the  bridge? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^You  have  filed  something  showing  your  visits  to  the  bridge? 

Mr.  HoARE. — I  have  put  in  something,  yes. 

Mr.  HoLGATE. — ^Were  you  there  on  August  20th,  Mr.  Hoare? 

Mr.  HoARE. — ^I  am  not  quite  positive;  I  could  not  say  right  off  whether  I  (was  there 
or  not. 

Mr.  HoLGATE. — ^What  have  we  here  to  show? 

Mr.  HoARE. — I  do  not  think  there  is  anything  to  show. 

Mr.  HoLQATE. — ^By  reference  to  a  private  diary  could  you  tell  us  what  your  move- 
ments were  in  regard  to  visiting  the  bridge? 

Mr.  Hoare. — ^Well,  I  might;  I  am  not  quite  sure  about  that;  I  do  not  actually 
know  every  day  I  visited  the  bridge ;  sometimes  I  used  to  go  on  consecutive  days  and 
I  did  not  enter  it  up;  in  fact,  sometimes  I  did  and  sometimes  I  did  not 

Mr.  HoLGATE. — ^What  we  would  like  to  know  would  be  your  movements  in  regard 
to  the  bridge  woi^  from  the  20th  of  August  forward  to  ^e  29th? 

Mr.  HoARE. — ^I  am  positive  about  the  28th,  that  I  was  there  on  the  28th  ?  I  can 
speak  from  memory  that  I  was  there  on  the  28th,  all  day  long. 

Mr.  HoLGATE. — ^I  have  no  doubt  that  you  could,  from  consulting  your  own  private 
diary,  say  just  what  your  movements  were  in  that  period  ? 

Mr.  HoARE. — ^Possibly  I  could.  The  only  day  I  am  positive  about  now  is  the  28th. 
I  was  there  all  day  on  the  28th. 

Mr.  HoLOATE. — ^Will  you  give  us  a  memorandum  covering  that  information? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — Then,  what  was  the  first  report  of  Mr.  McLure's  that  drew  your 
special  attention  in  that  period  to  the  work? 

Mr.  HoARE. — On  the  27th  he  showed  me  a  sketch. 

Mr.  HoLGATE. — In  Mr.  McLure's  absence  from  the  work  whose  duty  was  it  to 
write  up  that  diary  and  keep  the  field  notes? 

Mr.  Hoare. — ^He  attended  to  it  always. 

Mr.  HoLGATE. — ^But  in  his  absence  ?  We  have  a  statement  from  him  that  he  was 
in  the  hospital? 

Mr.  HoARE. — ^Well,  it  was  not  written  up,  he  wrote  it  up  iwhen  he  came  out. 

Mr.  HoLGATE. — ^Who,  then,  kept  the  notes  from  which  he  would  write  up  that 
diary?  ^  i 
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Mr.  HoARE. — Mr.  Kinloch  would  keep  the  account  of  the  daily  work. 

Mr.  HoLGATE. — IdT.  Kinloch  kept  the  notes? 

Mr.  HoARE. — He  was  supposed  to  keep  track  of  everything  during  Mr.  McLure's 
absence  in  tiie  hospita*,  and  when  Mr.  McLure  was  sick,  I  called  up  Mr.  Kinloch,  and 
several  times  during  the  day  when  I  was  not  at  the  bridge  myself  to  know  if  every- 
thing was  going  on  smoothly,  and  if  he  required  any  assistance,  and  his  reply  was 
that  there  was  nothing  of  special  importance  taking  place,  that  they  were  principally 
engaged  in  thfl  moving  of  travellers  and  rigging  for  the  next  panel. 

Mr.  HoLGATE. — ^Were  you  at  the  bridge  during  Mr.  McLure's  absence  in  the 
hospital  ? 

Mr.  HoARE. — ^Yes,  sir;  and  I  took  every  pains  to  ascertain  from  Mr.  Kinloch  U 
he  required  any  assistance  and  if  he  would  be  overworked  during  Mr.  McLure's  sick- 
ness, and  he — in  fact  he  laughed  at  me  for  asking  the  questions. 

Mr.  HoLGATE. — Now,  Mr.  Hoare,  would  you  please  go  on  with  what  took  place 
from  the  27th  of  August  forward? 

Mr.  HoARE. — ^Mr.  McLure  reported  that  the  four  ribs  of  chord  9-A-L  diowed 
deflections  towards  the  axis  of  the  bridge,  and  showed  me  a  pencil  sketch  of  it.  He 
told  me  that  that  was  reported  to  him,  that  it  was  discovered  by  Mr.  Kinloch,  and  that 
as  those  bends  had  not  been  discovered  before,  he  had  reported  the  matter  that  day  to 
Mr.  Cooper,  and  that  Mr.  Birks  had  reported  in  the  same  manner  to  Phoenixville.  He 
also  stated  that  he  thought  it  would  be  advisable  to  go  to  New  York  and  describe  it» 
as  it  took  so  long  to  conmiimicate  by  telegram  on  account  of  delays  in  getting 
messages  through;  there  was  a  strike  at  the  time.  He  also  stated  that  Mr.  Yenser 
would  not  move  out  the  traveller.  My  answer  was  that  that  was  all  right,  and  that 
he  had  better  go  to  New  York  and  Phcenixville.  But  before  going,  I  wished  him  to 
check  up  everything — that  is  to  take  levels  at  the  main  pier,  to  examine  the  posta, 
and  see  that  everything  was  in  perfect  line,  and  be  perfectly  sure  that  he  had  full 
information  on  the  general  condition  of  the  bridge  before  leaving.  In  the  morning 
of  the  28th,  I  went  out  to  the  bridge  and  met  Mr.  McLure  and  Mr.  Kinloch  and  Mr. 
Birks — they  were  together  at  the  oflSce. 

Mr.  HoLOATE. — Was  Mr.  Yenser  present? 

Mr.  HoARE. — Not  just  at  that  moment;  he  showed  up  a  few  minutes  later.  I 
asked  them  if  they  had  examined  everything  as  requested  the  night  before.*  He  said 
everything  had  been  examined,  and  everything  was  in  perfect  condition. 

Mr.  HoLGATE. — ^What  did  you  understand  he  meant  by  that? 

Mr.  HoARE. — ^He  meant  that  everything  was  in  normal  condition,  referring  to  the 
levels  of  the  bridge  and  the  alignment  of  posts.  Everything  was  working  right  with 
the  exception  of  that  chord  and  the  two  chords  mentioned  on  the  cantilever  arm. 

Mr.  HoLGATE. — That  is  the  two  chords  mentioned  to  you  at  that  time,  or  some 
time  previously? 

Mr.  HoARE. — ^No,  at  that  time. 

Prof.  Galbratth. — ^Which  chords? 

Mr.  HoARE. — Two  chords  on  the  cantilever  arm  on  the  Quebec  side. 

Mr.  HoLGATE. — ^But  I  suppose  your  diary  contained  references  to  these  under  a 
previous  date? 

Mr.  HoARE. — They  are  all  mentioned  here,  8  and  9  chords,  the  diary  refers  to 
them.  I  asked  the  question  if  any  rivets  or  latticing  had  been  broken  on  chor  "*  9-A-L, 
and  they  stated  that  there  was  no  visible  damage,  but  that  the  latticing  appeared  to 
be,  I  think  they  said,  slightly  strained. 

Mr.  HoLGATE. — ^Do  you  remember  who  made  that  remark? 

Mr.  HoARE. — ^It  was  Mr.  Kinloch,  I  think,  made  that  remark.  He  said  they 
sounded  rather  peculiar. 

Mr.  HoLGATE. — Can  you  recollect  any  statements  made  by  Mr.  Yenser  or  Mr. 
Birks  in  regard  to  not  only  that  matter  but  anything  else  that  took  place  at  that  time? 

Mr.  HoARE. — ^Yes;  when  Mr.  Yenser  appeared  on  the  scene;  before  he  appeared 
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I  was  told  that  the  traveller  had  been  moved  that  morning.  I  asked  him  why  he 
moved  it.  He  said  he  had  so  many  men  out,  that  he  thought  there  was  no  danger  in 
moving  the  traveller. 

Prof.  Galbratth. — ^About  what  o'clock  was  this  conversation? 

Mr.  HoARE. — I  think  that  was  about  half-past  ten  in  the  morning. 

Mr.  HoLGATE. — ^Was  the  impression  made  on  your  mind  at  the  time,  Mr.  Hoare, 
by  Mr.  Tenser's  remark,  that  he  was  free  from  any  feeling  of  danger? 

Mr.  HoARE. — Yes;  he  seemed  to  be  quite  at  ease  over  it,  in  the  way  he  spoke  to 
me,  judging  from  his  manner.  And  then  I  asked  Mr.  Birks,  I  think  it  was,  a  ques- 
tion if  he  had  figured  the  eftect  of  moving  that  small  traveller  on  the  9-A-L  chord. 
He  stated  it  was  approximately  *  about  50  pounds  to  the  square  inch. 

Mr.  Stuart. — ^Did  he  state  that  he  had  figured  it?  Mr.  Hoare's  answer  does  not 
indicate  whether  he  had  figured  it.    I  want  to  know  if  he  really  said  he  had  figured  it  ? 

Mr.  HoARE. — Yes,  he  said  he  had  figured  it;  approximately,  it  was  60  pounds  to 
the  square  inch.  I  replied  that  that  was  a  bagatelle,  compared  with  the  stress  already 
on  the  chord. 

Mr.  HoLGATE. — Did  you  understand  that  his  60  pounds  to  the  square  inch  was 
simply  the  additional  compression  strain  brought  on  the  member? 

Mr.  HoARE. — ^Brought  on  that  chord  by  the  moving  of  the  traveller  forward.  That 
is  what  he  stated  to  me. 

Prof.  Galbraith. — As  a  whole? 

Mr.  HoARE. — As  a  whole. 

Mr.  HoLGATE.-— Was  any  other  question  discussed  by  you  with  Mr.  Birks  with 
regard  to  the  question  of  strain? 

Mr.  HoARE. — No,  I  do  not  think  so. 

Mr.  HoLQATE. — You  do  not  remember  that  any  direct  reference  was  made  to  the 
condition  brought  about  by  any  change  in  shape  of  the  member? 

Mr.  HoARE. — No.  After  that  discussion  about  the  traveller  having  been  moved,  I 
told  Mr.  McLure  to  hurry  off  and  catch  the  noon  train  and  go  to  New  York  and  see 
Mr.  Cooper  and  lay  the  facts  before  him  and  have  a  full  discussion  and  come  to  some 
decision  about  it,  and  then  to  go  to  Phoenixville  and  repeat  the  same  explanations 
there  so  thai  there  would  be  no  misunderstanding  which  might  arise  by  telephoning 
or  telegraphing  from  the  office. 

Mr.  HoLGATE. — ^Previous  to  that  moment  had  you  made  a  personal  examination 
of  the  parts  you  were  discussing? 

Mr.  HoARE. — No,  I  only  looked  down,  I  merely  went  out  on  the  deck  and  partly 
out  on  one  of  the  floor  beams  so  I  might  be  positive  where  the  distortions  occurred.  I 
went  out  there  and  I  did  not  notice  anything  from  the  place  I  was  standing. 

Mr.  HoLGATE. — ^You  could  not  discern  the  bends  that  these  gentlemen  were  speak- 
ing about  from  the  deck? 

Mr.  HoARE. — ^Not  from  where  I  was  on  the  deck. 

Mr.  HoLGATE. — Then  I  understand  that  you  did  not  go  down  on  the  chord  your- 
self? 

Mr.  HoARE. — ^No,  I  did  not  go  down,  I  was  perfectly  satisfied. 

Mr.  HOLGATE. — To  verify  their  reports  ? 

Mr.  HoARE. — ^I  was  perfectly  satisfied  with  their  reports,  because  they  had  made 
careful  measurements  of  the  same. 

Prof.  Galbraith. — Do  you  know  anything  about  the  total  stress  on  that  chord 
that  morning?    You  have  given  me  increase  of  stress. 

Mr.  HoARE. — ^I  think  there  was  about — I  had  some  conversation  about  that  with 
Mr.  Birks  later  in  the  day,  and  to  the  best  of  my  recollection,  he  told  me  there  was 
about  three-quarters  of  the  maximum  on  it. 

Prof.  Galbraith. — How  much  did  you  understand  that  to  be? 

Mr.  HoARE. — ^I  think  I  have  a  note  of  that  somewhere.  The  maximum  was  sup- 
posed to  be  over  15000,000.  ^  i 
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Prof.  Galiraith. — ^I  meant  unit  stress,  or  put  it  the  other  way. 

Mr.  HoARE.— I  think  there  was  about  from  11;000,000  to  12,000,000  pounds  on 
ic  that  day. 

Mr.  HoLGATE.— Total  load? 

Mr.  HoABE. — ^Total  load  on  it  that  day,  speaking  approximately. 

Mr.  HoLGATE. — At  any  rate  you  cannot  say  positively  now? 

Mr.  HoARE. — Cannot  say  positively. 

Mr.  HoLGATE. — And  you  do  not  know  this  definitely? 

Mr.  HoARE. — No. 

Mr.  HoLGATE. — And  the  information  of  that  nature  that  you  would  have  received 
would  have  been  received  from  whom,  Mr.  McLure  or  Mr.  Birks? 

Mr.  HoARE. — ^Mr.  McLure  was  away,  he  had  gone  to  New  York.  I  was  ascertain- 
ing these  figures  from  Mr.  Birks  as  he  was  keeping  track  of  the  effects  of  the  erection 
on  the  members  from  time  to  time. 

Mr.  HoLGATE. — ^You  gave  us  what  you  understood  to  be  Mr.  Yenser^s  appreciation 
of  the  conditions,  Mr.  Hoare? 

Mr.  HoARE.— Yes. 

Mr.  HoLGATE. — Did  Mr.  Birks  pronounce  upon  the  matter! 

Mr.  Hoare. — ^Yes.  My  general  conversation  with  him  about  that  chord  led  me  to 
conclude  that  he  did  not  consider  it  a  dangerous  matter  at  all.  He  considered  that  it 
would  be  necessary  to  take  some  steps  to  repair  it,  but  I  did  not  conclude  from  the 
conversation  I  had  with  him  that  he  considered  it  a  dangerous  affair. 

Mr.  HoLGATE. — ^But  he  approved  of  Mr.  McLure  going  to  interview  Mr.  Cooper? 

Mr.  Hoare. — ^Well,  I  did  not  consult  him  at  all  about  that 

Mr.  HoLGATE. — ^He  knew  he  was  going? 

Mr.  Hoare. — ^He  knew  he  was  going;  at  least  he  did  not  know  until  I  told  him  he 
bad  gone. 

Mr.  Davidson. — I  would  like  to  suggest  why  should  these  engineers  have  con- 
sidered repair  necessary  if  it  was  not  in  a  serious  and  dangerous  condition? 

Mr.  HoLGATE. — ^I  think  the  facts  are  clearly  stated.  Mr.  Davidson,  there  is  a 
condition  described. 

Mr.  Davidson. — Probably  that  is  a  conclusion  more  or  less  justified  by  the  evidence 
so  I  do  not  insist  on  that. 

Mr.  HoLGATE. — ^Was  any  scheme  of  repair  suggested  to  you,  Mr.  Hoare,  with 
regard  to  that  member  or  any  other  member? 

Mr.  Hoare. — ^Yes,  on  one  of  the  chords  of  the  cantilever  arm,  correspondence  took 
place  between  "Mi,  Birks  and  the  Phoenix  Bridge  Company  and  Mr.  McLure  and  Mr. 
Cooper  in  reference  to  repairs  to  one  of  the  chords  on  the  cantilever  arm.  I  have  the 
correspondence  about  it  at  the  office:  'Splice  between  chords  7  and  8  on  the  west 
truss  of  south  contilever  arm.  The  west  centre  rib  was  three-quarters  of  an  inch  out 
of  line.' 

Mr.  HoLGATE. — To  jwhat  are  you  referring  there,  to  a  letter? 

Mr.  Hoare. — ^No,  to  the  daily  record. 

Mr.  HoLGATE. — On  what  page  is  that? 

Mr.  Hoare. — ^Page  190. 

Mr.  Holgate. — ^Would  that  be  what  you  would  call  a  mater  of  repair?  . 

Mr.  Hoare. — ^Yes,  that  was  a  question  of  repair.  That  is,  they  were  suggesting 
certain  repairs  at  Phoenixville  and  to  Mr.  Cooper. 

Mr.  Holgate. — ^Repair  would  indicate  that  damage  had  been  done.  In  this  case 
had  damage  been  done? 

Mr.  Hoare. — ^No,  we  did  not  consider  that  any  {permanent  damage  had  been  done, 
aimply  a  bend,  and  they  were  discussing  the  question  of  how  to  straighten  that  chord 
rib  and  hold  it  in  line,  hold  it  in  position.  Mr.  Kinloch  suggested  a  diaphragm  being 
put  in  there. 
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Mr.  HoixuTB. — ^Wliat  was  the  date  of  that  entry  in  your  diary? 

Mr.  HoARE.— August  12. 

Mx.  HoLGATE. — August  12?    Did  you  inspect  this  point  yourself? 

Mr.  HoABE. — No,  I  did  not  insi>ect  the  point,  but  it  was  mentioned  to  me  at  the 
.time,  and  we  discussed  it,  and  Mr.  Kinloch  and  Mr.  McLure  together  were  speaking 
oi  a  diaphragm,  and  asked  me  what  I  thought  of  it,  and  I  said  I  thought  it  was  a  very 
good  way  of  straightening  up  the  chord  and  holding  it. 

Mr.  HoLGATE. — Then  what  iwas  done  in  connection  with  it? 

Mr.  HoARE. — ^Well,  there  was  nothing  done,  it  was  in  abeyance ;  it  was  left  to  Mr. 
Cooper  and  Phoenixville  to  come  to  some  agreement  on  that  detail,  but  they  had  not 
arrived  at  any  decision.  Mr.  Cooper  differed  somewhat  from  the  methods  proposed, 
and  it  was  still  imder  discussion  when  the  bridge  collapsqd. 

Mr.  HoLGATE. — ^Did  you  understand  that  this  defect  that  had  been  discovered  was 
one  relating  to  the  erection  of  the  bridge,  or  did  it  affect  the  character  of  the  struc- 
ture? « 

Mr.  HoARE. — ^Which  one  do  you  refer  to? 

Mr.  HoDQATE. — The  one  you  axe  now  referring  to  betweeki  7  and  8. 

Mr.  HoARE. — ^Would  you  repeat  the  question? 

Question  read  to  witness  as  follows:  'Did  you  understand  that  this  defect  had 
been  discovered  was  one  relating  to  the  erection  of  the  bridge,  or  did  it  affect  the 
character  of  the  structure? 

Mr.  HoLOATE. — In  other  words,  was  it  a  local  or  a  general  defect? 

Mr.  HoARE. — I  understood  it  to  be  a  local  defect. 

Mr.  HoLQATE. — Having  an  effect  on  the  general  structure? 

Mr.  HoARE. — ^It  looked  as  if  the  chord  was  straightened  out  it  would  be  satisfac- 
tory. 

Mr.  HoLGATE. — ^Was  that  the  only  instance  of  the  kind? 

Mr.  HoARE. — ^I  think,  as  far  as  I  can  remember  at  the  time,  it  is  the  only  one  of 
any  consequence. 

Mr.  HoLGATE. — ^Did  you  i)ersonally  investigate  any  other  questions? 

Mr.  HoARB. — ^Yes.  There  was  a  detail  in  connection  with  the  top  main  post,  one 
of  the  details  there. 

Mr.  HoLGATE. — ^Which  main  post  do  you  mean,  the  centre  post  ? 

Mr.  HoARE. — The  main  centre  post,  yes. 

Mr.  HoLGATE. — ^The  right  or  left? 

Mr.  HoARE. — ^I  do  not  remember  now;  I  will  have  to  refer  to  a  book  to  find  out 
which  it  was,  but  I  remember  looking  over  those.  There  was  a  dish  in  the  top  section. 
I  do  not  remember  the  match  mark  of  section,  but  there  was  a  dish  where  the 
top  section  bore  on  certain  brackets  which  was  not  precisely  true.  They  called  my 
attention  to  it,  and  also  reported  it  in  the  usual  way  to  Phflenixville  and  Mr.  Cooper, 
but  it  turned  out  to  be  of  no  consequence,  and  the  corresponding  x>ost  in  the  diop  was 
examined  to  see  if  that  little  hollow  existed  in  that  post,  but  they  found  out  it  was  all 
right. 

Mr.  HoLGATE. — ^Did  you  correspond  personally  with  Mr.  Cooper  in  regard  to  any 
of  these  matters  ihtt  were  discovered  on  the  bridge? 

Mr.  HoARE. — ^Very  seldom.  I  corresponded  in  some  ijistances,  but  I  left  that  to 
Mr.  McLuie  entirely. 

Mr.  HoLGATE. — ^I  mean  in  regard  to  any  of  these  instances  we  are  now  discussing? 

Mr.  HoARE. — ^No,  none  of  these.  The  only  communication  I  had  with  Mr.  Cooper 
was  by  telegram  on  August  28,  reading:  *  Have  sent  McLure  to  see  you  early  to-morrow 
morning  to  explain  letter  mailed  yesterday  about  anchor  arm  chord.' 

Mr.  HoLGATE. — ^Is  that  a  letter  of  yours  ? 

Mr.  HoARB. — ^No,  it  is  Mr.  McLure's  is  referred  to,  it  is  his  report.  I  sent  a 
similar  message  to  the  Phoenix  Bridge  Company  reading : '  McLure  will  call  to-morrow 
morning  to  explain  Birks'  letter  re  anchor  arm  chord.    Will  see  Cooper  first.'  j 
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Mr.  HoLGATE. — Just  resume,  then,  (where  you  left  off,  at  the  point  when  you  were 
talking  to  Mr.  Yenser  and  Mr.  Birks. 

Mr.  HoARE. — ^I  did  not  see  Mr.  Yenser  after  he  said  he  was  satisfied,  felt  quite 
comfortable  about  having  moved  out  the  traveller.  I  do  not  think  I  had  any  further 
communication  with  him  that  day. 

Mr.  Davidson. — I  would  like  to  know  if  Mr,  Yenser  actually  said  that  or  whether 
Mr.  Hoare  simply  thought  he  gave  that  impression.  There  is  quite  a  difference  to  my 
mind  whether  Mr.  Yenser  said  it  or  whether  Mr.  Hoare  received  that  impression. 

Mr.  Hoare. — Yes,  he  told  me  most  distinctly. 

Mr.  HoLGATE. — Can  you  repeat,  as  nearly  as  possible,  Mr.  Yenser's  own  words) 

Mr.  Hoare. — ^My  words  to  him  were :  '  So  you  have  decided  to  move  the  traveller 
out  V  And  he  said,  *  Yes,  I  have.'  He  said  •  '  I  had  a  dream,'  in  a  kind  of  joking  way, 
'  I  have  had  a  dream,  I  think  it  was  foolishness  not  to  move  the  traveller.'  He  aaid, 
'  I  have  so  many  men  out  on  the  work  that  I  wanted  to  employ  them.'  That  is  about 
all  he  said.    As  far  as  I  remember  that  is  substantially  the  conversation  we  had. 

Mr.  DAvmsoN. — Who  was  present  at  that  conversation  ? 

Mr.  Hoare. — ^I  do  not  know  that  anybody  was  close  by.  We  were  standing  at  the 
door  outside  of  the  office,  standing  outside  the  office  in  front  of  the  door.  I  do  not 
know  that  anybody  was  there  at  the  time. 

Mr.  Holqate. — ^I  think  you  did  state  what  time  that  was  ? 

Mr.  Hoare.— About  10.30. 

Mr.  Holgate. — ^In  the  morning? 

Mr.  Hoare. — In  the  morning. 

Mr.  Holgate.— Of  the  28th? 

Mr.  Hoare. — ^Yes. 

Mr.  Holgate. — ^What  followed? 

Mr.  Hoare.— After  Mr.  McLure  left? 

Mr.  Holgate. — At  what  time  did  he  leave? 

Mr.  Hoare. — He  took  the  noon  train  on  the  Grand  Trunk;  he  took  the  train  that 
leaves  Levis  about  one  o'clock  from  Chaudiere  Curve.  Then  I  remained  at  the  bridge 
during  the  rest  of  that  day,  at  least  until  about  five  o'clock,  and  I  had  some  further 
conversation  with  Mr.  Birks. 

Mr.  Holgate. — ^What  was  that? 

Mr.  Hoare. — The  first  thing  I  asked  him  to  do  in  the  evening  was  to  go  and  make 
another  examination  of  chord  9-A-L  and  see  whether  the  deflections  showed  up  at  the 
south  splice  and  extended  into  the  batten  plates,  as  the  sketch  I  had  from  Mr.  McLure 
just  showed  the  deflections  commencing  at  the  batten  plates.  It  was  a  matter  more 
for  my  personal  information. 

Mr.  Holgate. — ^What  did  he  say? 

Mr.  Hoare. — He  aaid,  yes,  that  it  showed  slight  distortion^  at  the  splice  between 
8  and  9. 

Mr.  Holgate. — ^I  understand  this  is  the  report  of  his  examination? 

Mr.  Hoare. — Just  verbal 

Mr.  Holgate. — That  would  be  at  what  time? 

Mr.  Hoare. — It  would  be  in  the  afternoon.  I  do  not  know  the  exact  hour.  It 
was  during  the  afternoon. 

Mr.  Holgate. — This  report  of  Mr.  Birks  is  made  after  he  had  made  a  second  ex- 
amination at  your  request  ? 

Mr.  Hoare. — ^Yes. 

Prof.  Galbraith. — Did  he  see  anything? 

Mr.  Hoare. — ^I  said,  'Are  you  sure  that  the  lattice  does  not  ^ow  any  signs  of 
buckling  ? '  He  said,  '  No,  not  the  slightest.'  I  made  the  remark  that  it  was  rather 
strange  it  should  be  so. 

Prof.  Galbraith. — Did  Mr.  Birks  say  anything  about  the  appearance  of  those 

ribs  near  the  foot  of  T-5-Z? ,  That  is  the  division  between  panels  9  and  10? 

Mr.  Hoare. — No,  he  did  not  make  any  special  remark  about  it.  /^~^^^^T^ 
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Mr.  HoLOATE. — ^Mr.  Birks,  I  understand,  reported  that  there  was  nothing  visible 
that  was  wrong  in  the  latticing? 
Mr.  HoABE. — ^He  said  nothing. 

Mr.  HoLGATE. — ^And  you  said  you  were  surprised  at  that? 
Mr.  HoARE. — ^I  was  surprised,  yes. 
Mr.  HoLGATE. — ^Had  you  expected  it? 

Mr.  HoARE. — ^Well,  from  the  sketch,  from  the  distortions  shown  on  the  sketch  I 
thought  there  might  probably  be  something  visible.  I  thought  it  was  possible  there 
mi^ht  be  something  show  there. 

Mp.  Holgate. — After  Mr.  Birks  reported  this  to  you,  Mr.  Hoare,  what  followed? 
Mr.  Hoare. — Then  I  sent  for  Mr.  Kinloch,  and  asked  him  to  go  to  the  storage 
yard  and  see  Mr.  Clark  and  get  him  to  Tefresh  his  memory  about  some  repairs  that 
were  made  to  that  chord  in  the  storage  yards  during  the  summer  of  1905,  in  July,  I 
think  it  was,  1905,  as  I  knew  that  that  chord  had  met  with  an  accident  in  the  storage 
yard,  and  I  had  not  any  reference  to  it  at  the  time,  and  I  asked  him  to  see  Mr.  Clark 
and  get  me  a  description  of  what  took  place  at  the  time,  just  for  present  discussion. 
He  went  to  the  storage  yard  and  saw  Mr.  Clark  again  about  it,  and  we  had  a  general 
review  as  it  were  of  the  repairs  that  were  made.  It  was  so  long  ago  I  had  forgotten 
what  had  happened  to  that  chord.  I  knew  it  had  fallen  from  the  grips;  there  was  a 
splice  plate  broken  and  a  pair  of  angles,  speaking  now  from  memory;  they  were  all 
repaired  at  the  time  from  a  sketch,  made  at  Phoenixville,  which  was  submitted  to  Mr. 
Cooper  for  approval  at  my  request,  before  it  was  sent  here  to  be  used.  I  simply 
wanted  to  refresh  my  memory  at  the  time  about  those  repairs. 
Mr.  HoLQATE. — ^After  doing  that  what  followed  f 

Mr.  Hoare. — ^We  had  some  conversation  about  the  repairs  being  considered  satis- 
factory. 

Mr.  Holgate. — ^What  time  of  the  day  would  that  bring  it  up  to  ? 
Mr.  Hoare. — Oh,  possibly  four  o'clock  in  the  afternoon. 
Mr.  Holgate. — ^And  what  hapx>ened  after  that? 
Mr.  Hoare.— I  think  I  went  to  Quebec. 

Mr.  Holgate. — ^Did  you  leave  any  particular  instructions  with  Mr.  Kinloch  before 
leaving? 

Mr,  Hoare. — ^No,  I  do  not  think  I  did. 

Mr.  Holgate. — ^Did  you  have  any  communication  with  Mr.  Kinloch  over  the 
telepdione  after  you  went  to  Quebec  that  night? 
Mr.  Hoare. — I  am  not  positive  about  that. 
Mr.  Holgate. — Or  with  anybody  at  the  bridge? 
Mr,  Hoare. — ^Yes,  Mr.  Birks  cfdled  me  up  on  the  'phone. 
Mr.  Holgate. — With  reference  to  what? 
Mr.  Hoare. — ^With  reference  to  that  chord  9-A-L. 
Mr.  Holgate. — What  did  he  say? 

Mr.  Hoare. — He  merely  emphasized  what  he  had  already  said  that  the  chord  was 
bent  from  the  splice.  I  supi)Ose  he  had  been  plotting  it,  making  a  sketch,  and  that 
he  called  me  up  again  to  state  he  was  positive  the  bends  occurred  in  the  space,  and 
that  he  had  thought  the  bends,  some  of  them — I  think  he  used  the  iword  '  some  of 
them/  or  to  a  certain  extent,  they  were  there  before  the  chord  was  put  in  the Jbridge. 
He  made  some  remark  of  that  kind,  I  could  not  repeat  the  exact  words.  I  said  : 
We  will  just  have  to  await  the  result  of  Mr.  McLure's  trip,  and  we  will  possibly  get 
the  answer  to-morrow — some  words  of  that  kind ;  that  is  all  the  conversation  that  took 
place. 

Mr.  Holgate. — ^Have  you  anything  definite  to  show  that  Mr.  Birks  made  such  a 
sketch  as  that? 

Mr.  Hoare. — ^No. 

.Mr.  Holgate. — He  stated  over  the  telephone  that  he  had  made  such  a  sketch? 
Mr.  HoARE. — I  understood  so — that  he  had  made  a  sketch  or  notes  of  tjif  different 
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deflections  from  the  splice.    I  asked  him  to  make  a  more  precise  examination  after 
Mr.  McLure  went  away. 

Mr.  HoLGATE.— -Did  Mr.  Birks  in  that  telephone  conversation  indicate  anything 
of  his  apprehension  of  the  nature  of  this  trouble? 

Mr.  HoARE. — ^No,  he  merely  stated  that  he  thought  that  some  of  these  bends 
occurred  before  the  chord  was  placed  in  the  bridge. 

Mr.  HoLQATE. — Did  he  indicate  anything  in  regard  to  the  possible  effect  it  mi^^t 
have  on  thte  bridge? 

Mr.  HoARE. — ^Not  at  all;  never  referred  to  it. 

Mr.  HoLQATE. — Neither  one  way  nor  the  other? 

Mr.  HoARB. — Neither  one  way  nor  the  other.  At  the  time  I  fwas  on  the  brid^ 
he  did  make  an  allusion  to  the  fact  that  h^did  not  consider  it  serious;  it  was  not  t 
serious  affair — ^I  think  those  are  the  words  he  used — I  do  not  tiiink  it  a  serious  affair. 

Mr.  HoLGATE. — ^You  think  he  did  express  himself? 

Mr.  HoARE. — While  I  was  on  the  work  after  Mr.  McLure  left 

Mr.  HoLGATE. — ^But  at  a  later  period  that  day  he  did  not? 

Mr.  HoARE. — ^No,  I  do  not  remember  him  referring  to  it  at  all. 

Mr.  HoLGATE. — ^Was  there  anything  further  happened  on  the  night  of  the  28th? 

Mr.  HoARE.— No. 

Mr.  HoLGATE. — ^What  w^re  your  movements  on  the  following  morning? 

Mr.  HoARE. — ^Next  morning  I  was  preparing  some  information — some  data  for 
the  annual  meeting  of  the  directors. 

Mr.  HoLGATE. — ^Did  you  visit  the  bridge? 

Mr.  HoARE. — ^No,  I  did  not. 

Mr.  QoLGATE. — ^Did  you  make  further  inquiry  over  the  telephone? 

Mr.  HoARE. — ^No,  I  was  simply  expecting  to  hear  from  Phoenixville  or  New  York. 

Mr.  HoLGATE. — ^Did  the  bridge  call  you  up? 

Mr.  HoARE. — They  did  not. 

Mr.  HoLGATE. — In  connection  with  the  work  itself ,  what  did  you  do  that  day? 

Mr.  HoARE. — ^I  did  nothing  at  all  except  office  work — nothing  in  connection  with 
the  outside  work. 

Mr.  HoLGATE.— You  received  no  communication  from  Mr.  McLure? 

Mr.  HoARE. — ^No.  The  only  communication  I  received  that  day  was  a  telegram 
from  Mr.  Deans  at  Phoenixville,  but  that  did  not  refer  to  that  chord  at  alL  It 
referred  to  the  splice  7  and  S  on  the  west  cantilever  arm.  I  misunderstood  that 
message;  I  thought  it  referred  to  chord  9-A-L,  but  after  explanation  I  found  it 
referred  to  the  cantilever  arm — to  the  original  splice  that  was  under  discussion. 

Mr.  HoLGATE. — ^What  was  the  telegram,  Mr.  Hoare? 

Mr.  HoARE  (reading). — 'Phoenixville,  Pa.,  August  29,  1907— E.  A.  Hoare,  chief 
engineer,  Q.  B.  Company,  Quebec,  Que.:  McLure  has  not  rei)orted  here;  the  chords 
are  in  exact  condition  they  left  Phoenixville  in  and  now  have  much  less  than  maximum 
load.  (Sgd.)  John  Sterling  Deans.'  I  thought  it  referred  to  chord  A-9-L,  and  I  felt 
quite  comfortable  that  day  about  it.  I  knew  it  could  not  be  long  before  the  matter 
would  be  taken  up. 

Mr.  HoLGATE. — ^You  might  file  that  bunch  of  correspondence,  Mr.  Hoare. 

Mr.  Hoare. — There  are  a  lot  of  things  here  that  are  just  private  notes. 

Mr.  Holgate. — That  telegram,  to  begin  with. 

Mr.  Hoare. — ^I  will  put  all  these  telegrams  in.  Here  is  a  sketch  that  Mr.  McLure 
gave  me;  is  that  any  good?  This  is  the  one  first  shown  me  when  the  chord  was  first 
discovered  ? 

Prof.  Galbratth. — ^What  made  you  come  to  the  conclusion  that  this  telegram  did 
not  include  chord  A-9-L  as  well  as  the  others? 

Mr.  Holgate. — ^I  thought  that  referred  to  chord  9-A-L. 

Prof.  Galbraith. — ^I  understood  you  to  say  that  afterwards 
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Mr.  HoABB. — ^Mr.  Deans  explained  to  me  afterwards  that  it  did  not  refer  to  that 
chord  at  all. 

Prof.  Galbraith. — That  is  what  I  am  asking  you.  It  was  from  conversation  with 
Mr.  Deans? 

Mr.  HoARB. — ^Yes,  sir.  That  is  the  only  communication  I  had  that  day  with  New 
ITork  or  PhcBnizville;  in  other  words,  I  was  awaiting  the  result  of  their  conference 
before  doing  that. 

(Telegrams  put  in  and  marked  Exhibit  iTo.  61.) 

Mr.  HoLQATE. — Then,  you  had  no  communication  with  the  work  on  the  29th  of 
August? 

Mr.  Hoars. — ^Not  that  I  can  recollect. 

Mr.  HoLGATE. — ^TJp  to  what  time? 

Mr.  HoARB. — ^Until  the  time  of  the  accident. 

Prof.  Kerry. — There  are  two  or  three  points  I  do  not  follow  very  clearly,  Mr. 
Soare.  Your  copy  of  Mr.  McLure's  diary  was  written  up  each  time  you  went  to  the 
bridge? 

Mr.  HoARB. — Qenerally  in  that  way  and  sometimes  I  would  send  it  out  by  any- 
body going  that  way;  that  is,  whenever  there  was  an  opportunitjr  to  get  my  book  to 
"Mr.  McLure  I  availed  myself  of  it. 

Prof.  Kebrt. — ^Was  it  systematically  read? 

Mr.  HoARB. — Yes. 

Prof.  Kerrt. — ^Evcry  time  you  received  it  back  you  read  the  entries? 

Mr.  HoARE. — I  used  to  read  it  over — ^yes. 

Prof.  Kerrt. — So  that  between  the  time  that  the  book  was  posted  the  importance 
or  otherwise  of  any  event  was  left  entirely  to  Mr.  McLure's  judgment? 

Mr.  HoARE. — ^No,  I  did  not  depend  upon  the  book  for  practical  purposes.  The 
book  was  merely  to  keep  a  record  of  everytiiing  because  I  could  not  remember  what 
took  place  from  time  to  time;  it  was  more  for  a  book  of  reference  than  anything 
else.  I  did  not  depend  on  the  book  for  my  daily  knowledge  or  information  for  what 
was  going  on  at  the  bridge.  I  used  to  get  that  personally  by  going  there,  or  if  I  could 
not  go  there  at  any  special  time,  I  was  always  in  telephonic  communication. 

Prof.  Kbrrt. — ^But  that  telephonic  communication  would  be  a  statement  only  of 
the  matters  that  Mr.  McLure  considered  to  be  important? 

Mr.  HoARE. — He  would  repeat  everything  that  was  going  on,  either  he  or  Mr. 
Kinloch.  I  would  call  them  up  at  night  and  they  would  repeat  the  whole  process 
during  the  day,  whether  they  were  moving  the  traveller,  rigging  the  traveller,  or  what 
member  had  been  placed,  whether  this  member  fitted,  or  whether  they  had  to  chip  the 
plate — all  the  details;  th^  explained  fully  over  the  'phone  whenever  I  called  them  up. 

Prof.  Kerry. — ^In  other  words  they  gave  you  every  day  over  the  ^phone  the  same 
iDformation  in  detail  that  was  covered  in  the  diary? 

Mr.  HoARE. — Substantially  so — not  word  for  word,  but  generally  speaking.  For 
instance,  {kere  were  days  when  I  would  call  up  and  ask  the  question :  What  is  going 
on  to-day?  They  would  say:  Moving  traveller,  rigging  traveller  and  so  forth,  and 
that  would  end  it.  I  would  say :  What  is  going  to  happen,  and  they  would  say :  Con- 
tinue the  same  kind  of  work.  Then,  I  did  not  trouble  my  head  to  ask  any  further 
questions.  It  was  only  when  they  were  doing  any  special  fwork  that  I  would  ask  any 
questions. 

Prof.  Kerry. — ^Mr.  McLure  was  absent  from  the  work  from  the  17th  to  the  23rd. 
At  what  date  subsequent  to  the  23rd  was  your  diary  written  up  ? 

Mr.  HoARB. — I  could  not  tell  you;  I  do  not  remember. 

Prof.  EJERRY. — So  that  there  may  have  been  a  gap  of  as  much  as  ten  days? 

Mr.  HoARB. — ^There  would  not  have  been  a  gap  of  ten  days  without  my  having 
personal  knowledge  of  the  work  that  was  going  on  at  the  bridge. 

Prof.  Kerry. — ^But  without  any  official  record? 
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Mr.  HoARE. — I  do  not  think  it  is  likely  that  there  was  that  length  of  time,  but 
even  if  there  was,  as  I  said  before,  I  did  not  depend  ni)on  this  book  for  my  personal 
knowledge.    It  was  simply  as  a  book  of  reference. 

Prof.  Kerry. — Then,  were  you  in  communication  with  the  bridge  on  the  Monday 
of  the  week  of  the  failure? 

Prof.  Galbraith.— The  26th  f 

Mr.  HoARE. — I  am  not  positive.  I  cannot  state  now  positively  whether  I  was  or 
not. 

Prof.  Kerry. — Can  you  let  us  know  that  later? 

Mr.  Hoare. — I  think  I  can. 

Prof.  Kerry. — Then,  on  the  Tuesday,  when  did  the  report  of  the  deflection  of  the 
chord  reach  you? 

Mr.  HoARE. — Tuesday  evening. 

Prof.  Kerry. — ^At  what  time? 

Mr.  HoARE. — It  was  after  dinner.    I  do  not  remember  the  exact  hour. 

Prof.  Kerry. — Then,  practically  twelve  hours  elapsed  between  the  time  that  the 
deflection  was  discovered  and  the  time  that  the  report  reached  you? 

Mr.  Hoare. — ^I  understand  they  discovered  it  that  same  day.  There  would  not  be 
that  length  of  time. 

Prof.  Kerry. — ^We  have  evidence  to  the  effect  that  it  was  discovered  at  nine 
o'clock  in  the  morning? 

Mr.  Hoare. — ^I  suppose  about  ten  hoiirs. 

Prof.  Kjsrry. — ^What  was  the  reason  for  that  delay? 

Mr.  Hoare. — ^I  could  not  speak  positively  about  that  beyond  the  fact  that  Mr. 
McLure  had  to  make  his  measurements.  After  Mr.  Kinloch  discovered  the  baid  he 
called  Mr.  McLure's  attention  to  it  and  they  had  to  make  measurements,  then  make 
their  sketches  and  then  they  had  to  get  their  reports  out.  They  had  to  occupy  all  Ac 
time  before  he  could  reach  me.  That  should  take  up  all  the  time.  That  would  be 
the  cause  of  the  delay.  lH  takes  considerable  time  crawling  along  tiiat  chord  and 
making  precise  measurements. 

Prof.  Kerry. — It  was  perfectly  possible,  for  example,  Mr.  Hoare,  to  call  you  up 
at  nine  o'clock  that  morning  and  let  you  know  there  was  trouble? 

Mr.  Hoare. — ^Yes. 

Prof.  Kerry. — And  that  was  not  done? 

Mr.  Hoare. — ^That  was  not  done — ^no. 

Prof.  EIerry. — And  no  effort  was  made  to  call  you  till  after  dinner  in  the  evening 
to  advise  you  of  it? 

Mr.  Hoare. — ^Yes,  Mr.  McLure  called  me  up  and  said  that  he  was  coming  in  to 
see  me  to  show  me  a  sketch.  I  do  not  see  that  calling  me  up  earlier  in  the  day  would 
have  done  any  good,  because  after  discovering  the  deflection  necessarily  they  had  to 
get  the  information  to  make  a  sketch  to  show  all  the  points  of  deflection  so  as  to  be 
able  to  send  it  over  by  mail  that  day  to  New  York  and  Phoenixville.  That  was  a  more 
important  proceeding  than  coming  into  town  to  see  me,  because  I  could  not  have  said 
anything — could  not  have  done  anything  without  having  particulars  of  the  trouble. 
That  was  the  first  thing  to  do  and  they  pretty  well  consumed  the  whole  time  before 
they  could  have  reached  m^  in  getting  that  information  in  good  shape. 

Prof.  Kerry. — Do  I  understand,  Mr.  Hoare,  that  if  that  information  that  Mr. 
Kinloch  gave  Mr.  McLure  had  reached  you  at  nine  o'clock  in  the  morning  you  would 
not  immediately  have  stopped  everything  and  gone  out  on  the  bridge  to  insi>ect  that 
yourself  ? 

Mr.  Hoare. — No,  I  should  have  reqxdred  more  information  before  I  should  have 
taken  any  action  on  it.    That  is  the  information  I  gave  them  in  the  evening. 

Prof.  Kerry. — ^I  mean  personal  inspection,  which  does  not  depend  on  the  action 
of  your  subordinates? 


Digitized  by 


Google 


MINUTES  OF  PROCEEDINGS  287 

SESSIONAL  PAPER  No.  154 

Mr.  HoARE. — ^If  it  had  been  reported  to  me  i)0S8ibly  I  might  have  gone  out;  that 
is  if  they  had  reported  to  me  that  anything  serious  had  presented  itself  I  should  have 
gone  out  there,  but  I  could  not  have  done  anything  without  getting  more  particulars 
and  that  is  what  they  were  getting  during  the  day.  I  would  want  to  have  something 
definite  to  work  on,  because  little  bendings  of  the  chords  of  minor  importance  would 
occur  occasionally  from  time  to  time  and  be  examined  by  the  inspectors  before  they 
went  in  the  structure. 

Prof.  Kerry. — Both  Mr.  Kinloch  and  Mr.  McLure  testified  that  they  were  seriously 
disturbed  by  this  occurrence  and  we  understand  you  that  they  took  the  full  respon- 
sibility of  not  reporting  that  matter  for  the  course  of  an  entire  day? 

Mr.  HoARE. — Yes,  they  did,  and  I  imagine  they  considered  that  it  was  not  neces- 
sary to  report  it,  as  I  said  before,  until  they  got  complete  data  to  lay  before  me  as 
well  as  Mr.  Cooper. 

Prof.  Bjerry. — ^Where  were  you  that  day,  Mr.  Hoare? 

Mr.  Hoare. — ^In  the  morning  I  was  in  Quebec.  I  do  not  remember  the  exact 
time,  but  I  was  in  the  office  preparing  some  data  for  the  annual  meeting. 

Prof.  Kerry. — That  is  on  the  morning  of  the  27th? 

Mr.  Hoare.— Yes,  I  was  there. 

Prof.  Kerry.— Till  what  time? 

Mr.  Hoare. — I  could  not  say  exactly  till  what  time,  but  I  was  within  reach 
anyway.  ^ 

Prof.  Kerry. — And  subsequently? 

Mr.  Hoare — I  think  I  was  in  ^e  office  all  day.  Yes,  I  tnink  I  was  in  Quebec 
all  day. 

Prof.  Kerry. — Can  you  file  a  definite  statement  with  us,  Mr.  Hoare,  covering 
that? 

Mr.  Hoare.— Yes. 

Prof.  Kerry- — Mr.  McLure  reported  to  you,  Mr.  Hoare,  that  the  traveller  would 
not  be  moved  on  the  evening  of  the  27th? 

Mr.  Hoare. — "So,  he  stated  that  Mr.  Yenser  said  he  would  not  move  the  traveller. 

Prof.  Kerry. — On  the  morning  of  the  28th  you  went  out  and  found  that  the 
traveller  had  been  moved? 

Mr.  Hoare. — ^Yes. 

Prof.  Kerry. — Did  you  express  any  opinion  either  in  the  way  of  approval  or 
otherwise  of  the  movement  of  that  traveller? 

Mr.  Hoare. — ^Yes,  after  putting  the  question  \o  Mr.  Birks,  if  he  knew  or  if  he  had 
considered  the  effect  on  chord  9-A.L,  and  when  he  stated  that  it  was  only  50  lbs. 
additional  stress,  I  think  I  said:  That  does  not  amount  to  much  anyway.  That  was 
all  the  remark  I  made. 

Prof.  Kerry. — You  did  not  take  any  responsibility  or  give  any  definite  instructions 
either  to  one  effect  or  to  the  contrary  concerning  the  movement  of  the  traveller? 

Mr.  Hoare. — No. 

Prof.  Kerry. — ^Did  you  ask  Mr.  Birks  if  he  included  in  his  calculations  the 
weight  of  the  new  panel  that  was  to  be  erected? 

Mr.  Hoare. — ^No,  I  merely  mentioned  the  traveller. 

Prof.  Kerry. — So  that,  it  was  assumed  by  Mr.  Birks,  or  did  you  consider  that  it 
was  assumed  by  Mr.  Birks  that  no  iron  was  to  be  erected? 

Mp.  Hoare. — ^Yes,  I  was  under  the  impression  that  that  was  all  liiey  were  going 
to  do.  They  were  working  on  the  big  traveller  taking  metal  off.  I  was  under  the 
impression  tiiey  were  going  to  continue  that  work  and  just  work  on  the  small  traveller 
getting  it  ready  for  the  next  panel 

Mr.  HoLQATE. — ^Was  that  merely  an  impression  or  was  it  a  definite  understand- 
ing ? 

Mr.  Hoare. — That  was  my  belief  from  general  conversation. 
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Prof.  Kerry. — How  large  a  piece  of  work  is  the  getting  ready  of  the  little 
traveller?  After  the  traveller  is  moved  forward  in  position  what  further  detail  is 
there  before  Ihe  erection  of  the  new  panel  would  commence? 

Mr.  HoARB. — It  is  practically  ready  then;  generally  speaking,  it  is  practically 
ready. 

Prof.  Kerry. — So  that  you  reasoned  that  Mr.  Yenser,  who  you  knew  had  been 
uneasy,  would  move  that  traveller  forward  for  no  direct  purpose  and  then  go  back 
and  proceed  to  take  down  the  big  traveller? 

Mr.  HoARE. — ^Will  you  kindly  repeat  that  question  ? 

Prof.  Kerry. — ^You  reasoned  that  Mr.  Yenser,  who  you  knew  was  uneasy, 

Mr.  HoARE. — I  did  not  know;  I  was  not  under  that  impression  at  alL  When  I 
saw  him  in  the  morning  he  had  a  difiPerent  opinion  altogether.  I  thought  he  was  not 
uneasy  at  alL  He  seemed  to  act  just  the  reverse  way.  He  spoke  to  me  most  con- 
fidently about  it. 

Prof.  Kerry.-  He  had  been  an  entire  day  before?    Mr.  McLure  reported  to  you — ! 

Mr.  Hoars. — ^He  reported  to  me  simply  the  night  before  that  he  said  he  would  not 
move  the  traveller  until  he  got  more  information  on  the  chord,  but  in  the  morning 
when  I  spoke  to  him  outside  the  office  he  was  of  a  different  opinion  altogether;  he 
seemed  perfectly  at  ease. 

Prof.  Kerry. — ^Did  you  still  consider  that  he  moved  that  traveller  forward  without 
the  least  intention  of  using  it? 

Mr.'HoARE. — ^I  thought  so.  When  I  (was  there  they  appeared  to  be  working  on  the 
big  traveller;  most  of  the  men  on  the  big  traveller  and  unloading 

Prof.  Kerry. — ^Would  you  consider  that  action  under  your  understanding  of  the 
progranune,  to  be  the  action  of  a  perfectly  reasonable  man? 

Mr.  HoARE. — ^Yes,  I  shoiUd  say  so. 

Prof.  Kerry. — ^Mr.  Yenser  told  you,  we  understand,  Mr.  Hoare,  that  he  moved 
that  traveller  forward  partially  because  he  had  more  men  out  to  work  than  he  could 
conveniently  employ  otherwise  ? 

Mr.  HoARE. — ^He  did  not  say  that;  he  simply  said:  There  are  too  many  men  out 

Prof.  Kerry. — ^Your  interpretation  of  that  would  be  the  same  as  mine,  would  it 
not? 

Mr.  HoARE. — That  he  wanted  to  employ  them;  that  he  did  not  want  to  have  than 
idle. 

Prof.  Kerry. — ^He  made  no  statement  as  to  what  he  proposed  to  do  with  these 
men?  * 

Mr.  HoARE. — No,  he  did  not  say  anything  further. 

Prof.  Kerry. — After  the  traveller  was  moved  out? 

Mr.  HoARE. — No,  he  did  not  make  any  further  statement  to  me  on  the  subject 

Prof.  Kerry. — How  long  did  it  take  to  move  the  small  traveller  forward? 

Mr.  HoARE. — I  could  not  say.    It  was  moved  before  I  got  out  in  the  morning. 

Prof.  Kerry. — That  is  to  say  it  did  not  occupy  more  than  two  hours  at  the  outside. 

Mr.  HoARE. — Three  or  four  hours,  I  suppose. 

Prof.  Kerry. — And  the  officials  of  the  Phoenix  Bridge  Company  proceeded  to 
add  the  iron  to  the  next  panel  without  any  communication  either  one  way  or  the 
other? 

Mr.  HoARE.— Yes. 

Prof.  Kerry. — ^You  were  not  consulted  in  the  matter  ? 

Mr.  HoARE. — No. 

Prof.  Kerry. — ^You  were  not  advised,  previous  to  the  fall  of  the  bridge  that  any 
iron  had  been  put  on  that  panel? 

Mr.  HoARE.— No. 

Prof.  Kerry. — ^You  did  not  know  they  were  working  on  that  panel  until  after 
you  heard  of  the  fall  of  the  bridge? 
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Mr.  HoABE. — I  knew  they  were  working  on  the  bridge,  but  I  did  not  know  whether 
they  were  putting  more  metal  on  or  not.  My  general  impression  was  that  they  were 
working  on  the  big  traveller,  had  most  of  their  force  on  the  big  traveller,  taking  it 
down. 

Prof.  Ejsbrt. — In  your  discussions  with  Mr.  Birks  and  Mr.  McLure,  were  you 
called  on  for  any  decision  in  regard  to  their  action? 

Mr.  HoARE. — In  what  respect? 

Prof.  Kerrt. — ^As  to  whether  the  traveller  should  be  moved  forward  or  whether 
the  work  should  be  continued. 

Mr.  HoARE. — The  night  before  I  was  under  the  impression  that  the  traveller 
would  not  be  moved  forward,  and  when  I  arrived  next  morning  I  found  that  it  had 
been  move^  forward.    That  is  all  the  information  I  had. 

Prof.  Kerry. — The  only  decision  you  were  asked  for  was  as  to  whether  Mr. 
McLure  should  go  to  New  York  or  not? 

Mr.  Hoare. — That  is  it.  He  asked  me  that  question  the  day  before,  and  I  told 
him,  yes,  go  the  next  day — to  take  the  morning  train,  but  that  I  would  be  at  the 
bridge  before  he  left. 

Prof.  Kerry. — Otherwise  the  action  to  be  taken  at  this  time  was  not  referred  to 
you  at  all  ? 

Mr.  HoARE. — Apart  from  that? 

Prof.  Kerry  ?— Yee. 

Mr.  HoARE. — ^No. 

Prof.  Kerry. — They  simply  went  ahead  and  made  their  own  decisions? 

Mr.  HoARE. — Yes. 

Prof.  Kerry. — In  regard  to  this  member  about  which  there  seems  to  have  been 
a  controversy  as  to  whether  it  was  bent  before  or  after  it  went  into  place,  had  you 
any  definite  information  in  the  way  of  the  records  of  your  inspectors? 

Mr.  HoARE. — If  it  was  bent  before  it  went  into  the  work? 

Prof.  Kerry.— Yes  ? 

Mr.  HoARE. — ^No,  none  whatever. 

Prof.  Kerry. — Had  you  any  reason  to  believe  that  it  could  have  been  bent  before 
it  went  into  the  work? 

Mr.  HoARE. — No  reason  at  all.  The  only  time  that  chord  sustained  any  damage 
was  in  lifting  it  in  July,  1906,  but  repairs  were  made  and  they  had  thoroughly 
examined  it  in  the  yard  before  it  was  removed  to  the  bridge  and  everything  was  found 
to  be  satisfactory. 

Prof.  Kerry. — ^Being  examin^  by  whom? 

Mr.  Hoare. — Mr.  Hudson,  myself,  Mr.  Kinloch  and  even  Mr.  Szlapka  examined  it. 

Prof.  Kerry. — You  knew  personally  at  the  time  of  the  discussion  that  the  chord 
had  gone  into  the  bridge  straight? 
'     Mr.  HoARE. — Yes,  taking  my  inspectors'  reports,  they  are  positive  when  they  make 
a  statement  of  that  kind. 

Prof.  Kerry. — ^Did  you  not  state  a  minute  ago  that  you  examined  that  yourself? 

Mr.  Hoare.— At  the  storage  yard.    That  was  in  1905  ? 

Prof.  Kerry. — You  found  it  straight  then? 

Mr.  Hoare. — It  was  in  good  condition  then. 

Prof.  Kerry. — So  that  you  knew  it  went  in  the  bridge  in  good  condition? 

Mr.  Hoare. — ^Tes. 

Prof.  Kerry. — ^In  the  discussion  in  regard  to  the  strains  on  the  bridge  you  got 
Mr.  Birks'  opinion  as  to  how  much  increase  of  strain  there  would  be  by  the  moving 
forward  of  the  traveller.    Did  you  make  any  calculations  yourself? 

Mr.  Hoare. — ^No;  Mr.  McLure  said  about  70  lbs.  Mr.  McLure  and  Mr.  Birks  in 
their  conversation  said  thai  they  had  approximately  checked  it  and  one  made  it  about 
70  lbs.,  and  the  other  50.    It  was  somewhere  probably  between  these  two  figures. 
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Prof.  Kerry. — ^Did  you  direct  or  make  any  calculations  considering  that  member 
as  a  post  after  it  had  already  deflected? 

Mr.  HoARE. — ^No. 

Prof.  Kerry. — Supposing  you  saw  a  post  under  test  in  a  testing  machine  and 
visibly  deflected  out  of  line,  what  would  you  expect  to  happen? 

Mr.  HoARE. — If  I  saw  a  post  in  a  testing  machine  under  severe  strain? 

Prof.  Kerry. — Under  severe  strain  ? 

Mr.  HoARE. — ^I  would  expect  that  it  would  fail  without  some  reinforcement. 

Prof.  Kerry. — ^And  if  you  did  not  want  that  post  to  fail  after  you  noted  the 
deflection,  would  you  permit  the  operator  to  put  a  pound  more  stress  on  the  machine! 

Mr.  HoARE. — I  do  not  think  a  poimd  would  make  much  difference.  If  I  was 
making  a  test  of  that  kind  I  would  like  to  put  a  sufficient  load  to  test  the  ix>st  to 
destruction  to  obtain  results. 

Prof.  Kerry. — ^Did  you  direct  that  any  systematic  measurements  shoiild  be  made 
of  that  post  while  it  remained  under  suspicion  and  imreinforced? 

Mr.  HoARE. — ^You  mean  the  post  for  testing  ? 

Prof.  Kerry. — ^No,  I  am  referring  to  that  particular  chord  in  the  bridge? 

Hr.  Hoare. — ^Will  you  repeat  that,  please? 

Prof.  Kerry. — Did  you  direct  that  systematic  measurements  of  the  deflection  of 
the  chord  should  be  made  while  it  remained  under  suspicion  and  unreinf orced  ? 

Mr.  HoARE. — The  measurements  were  made  before  I  was  aware  that  the  chord 
was  deflected. 

Prof.  KEBRY.-^Did  you  direct  any  further  measurements  to  be  made  when  you 
were  aware  that  it  was  deflected? 

Mr.  HoARE. — Only  to  Mr.  Birks  on  the  afternoon  of  the  281ii. 

Prof.  Kerry. — Did  you  direct  Mr.  Birks  to  make  accurate  measurements? 

Mr.  HoAREw — ^I  asked  him  to  make  another  inspection  of  the  chord  and  more 
particularly  to  see  whether  the  deflection  extended  beyond  the  outer  edges  of  the 
bottom  plates. 

Prof.  Kerry. — So  that  after  the  deflection  of  this  member,  which  we  may  consider 
as  a  post  as  far  as  the  stress  is  concerned,  had  been  observed  it  was  allowed  to  stand 
for  more  than  forty-eight  hours  without  any  measurement  being  made  to  see  whether 
the  deflection  was  increasing  or  decreasing? 

Mr.  HoARE. — ^No,  I  gave  no  further  instructions  after  I  asked  Mr.  Birks  to  make 
that  second  examination.  That  was  on  the  afternoon  of  the  28th.  That  was  the  last 
request  I  made  about  making  a  further  examination  of  the  chord.  After  that  I  simply 
awaited  the  results  from  Mr.  McLure's  trip,  but  in  the  meantime  I  did  not  consider 
that  there  was  anything  dangerous. 

Mr.  HoLGATE. — ^Your  chief  attention  seems  to  have  been  called  to  tiiis  bend  in 
9-A-L;  did  it  occur  to  you  to  inspector  order  to  have  inspected  9-R-A? 

Mr.  HoARB. — No,  it  never  occurred  to  me. 

Mr.  HoLGATE. — ^Did  you  inspect  the  corresponding  number  of  9-A-L? 

Mr.  HoARE. — ^No. 

Mr.  HoLGATE. — At  that  time  or  any  other  time? 

Mr.  HoARE. — ^No. 

Mr.  HoLQATE. — ^Has  your  diary  been  put  in  as  an  exhibit? 

Mr.  HoARE. — ^No,  I  would  like  to  keep  it  imtil  you  get  through,  because  I  will  have 
to  refer  to  it. 

Mr.  HoLGATE. — ^We  had  better  have  it  as  an  exhibit  now,  because  we  will  have  to 
refer  to  it. 

(Diary  put  in,  filed  and  marked  Exhibit  No.  58.) 

Mr.  HoLGATE. — ^When  tenders  were  originally  asked  for  this  bridge  in  reply  to  *  - 
circular  letter,  were  plans  sent  in  with  tiiese  tenders? 

Mr.  HoARE.— Yes,  sir. 
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Mr.  HoLQATE. — ^Have  you  got  those? 

Mr.  HoARE. — No,  they  were  all  returned  to  the  different  bidders. 

Mr.  HoLGATE. — There  were  no  copies  retained  by  you? 

Mr.  HoARE. — ^No,  there  were  none  kept.  They  were  all  returned  to  Mr.  Cooper 
and  then  returned  to  the  different  bidders. 

Mr.  HoLGATE. — Were  descriptions  of  these  bridges  ^ent  in  with  the  tenders? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^Have  you  those? 

Mr.  HoARE. — I  think  the  secretary  ought  to  have  them. 

Mr.  HoLGATE. — ^Will  you  please  let  us  have  the  tenders  and  any  descriptive  matter 
that  may  have  accompanied  them? 

jxur.  HoARE. — ^I  think  he  deposited  all  he  has.  I  think  he  deposited  the  different 
reports  and  the  different  tenders. 

Mr.  HoLGATE. — ^What  we  want  is  a  description  of  the  work  tiiey  proposed  in  those 
tenders. 

Mr.  HoARE. — I  think  all  of  their  descriptive  matter  was  returned  to  them.  Take 
suspension  bridges,  for  example,  they  had  to  submit  specifications  of  the  character  of 
the  work  they  were  to  employ. 

Mr.  HoLGATE. — I  find  that  Mr.  Barthe  only  deposited  the  figures  and  documents 
relating  to  the  Phoenix  Bridge  Company.  It  is  the  other  information  we  would  like 
to  have. 

Mr.  HoARE. — ^He  would  only  then  have  the  forms  of  tender  filled  up,  because  I 
am  almost  positive  the  special  specifications  and  the  plans  were  returned. 

Mr.  HoLGATE. — ^We  would  like  to  consult  anything  you  have. 

Mr.  HoARE. — ^Anything  we  have  I  will  produce. 

Mr.  HoLGATE. — If  you  make  a  search  for  that  and  show  us  what  there  is  we  can 
look  over  it,  and  if  it  is  necessary  to  bring  it  in  we  will  bring  it  in. 

Mr.  HoARE. — ^Yes,  I  will  get  all  there  is. 

Witness  retired. 

The  Conmiission  took  recess. 


AFTEBirOON  SESSION— THIBTEENTH  DAT. 

Commission  resumed  at  2  p.m. 
Mr.  MoLtJRE,  recalled. 

Mr.  HoLGATE. — ^We  asked  you,  Mr.  McLure,  for  a  sketch  showing  the  present 
location  of  all  low^r  chord  members  in  the  anchor  arm  and  a  description  of  the  condi- 
tion of  the  lower  chord  members.  This  description  further  was  to  include  similar 
information  in  regard  to  the  floor  beams  as  at  present  lying  on  the  ground.  Will  you 
produce  that  information? 

Mr.  MoLuBE. — ^Yea,  it  is  included  in  the  blue  print  and  description. 

(Blue  print  and  description  produced  and  marked  Exhibit  No.  64.) 

Mr.  HoLGATE. — In  reference  to  this  diagram,  the  dotted  lines  indicate  the  original 
position  of  the  lower  chords  and  floor  beams? 

Mr.  MoLuBE. — ^Yes,  sir. 

Mr.  HoLGATB. — And  the  solid  lines  indicate  the  present  location  of  the  floor  beams 
and  lower  chords? 
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Mr.  MoLuBE.— Yes,  sir. 

Mr.  Galbratth. — The  dotted  lines  indicates  the  centre  lines  of  the  chords! 

Mr.  McLuRE. — ^The  original  centre  lines  in  horizontal  projection. 

Mr.  HoLGATE. — ^I  understand  that  in  the  preparation  of  Exhibit  No.  64  you 
were  assisted  by  Mr.  Cudworth? 

Mr.  McLuBB. — ^Yes,  sir. 

(The  witness  also  submitted  a  memorandum  showing  the  deflection  of  cantilever 
arm  under  wind  November  12,  1906,  and  November  16,  1906.) 

Mr.  HoLGATE. — I  understand  that  these  two  were  taken  by  yourself  and  Mr.  Cud- 
worth? 

Mr.  MoLuBE. — ^Yes,  sir. 

Mr.  HoLGATE. — And  the  note  dated  February  3,  1907,  on  this  same  memorandum? 

Mr.  McLuBE. — From  an  observation  by  Mr.  Kinlochr 

Mr.  HoLGATE. — ^Was  observed  by  Mr.  Kinloch? 

Mr.  McLuBE. — ^Yes,  sir. 

(Memorandum  put  in,  filed  and  marked  Exhibit  No.  65.) 


Fbank  Cudwobth,  recalled. 

Prof.  Kebbt. — ^Mr.  Cudworth,  did  you  assist  in  the  surveys  and  office  work  in 
connection  with  the  preparation  of  Exhibits  43  to  50  inclusive,  and  Exhibits  54  and 
55? 

Mr.  CuDWOBTH. — Yes^  sir. 

Prof.  Kerry. — And  those  exhibits  are,  to  the  best  of  your  information,  perfectly 
correct  ? 

Mr.  CUDWOBTH. — ^Yes,  sir. 

Prof.  Kerby. — You  also  assisted  in  the  preparation  of  the  diagiam  showing  the 
positions  of  the  pins  at  diflFerent  dates  filed  as  part  of  Exhibit  30? 

Mr.  CuDWOBTH. — ^Yes,  sir. 

Prof.  Kebby. — Have  you  brought  with  you  for  deposit  with  the  Commission  the 
records  of  the  anemometer? 

Mr.  CuDWOBTH. — ^Yes,  sir. 

Prof.  Kerry. — You  might  make  deposit  of  those,  please  ? 

Mr.  Cudworth. — These  are  the  anemometer  sheets  for  the  season  of  1907  up  to 
and  including  August  29,  the  time  of  the  accident. 

(Document  produced,  filed  and  marked  as  Eidiibit  56.) 

Prof.  Kerry. — At  what  date  approximately  was  the  cantilever  arm  completed,  the 
arm  itself? 

Mr.  Cudworth. — It  was  not  entirely  finished  until  this  season. 

Prof.  Kerry. — ^Were  the  members  all  in  place  in  1906? 

Mr.  Cudworth. — No,  sir. 

Prof.  Kerry. — It  was  during  1907  that  it  was  finished  up. 

Mr.  Cudworth. — Yes,  sir,  I  think  so.  Some  of  the  members  that  looked  to  be 
part  of  the  cantilever  arm  are  really  part  of  the  suspended  span. 

Prof.  Kerry. — ^We  understand  that  these  records  cover  the  working  season  of 
1907? 

Mr.  Cudworth. — Not  all  of  it,  most  of  it. 

Prof.  Kerry. — If  not,  can  you  say  between  what  dates? 

Mr.  Cudworth. — ^No  sir,  the  exhibit  shows  for  itself. 

Prof.  Kerry. — The  records  for  the  year  1906  are  where? 

Mr.  Cudworth.— At  the  bridge. 

Prof.  Kerry. — Will  you  kindly  arrange  to  let  us  have  those  for  deposit,  for  1906? 

Mr.  Cudworth. — ^Ycs,  sir.    This  covers  what  you  asked  me  for  tiie  other  time. 
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Prof.  Kerbt. — Will  you  tell  us  briefly,  Mr.  Cudworth,  practically  as  a  matter  of 
information  to  the  engineering  profession,  how  those  records  were  ti^en,  what  equip- 
ment you  had? 

Mr.  Cudworth. — These  wind  records? 

Prof.  Kebby.— Yes. 

Mr.  Cudworth. — The  anemometer  records? 

Prof.  Kerry. — Can  you  describe  the  equipment  technically  at  all.  For  example, 
there  are  several  anemometers,  or  would  you  prefer  to  draw  up  a  written  statement 
covering  that? 

Mr.  Cudworth. — I  can  tell  you  in  a  few  words.  In  the  first  place,  when  the 
machine  came,  I  checked  it  up  to  see  if  the  gearing  and  everything  about  it  would  be 
correct  according  to  the  best  authorities  on  that  matter,  and  I  measured  it  up  and 
found  that  it  was  correct,  that  the  length  of  arms  and  cups  as  given  would  correctly 
record  with  that  gearing.  It  is  automatic,  it  records  in  the  office.  The  velocity  is 
given  by  a  moving  vane  which  we  had  placed  on  top  of  one  of  the  main  x>ost  peaks 
as  being  an  exposed  x>osition  and  one  most  apt  to  give  true  results. 

Prof.  Galbraith. — Whose  manufacture  is  it? 

Mr.  Cudworth. — Queen  &  Company,  Philadelphia. 

Mr.  Stuart. — ^I  understand  it  is  the  United  States  standard. 

Mr.  Deans. — It  is  the  United  States  standard  cup  wind  gauge. 

Mr.  Cudworth. — ^It  is  one  that  has  been  recommended  by  the  weather  department 
oi  the  United  States. 

Prof.  Galbraith. — Was  there  any  certificate  accompanying  the  instrument? 

Mr.  Cudworth. — ^Not  to  my  knowledge. 

Prof.  Galbraith. — ^Do  you  know,  Mr.  Deans  ? 

Mr.  Deans. — No,  but  it  is  a  guaranteed  standard  weather  bureau  cup  anemometer, 
the  United  States  standard,  Queen  Company,  Philadelphia.  There  is  no  certificate 
accompanying  it. 

Mr.  Cudwobth. — It  might  be  of  interest  to  tell  you  that  we  compared  our  readings 
at  the  bridge  with  those  at  the  observatory  here  at  Quebec  at  different  times,  during 
high  winds,  an^  they  compared  very  favourably. 

Prof.  Kebby. — The  cup  vane  itself  was  set  where? 

Mr.  Cudwobth. — ^It  was  set  on  top  of  the  Quebec  main  i)ost  peak,  the  highest 
point  on  the  bridge. 

Prof.  Galbbatth.— That  was  completed  in  1905,  was  it  not? 

Mr.  Cudwobth. — ^Not  the  peaks,  no  sir,  as  I  remember,  they  were  not. 

Prof.  Galbraith.— Not  the  peaks,  the  beginning  of  1906. 

Mr.  Cudwobth. — ^Yes,  I  am  not  quite  sure  about  that. 

Prof.  Galbraith. — Are  these  standards  made  in  various  sizes  or  is  there  just  one 
sizo  ? 

Mr.  Deans. — This  is,  I  think,  just  one  size.  I  could  get  a  certificate  of  Queen  & 
Company  regarding  that  instrument. 

Mr.  Holgate. — Is  it  the  same  instrument  as  is  used  by  the  Weather  Bureau  ? 

Mr.  Deans. — It  is  the  same  instrument,  their  standard.  Queen  &  Co.  have  a 
great  reputation  in  the  United  States  for  instruments  of  that  kind. 

Prof.  Kebby. — Then  the  recording  drum  was  in  the  office  ? 

Mr.  Cudwobth. — ^Yes,  sir. 

Prof.  Kebby. — Equipped  in  the  ordinary  fashion,  I  presume  ? 

Mr.  Cudwobth. — ^Yes,  with  a  clock. 

Prof.  Kebby. — And  your  tests  of  the  instrument  were  limited  to  a  check  measure- 
ment of  its  dimensions  ? 

Mr.  Cudwobth. — ^Yea,  sir. 

Prof.  EIebby. — ^And  occasional  comparison  with  the  records  of  the  Quebec  observa- 
tory ? 

Mr.  Cudwobth.— Yes,  sir.  ^->  ^ 
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Prof.  BIerry. — ^Which  were  reasonably  satisfactory  ? 

Mr.  CuDWORTH. — Yes,  sir. 

Prof.  Kerry. — Or  entirely  satisfactory.    How  close  were  they  ? 

Mr.  CuDWORTH. — I  do  not  remember  any  case  where;  we  were  over  10  miles  out. 

Proi^.  Kerry. — ^With  a  maximum  record  of  how  much  maximum  speed  ? 

Mr.  CuDWORTH. — I  think  our  maximum  was  around  60  miles  an  hour. 

Prof.  Bjsrry. — The  instrument,  of  course,  went  in  the  wreck. 

Mr.  CuDWORTH. — ^Yes,  sir,  I  have  a  piece  of  it  yet. 

Prof.  Kerry. — Mr.  McLure  submitted  certain  records  of  truss  deflections,  Ex- 
hibit No.  65,  which  you  identified.  How  were  those  measurements  taken,  Mr. 
Cudworth  ? 

Mr.  Cudworth. — They  were  taken  with  a  transit,  the  instrument  placed  on  tlie 
ground  near  the  end  of  a  bridge  span  and  the  back  sight  on  a  point  on  the  railway 
track  through  the  cut  south  of  the  bridge,  thence  to  a  target  on  the  bridge  itself,  two 
panels  back  from  the  end  of  the  cantilever  arm. 

Prof.  Kerry. — That  is  to  say  that  you  had  to  transit  the  telescope  each  time  ? 

Mr.  Cudworth. — ^Yes,  sir. 

Mr.  Kerry. — Are  you  pretty  sure  of  your  judgments  ? 

Mr.  Cudworth. — I  always  used  the  transit  the  same  way,  so  there  will  be  no  ques- 
tion about  it.  I  always  looked  at  the  target  with  the  telescope  direct,  I  had  the  back 
sight  of  the  telescope  inverted. 

Prof.  Kerry. — ^You  did  not  check  by  reversing  the  instrument  ? 

Mr.  Cudworth. — ^We  did  at  the  time  we  put  the  target  up. 

Prof.  Kerry. — The  target  was  a  fixed  target  ? 

Mr.  Cudworth. — Yes. 

Prof.  Kerry. — Attached  at  what  i)oint  ? 

Mr.  Cudworth. — On  strut  between  the  T.I.  posts  cantilever  arm. 

Prof.  Kerry. — That  would  be  112  feet  from  the  end  of  the  arm,  approximately. 

Mr.  Cudworth. — Yes,  sir,  approximately. 

Prof.  Kerry. — ^Were  any  measurements  made  other  than  these  submitted  in  the 
record  f 

Mr.  Cudworth. — There  may  have  been,  I  will  not  be  positive. 

Prof.  Kerry. — But  you  have  no  record  of  other  ? 

Mr.  Cudworth. — ^I  would  not  be  xwsitive. 

Prof.  Kerry. — ^^The  question  of  the  movement  of  the  masonry,  Mr.  Cudworth,  was 
one  of  very  considerable  importance.  Will  you  tell  us  first  what  pnninment  you  had 
to  determine  the  elevations  shown  on  Exhibit  No.  60.  It  is  a  direct  case  of  technical 
equipment  ? 

Mr.  Cudworth. — We  use  a  Queen  Company  'Y'  level.  Queen  Company  Phila- 
delphia style  rod  and  the  bench  marks  I  put  in  myself. 

Prof.  Kerry. — The  bench  marks  were  what  ? 

Mr.  Cudworth. — Iron  imbedded  in  lead,  in  holes  in  the  pier,  in  the  stone. 

Prof.  Kerry. — ^You  drilled  the  side  of  the  pier  and  just  set  iron  bench  marks  in 
with  lead  settings  ? 

Mr.  Cudworth. — Yes,  sir,  with  lead. 

Prof.  Kerry. — Do  you  know  the  delicacy  of  the  bubble  and  the  magnifying  power 
of  the  glass  ? 

Mr.  Cudworth. — I  think  the  time  we  did  this  we  had  the  Berger  instrument,  the 
Quebec  Bridge  &  Railway  Company's  level. 

Prof.  Kerry. — Could  you  get  us  that  information  ? 

Mr.  Cudworth. — Yes,  sir. 

Prof.  Kerry. — Covering  both  the  delicacy  of  the  bubble  and  the  power  of  the 
instrument  ? 

Mr.  Cudworth. — Yes,  sir. 

Prof.  Kerry. — ^What  would  be  the  length  of  the  sides  taken  f 

Mr.  Cudworth. — I  would  prefer  to  get  you  that  with  other  information. 
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Prof.  Kerrt. — ^Will  you  describe  to*  us  how  the  check  measurements  at  the  spaa 
were  made  ? 

Mr.  CuDWORTH. — The  check  measurements  for  the  span  were  made — I  used  an  in- 
strument tap?,  using  a  500  foot  tape. 

Prof.  Kerrt. — That  tape  was  originally  used  in  laying  out  the  span  f 

Mr.  CuDWORTH. — ^Yes,  sir,  the  same  tape  that  was  used  in  laying  out  the  two  pre- 
viously. 

I    Prof.  Kerry. — So  that  no  question  of  error  of  tape  graduation  would  possibly 
come  in  ? 

Mr.  CuDWORTH. — ^No,  sir. 

Prof.  Kerry. — Any  further  details  ? 

Mr.  CuDWORTH. — No,  I  do  not  think  of  any. 

Prof.  Kerry. — What  precautions  were  taken  to  eliminate  the  ordinary  causes  of 
error  in  tape  measurement  ? 

Mr.  CuDWORTH. — The  tape  was  supported  at  intervals  of  about  26  feet,  was 
cramped  at  one  end  and  pulled  with  the  number  of  pounds,  or  pulled  to  correspond  to 
the  number  at  which  the  tape  was  standard. 

Prof.  Kerry. — The  supports  were  carefully  levelled. 

Mr.  CuDWORTH. — ^Yes,  sir. 

Prof.  Kerry. — And  the  maximum  distance  between  them  was  25  feet  ? 

Mr.  CuDWORTH. — I  could  not  limit  it  to  feet  as  I  did  not  measure  them,  but 
roughly  that  is  it.. 

Prof.  Kerry. — ^What  calculated  corrections  were  applied  to  the  measurements  1 

Mr.  CuDWORTH. — ^Not  any.  The  pull  was  made  right  and  the  temperature  hap- 
pened to  be  nearly  that  at  which  the  tape  was  standard  so  it  was  not  necessary  to 
apply  corrections. 

Prof.  Kerry. — ^And  the  supports  were  horizontal  f 

Mr.  CuDWORTH. — ^Yes,  it  was  measured  on  a  horizontal  line. 

Pro{.  EIerry. — ^And  you  considered  that  the  sag  was  so  small  it  was  not  necessary 
to  calculate  it  t 

Mr.  CuDWOBTH. — ^Yes,  sir,  we  gave  26  more  pounds  pull  on  account  of  that  than  if 
the  tape  was  supported  continuously. 

Prof.  Kerry. — I  do  not  follow  you  altogether  there;  was  that  arbitrary  or  the 
result  of  test  ? 

Mr.  CuDWORTH. — In  that  case  it  was  arbitrary. 

Prof.  Kerry. — ^But  you  decided  that  26  pounds  pull  on  the  tape  would  compen- 
sate the  shortening  due  to  sag  ? 

Mr.  CuDwoRTH. — ^Yes,  sir^ 

Prof.  Kerry. — ^But  without  any  calculation  ? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  that  condition  obtain  in  both  the  original  and  final  measure- 
ments t 

Mr.  CuDwORTH. — ^I  cannot  say  that  it  did  in  the  former,  as  it  was  done  by  the 
Quebec  Bridge  Company,  and  I  only  assisted  in  any  way  I  could  and  did  not  do  the 
actual  measuring. 

Prof.  Kerry. — Can  you  answer  that  question,  Mr.  McLure  ? 

Mr.  McLuRE. — No,  sir,  I  was  not  here  at  that  time.  As  I  understand  it,  though, 
the  spring  pull  was  not  used  in  the  first  measurement. 

Prof.  Kerry. — ^How  was  the  tape  supported  in  the  first  measurement,  Mr. 
Cudworth  ? 

Mr.  Cudworth. — About  the  same  way,  by  putting  cleats  on  the  wooden  false  work 
legs  and  they  are  approximately  26  feet  apart.  It  was  then  measured  on  a  horizontal 
line  and  the  cleats  fwere  put  on  with  a  measure. 

Prof.  Kerry. — ^Would  you  feel  justified  in  saying  that  the  ©nly  possible  instru- 
mental error  as  between  the  two  measurements  would  be  due  to  differences  in  the  pull, 
that  the  temperature  was  the  same? 
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Mr.  CuDWOBTH. — ^I  could  not  say  that  the.temperature  was  the  same. 

Prof.  Kerry. — Was  there  any  material  difference  ? 

Mr.  CuDwoBTH. — ^I  could  not  say. 

Prof.  Kerry. — Were  you  not  there  hoth  times  ? 

Mr.  CuDWOBTH. — Yes,  sir.    I  could  not  give  you  the  number  of  degrees  difference. 

Prof.  Kerry. — ^Would  it  lie  within  ten  or  twenty  degrees  ? 

Mr.  CuDwoRTH. — I  do  not  remember  that.  If  I  was  doing  the  work  myself  I 
would  record  that  but  I  would  not  remember  it. 

Prof.  Kerry. — ^You  have  a  full  record  of  the  final  measurement  ? 

Mr.  CuDWORTH. — Yes,  sir. 

Proff  Kerry. — ^Who  has  the  record  of  the  original  measurements,  who  had  charge 
of  the  measuring  at  the  time  ? 

Mr.  CuDWORTH. — I  think  Mr.  Lanthier,  acting  for  Mr.  Hoare. 

Prof.  Kerry. — ^Would  Mr.  Lanthier's  measurements  be  on  record  in  your  office, 
Mr.  Hoare  ? 

Mr.  Hoare. — ^I  think  so. 

Prof.  Kerry. — ^We  would  be  glad  if  you  would  look  it  up  for  us,  please. 

Mr.  Hoare. — I  will  look  them  up. 

Prof.  Kerry. — You  might  submit  a  note  covering  the  technical  detail  of  that 
measurement,  as  far  as  you  are  acquainted  with  it. 

Mr.  CuDWORTH. — The  previous  one,  the  first  one  ? 

Prof.  Kerry. — The  final  one.  If  you  have  not  the  first  one,  you  cannot  submit 
it  very  well. 

Mr.  CuDWORTH. — No,  sir.  You  imderstand  of  course  that  the  two  piers  are  not 
the  same  level,  so  we  had  to  carry  the  measurement  down  with  an  instrument. 

Prof.  Kerry. — ^How  was  that  line  carried  down  ? 

Mr.  CuDWORTH. — ^With  a  transit. 

Prof.  Kerry. — A  transit  set  on  the  ground  ? 

Mr.  CuDWORTH. — A  transit  set  on  the  ground  at  right  angles  to  the  axis  of  the 
bridge  and  at  some  distance  from  it. 

Prof.  Kerry. — How  was  that  position  first  set  ? 

Mr.  CuDWORTH. — The  position  of  the  instrument  ? 

Prof.  Kkrry. — The  position  for  the  instrument 

Mr.  OuDWORTH. — It  was  taken  by  lining  out  the  side  of  the  pier  in  one  place  and 
the  main  pier  in  the  other.  The  measurement  was  made  from  a  known  point  on  the 
pier  to  the  fixed  end  of  the  tape  by  using  a  level  rod  projecting  over  the  pier  carrying 
the  measurement  from  the  tape  to  the  rod  with  an  instrument 

Prof.  Kerry. — Was  there  any  stride  level  on  the  transit,  and  was  it  used  f 

Mr.  CuDWORTH. — ^Yes,  sir. 

Prof.  Kerry. — Can  you  say  anything  concerning  the  adjustment  of  the  stride 
level  ? 

Mr.  CuDWORTH. — I  have  been  using  it  right  along,  I  always  watch  the  adjustments 
of  it. 

Prof^  Kerry. — It  had  been  regularly  tested  ? 

Mr.  Ci  dworth. — Yes,  sir.  I  think  it  was  reversed  inside,  that  would  correct  any 
error  of  adjustment. 

Prof.  Kerry. — In  regard  to  checking  up  the  position  of  the  truss  as  the  work  pro- 
gressed, you  made  a  measurement  each  time  the  traveller  was  moved  forward? 

Mr.  CuDWORTH. — I  do  not  understand  what  you  mean  by  measurement. 

Prof.  Kerry. — Were  regular  observations  of  the  general  x>ositions  of  the  truss 
mad?  after  each  movement  of  the  traveller  ? 

Mr.  CuDWORTH. — ^Yes,  sir.' 

Prof.  Kerry. — You  might  give  us  a  little  detail  in  the  answer  ? 

Mr.  CuDWORTH. — They  were  also  taken  at  some  other  times. 

Prof.  Kerry. — These  regular  observations  included  what  ? 
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Mr.  CuDwoRTH. — They  developed  as  the  work  progrreased.  This  season  they  have 
been  the  elevations  of  the  lower  chord  pin  centres,  the  longitudinal  inclination  of  the 
main  poet  and  observations  for  alignment,  also  the  ^sition  of  the  end  post  of  the 
anchor  arm. 

Prof.  Kerry. — ^Was  there  a  regular  set  that  was  made  each  time  that  you  took 
observations  f 

Mr.  CuDWORTH. — ^Yes,  sir. 

Prof.  Kerry. — Just  a  complete  set  of  measurements  that  were  to  be  taken  and 
that  set  was  taken  each  time? 

Mr.  CuDWORTH. — ^Do  you  mean  that  certain  things  were  required  or  certain  things 
made. 

Prof.  Kerry. — ^Was  there  a  regular  set  of  position  observations  that  was  made 
each  time,  and  did  these  include  all  points  mentioned  on  both  trustees? 

Mr.  CuDWORTH. — ^Yes,  all. 

Prof.  Kerry. — ^Was  thera  any  indication  of  a  sidelong  movement  in  the  bridge 
at  any  time  ? 

Mr.  CuDWORTH. — 'No,  sir. 

Prof.  Kerry. — ^Was  the  equipment  used  the  same  as  that  described  for  the 
masonry  work,  the  same  transit  and  level  and  general  methods  ? 

Mr.  CuDWORTH. — ^Yes,  sir,  except  the  tape;  we  never  used  a  500-foot  tape. 

Prof.  Kerry. — ^In  connection  with  your  work  did  you  ever  notice  at  any  time 
any  unexpected  settlements  in  parts  of  the  bridge  or  any  sidelong  movements? 

Mr.  CuDWORTH. — ^No,  sir. 

Prof.  Kerry. — The  records  from  the  measurements  were  entirely  satisfactory  ? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Prof.  Kerry. — ^Now,  will  you  tell  us  in  your  own  words  just  what  you  saw  at  the 
time  that  the  bridge  fell? 

Mr.  CuDWORTH. — ^At  the  time  the  bridge  fell  I  was  at  the  house,  about  a  thou- 
sand feet  away  and  at  an  angle  to  liie  bridge,  and  my  attention  was  first  attracted  by 
an  unusual  noise.  I  thought  at  that  time  it  was  a  plate  dropped,  or  hit  against  a 
colimin  or  something,  and  while  I  was  turning  around  to  look  out  of  the  door  this 
noise  continued,  so  I  knew  it  was  something  unusual,  and  by  the  time  that  had  passed 
through  my  mind  I  was  looking  at  it. 

Prof.  Kerry. — How  much  of  the  bridge  could  you  see  from  the  door  where  you 
were  ? 

Mr.  CunwoRTH. — Just  a  little  more  than  what  is  shown  there  (producing  a  nega- 
tive). 

Prof.  Kerry. — That  photograph  was  taken  from  the  door  ? 

Mr.  CuDWORTH. — Taken  from  the  yard  just  back  of  the  house  and  perhaps  15  or 
20  feet  from  the  door.    It  is  taken  lower  down,  that  is  all. 

Prof.  Kerry. — ^What  did  you  notice  as  soon  as  you  were  able  to  look  at  the 
bridge  itself  ? 

Mr.  CuDWORTH. — My  attention  was  directed  principally  to  the  top  of  the  main  post 
and  the  main  i)ost  peaks.  I  have  no  remembrance  of  seeing  the  traveller  nor  did  I 
look  at  the  anchor  arm.  I  might  have  seen  the  traveller  had  it  been  there,  but  I  do 
not  think  it  was  and  I  did  not  see  the  anchor  arm,  I  did  not  look  for  it. 

Prof.  E[erry.— And  what  did  you  note  with  regard  to  the  movement  of  the  main 
posts? 

Mr.  CuDWORTH. — The  main  posts  had  three  distinct  motions  while  I  saw  them.  I 
presimie  the  sound  took  a  second  to  come  over  there  and  it  took  me  a  second  oi^  a 
second  and  a  half  to  get  in  position  to  see  the  bridge,  so  when  I  looked  at  the  main 
posts  they  were  falling.  The  first  decided  movement  I  noticed  in  any  other  direction 
was  towards  Quebec,  it  was  falling  towards  the  river,  but  the  first  decided  thing  I 
noticed  was  a  motion  towards  Quebec  and  this  continued  for  a  very  small  space  of 
time  and  then  T  noticed  that— it  is  a  little  hard  to  describe  this — ^the  motion  that  took 
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my  attention  more  then  was  one  towards  the  river,  and  the  motions  in  those  itWa 
directions  stopped  and  the  posts  went  down,  they  just  seemed  to  sink  out  of  sight. 

Prof.  EIerry. — That  would  be  that  probably  all  three  motions  were  going  on  at 
the  same  time. 

Mr,  CuDWORTH. — ^Yes,  they  were;  that  is  why  it  is  hard  to  describe  them. 

Prof.  Kerry. — ^You  first  of  all  noticed  the  falling  over  of  the  peaks  towards 
Quebec,  as  being  the  most  prominent  movement? 

Mr.  CuDWORTH. — ^Yes,  it  was  falling  both  down  and  also  slightly  towards  the  river 
at  the  same  time. 

Prof.  Kerry. — Then  next  the  fall  towards  the  river  became 

Mr.  Cud  WORTH. — ^Became  more  noticeable. 

Prof.  Kerry. — Then  finally  the  drop  of  the  posts. 

Mr.  CuDWORTH. — Then  it  did  not  seem  to  move  any  way  except  to  sink  right  down- 
My  idea  of  the  position  at  the  time  corresiponds  about  to  the  x>osition  of  the  x)eakB  as 
they  are  now,  in  the  plan. 

Prof.  Kerry. — Ck)uld  you  make  a  guess  at  the  length  of  time  that  elapsed  from 
the  first  sound  you  heard  until  the  posts  had  disappeared? 

Mr.  CuDWORfii. — ^I  should  say  it  would  take  a  second  for  the  sound  to  come  that 
distance,  about.  It  would  take  another  second  at  least,  if  not  a  little  more,  to  turn 
around  to  look  at  it.  Then  it  ia  pretty  hard  to  say,  perhaps  one  and  a  half  or  two 
seconds  that  I  saw  the  bridge. 

Prof.  Kerry. — The  time  estimate  is  necessarily  pretty  rough,  but  five  seconds 
would  perhaps  cover  the  whole  movement? 

Mr.  CuDWORTH. — ^Yes,  sir,  it  certainly  was  not  over  five  seconds^  I  think. 

Mr.  Holgate. — ^Mr.  Cudworth,  could  you  indicate  on  plan  marked  Exhibit  No.  26 
just  where  you  were  standing  at  the  time  of  the  collapse? 

Mr.  Cudworth  indicated  the  point  on  the  plan  and  marked  the  place  with  the 
letter  X  and  his  initials  F.  E.  C,  and,  continuing,  said:  I  saw  that  the  peaks  re- 
mained the  same  distance  apart  as  they  went  down;  they  did  not  become  separated. 
The  parts,  as  I  saw  them,  seemed  to  fall  as  a  unit. 

Prof.  Kerry. — That  is  to  say  practically  that  all  the  upper  bracing  was  effective 
in  the  earlier  stages  of  the  fall? 

Mp.  CuDWORTH.^Yes,  sir. 

Prof.  Kerry. — ^You  might  take  up  the  history  of  the  bridge  as  it  came  to  youp 
knowledge,  say,  from  about  August  19 — anything  that  bears  upon  the  subject  of  our 
inquiry. 

Mr.  Cudworth. — During  a  considerable  portion  of  the  time  on  August  22,  23  and 
24,  I  was  engaged  in  work  on  the  bridge  in  connection  with  the  field  engineering  re- 
port which  you  have.    Is  that  what  you  want? 

Prof.  Kerry. — Yes,  and  did  you  notice  anything  at  that  time  of  any  account? 

Mr.  Cudworth.— No. 

Prof.  Kerry. — And  you  heard  no  report? 

Mr.  Cudworth. — ^No,  sir. 

Prof.  Kerry. — ^You  might  just  continue. 

Mr.  Cudworth. — The  results  which  were  obtained  on  those  days  compared  very 
favourably  with  those  previously  obtained  and  were,  in  a  general  way,  what  were 
exx)ected.  During  the  27th  and  28th  I  was  most  of  the  time  on  the  north  shore  in 
connection  with  ihe  foundations  for  the  wood  and  steel  false  work. 

Prof.  Kerry. — ^Isn't  there  a  gap  in  your  time?    The  25th  was  Sunday,  was  it  not? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — On  the  26th  were  you  on  the  north  shore? 

Mr.  CuDWORTH.—The  27th  and  28th-— Tuesday  and  Wednesday. 

Prof.  Kerry. — ^What  happened  on  the  26th— anything? 

Mr.  Cudworth. — I  think  on  part  of  the  26th  and  part  of  the  28th  and  most  of 
the  29th  I  was  engaged  in  photograph  work  at  the  office  on  the  south  shore. 
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Prof.  Kerry. — That  is  printing  and  developing? 

Mr.  CuDwoRTH. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  you  make  any  personal  examination  of  any  of  the  members 
that  were  imder  discussion.    You  heard  the  discussion,  I  suppose? 

Mr.  Cudworth. — ^Yes,  sir,  I  heard  some  discussion. 

Prof.  Kerry. — ^You  were  practically  not  on  the  south  span  of  the  bridge  until 
when  that  week?    Were  you  on  the  span  on  the  29th? 

Mr.  Cudworth. — ^I  do  not  remember  that  I  went  to  the  front  on  the  29th  at  all 
— that  is  out  to  the  suspended  span. 

Prof.  Kerry. — ^You  had  not  an  opportunity  to  personally  examine  any  of  the 
members  and  you  were  not  in  any  way  connected  with  any  of  the  measurements  that 
were  made? 

Mr.  Cudworth. — ^No,  sir,  except  the  measurement  test  on  the  main  pier  with  Mr. 
McLure  before  he  left  for  New  York. 

Prof.  Kerry. — To  test  the  elevation? 

Mr.  Cudworth. — ^Yes. 

Prof.  Kerry. — ^Did  you  hear  anything  in  the  way  of  conversation,  Mr.  Cudworth, 
that  would  bear  very  directly  on  the' object  of  the  enquiry? 

Mr.  Cudworth. — No,  sir,  I  do  not  think  so. 

Prof.  E[erry. — ^You  have  examined  the  wreckage  pretty  carefully  since  the  acci- 
dent? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — ^You  might  tell  us  generally  what  you  noted  particularly  there  as 
bearing  again  on  the  object  of  the  enquiry? 

Mr.  Cudworth. — I  do  not  think  I  have  noticed  anything  but  what  was  brought 
out  by  Mr.  McLure  in  his  evidence — nothing  new. 

Prof.  Kerry. — ^Your  observations  will  fully  agree  with  those  of  Mr.  McLure  in 
his  evidence? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  you  ever,  in  the  regular  course  of  your  work,  make  any  effort 
to  determine  the,  what  you  might  call,  geometrical  relation  between  a  vertical  plane 
continuing  the  centre  line  of  the  bridge  and  the  axis  to  the  end  of  the  pins? 

Mr.  Cudworth. — ^Yes,  sir.  We  checked  the  24  inch  pins  of  the  main  shoes  by 
sliding  a  rod  through  the  holes  in  a  pin. 

Prof.  Kerry. — ^Did  you  find  it  was  Bxactly  at  right  angles  to  the  vertical  plane 
I  have  described? 

Mr.  Cudworth. — ^I  think  we  found  an  error  of  something  like  a  sixty-fourth  of 
an  inch. 

Prof.  Kerry. — That  was  the  only  one  that  was  tested? 

Mr.  Cudworth. — ^Both  pins  were  tested. 

Prof.  Kerry. — ^You  tested  two  24  inch  pins,  one  at  the  bottom  of  each  main  post? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — That  error  of  a  sixty-fourth,  if  that  be  the  amount  of  it,  will  be 
more  particularly  an  error  in  the  i>edestal  setting,  would  it  not? 

Mr.  Cudworth. — ^Did  you  mean  whether  the  two  planes  were  exactly  at  right 
angles  to  centre  line  of  the  bridge;  did  you  refer  to  the  position  of  the  pin  itself  irf 
regard  to  that  line? 

Prof.  Kerry. — I  meant  the  centre  line,  as  to  whether  it  was  correct  both  in  the 
sense  of  it  being  exactly  at  right  angles  to  the  centre  line 

Mr.  Cudworth. — The  axis  of  the  pin  was  in  a  plane  perpendicular  to  the  truss 
plane? 

Prof.  Kerry. — It  would  be  horizontal? 

Mr.  Cudworth. — I  could  not  give  that  to  you  now. 

Prof.  Kerry. — ^Have  you  any  record  on  that  i)oint? 

Mr.  Cudworth. — J  have  a  record  of  it. 
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Prof.  Kerry. — ^You  took  the  eleyation  at  both  ends? 

Hi.  Cudworth. — The  elevation  at  both  ends  and  for  transverse  alignment 

Prof.  Kerry. — ^You  might  look  that  up  for  us,  will  you?  Will  you  tell  us  in 
what  order  the  chord  sections  were  placed  in  the  false  work? 

Mr.  Cudworth. — ^They  were  placed  in  the  following  order :  2,  1,  8,  4,  5,  6,  7,  8,  9,. 
10,  11 — both  trusses  at  the  same  time — the  corresponding  chords. 

Prof.  Kerry. — ^Your  test  on  the  24  inch  pins  showed  it  to  be  very  closely  in  exact 
alignment ;  would  that  be  a  proof  that  all  intermediate  pins  were  also  very  close  to- 
true  alignment? 

Mr.  Cudworth. — ^No,  sir,  it  would  be  no  proof  whatever. 

Prof.  Kerry. — ^Because  the  chords  (were  not  bolted  up  ? 

Mr.  Cudworth. — That  is  as  far  as  the  field  work  goes,  I  mean. 

Prof.  Kerry. — Did  you  examine  the  top  chord  to  any  extent  during  the  progress 
of  your  observations? 

Mr.  Cudworth. — It  was  certainly  examined  for  alignment. 

Prof.  Kerry. — For  the  cross  alignment  of  the  pins  ? 

Mr.  Cudworth. — ^No,  sir,  the  member  itself  was,  but  not  the  pins. 

Froi^.  Kerry. — The  member  itself  was  in  what  way  ? 

Mr.  Cudworth. — That  is  in  taking  the  longitudinal  inclination  of  the  centre 
posts  the  position  of  the  member  was  determined. 

Prof.  Kerry. — ^Have  you  any  reason  to  believe  that  the  axes  of  the  pins  on  both 
chords  were  not  accurately  at  right  angles  to  the  central  plane  of  the  bridge? 

Mr.  Cudworth. — ^No,  sir,  the  first  chord  was  set  so  that  they  would  be  in  position. 
The  first  chord  set  was  Ko.  2. 

Prof.  Kerry. — ^And  all  the  subsequent  members  of  both  the  upper  and  lower 
chords  went  in  without  difficulty  ? 

Mr^  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — ^In  such  a  form  as  to  indicate  that  they  were  occupying  their 
true  geometrical  iwsition  ? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — Can  you  say  off-hand,  Mr.  Cudworth^  what  the  maximum  side- 
iways  movement  of  the  end  of  the  pin  has  been  observed  to  be  ? 

Mr.  Cudworth. — Of  the  pin  itself  with  reference  to  the  member  with  which  it  is 
placed  or  with  reference 

Prof.  Kerry. — ^To  the  central  plane  of  the  bridge. 

Mr.  Cudworth. — That  was  rather  more  at  the  time  of  the  erection  of  the  anchor 
arm  than  at  any  other  time.  It  depended  on  the  way  the  false  work  towers  took  their 
load  on  the  different  sides. 

Prof.  Kerry. — That  is  to  say  the  effect  of  the  settlement  of  the  false  work  was 
more  noticeable  than  the  effect  of  any  unequal  settlement  of  the  cantilever  arm  while> 
it  was  in  progress  of  construction  ? 

Mr.  Cudworth. — ^Yes,  sir,  that  would  express  it. 

Prof.  Kerry. — ^You  cannot  recall  what  the  maximum  figures  would  be  ? 

Mr.  Cudworth. — ^No,  sir,  I  cannot. 

Prof.  Kerry. — Is  there  a  record  of  that  ? 

Mr.  Cudworth. — I  think  there  are  records  of  some  work  that  was  done  in  thnt 
connection.  I  iwill  see  if  I  can  find  them.  The  points  acted  differently  after  the  can- 
tilever arm  was  under  erection  when  the  members  were  under  stress. 

Mr.  HoLGATE. — Is  there  anything  you  would  like  to  say  in  explanation,  Mr.  Cud- 
worth ? 

Mr.  Cudworth. — No. 

Mr.  TToLGATE. — Are  there  any  points  you  would  like  Mr.  Cudworth  to  bring  out, 
Mr.  Peans.  particularly  ? 

Mr.  Deans. — I  thought  the  Commission  would  like  to  know  that  we  appreciated 
the  necessity  of  being  careful  to  show  all  the  details  in  connection  with  the  setting  of 
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ibp  shoes  on  these  blue  prints  and  to  see  that  they  were  conformed  (with.  Mr. 
Scheidel,  who  had  charge  of  that,  was  here  at  the  time  of  the  setting  of  these  shoes  to 
see  that  it  was  acurately  done.  We  assumed  that  if  we  started  right  there,  with  a 
careful  inspection  of  the  material  in  the  shop,  and  if  the  borings  were  accurate  it 
would  proceed  uniformly  from  that  point.  The  setting  of  the  shoes  was  all  done 
under  the  supervision  of  Mr.  Scheidel  and  it  was  all  laid  out  on  little  blue  prints.  We 
thought  that  if  we  started  square  and  level  the  rest  of  it  would  come  out  right.  Mr. 
Cudworth  remembers  that. 

Mr.  CuDWOBTH. — ^Yes,  he  was  there. 

Prof.  OALBRAriH. — I  thiuk  that  is  the  point  of  the  examination.  You  have  sum- 
marized it. 

Mr.  Deans. — We  appreciated  the  importance  of  sending  an  engineer  here  for  that 
puri>ose. 

Mr.  HoLGATE. — Who  was  the  engineer  in  charge  at  that  time  f 

Mr.  Deans. — ^Mr.  Scheidel.  who  had  charge  of  all  the  details. 

Mr.  HoLGATE. — ^Your  resident  engineer?    Was  that  prior  to  Mr.  Birks'  time? 

Mr.  Deans. — I  think  so,  but  even  if  Mr,  Birks  were  here  we  thought  it  of  suffi- 
cient importance  to  have  Mr.  Scheidel  here  because  he  got  up  the  details  and  knew 
how  important  that  was.  We  sent  him  in  addition  to  any  other  men  on  the  ground  to 
see  that  the  bridge  was  started  right.    Mr.  Birks  was  here,  Mr.  McLure  reminds  me. 

The  witness  (Mr.  Cudworth)  retired. 

Mr.  KiNLOOH  lecalled. 

Mr.  Holgate. — Mr.  Kinloch,  there  are  some  matters  that  have  come  to  your 
knowledge  since  your  last  examination  in  regard  to  part  of  the  lower  chord  system. 
You  will  just  explain  what  those  are? 

Mr.  Kinloch. — ^At  A-4-L  chord  I  find  that  eight  feet  from  the  field  splice  with 
A-3-L  there  are  two  plates  in  between  two  outside  west  ribs  each  resting  on  the  bot- 
tom angle  of  the  chord  ribs  and  inclined  from  the  horizontal  about  70  d^^rees.  Be- 
tween the  two  east  ribs  the  same  distance  back  from  the  field  splice,  A-3-L  and  A-4-L, 
I  find  three  oak  blocks  with  a  small  plate.  The  top  of  the  blocks  is  one  foot  from  the 
top  of  the  ribs  of  the  chord.  The  outside  measurement  on  that  chord  from  the  east 
rib  to  the  east  centre  rib  on  the  top  is  19 J  inches  and  on  the  bottom  19]  inches.  From 
the  west  centre  rib  to  the  west  rib  the  distance  is  19^  inches  top  and  bottom.  These 
measurements  were  taken  back  to  back  of  the  plates. 

Mr.  Holgate. — ^When  was  that  blocking  put  in  between  the  ribs  and  also  when 
were  those  spreaders — I  suppose  you  call  them  spreaders 

Mr.  Kinloch. — Spacing  plates. 

Mr.  Holgate between  the  west  rib  and  the  west  centre  rib  put  in ! 

Mr.  Kinloch. — That  is  beyond  my  knowledge.  They  were  there  when  I  came  on 
the  bridge.  I  was  informed  by  Mr.  McLure  that  plates  were  used  for  spacing  the 
webs  in  the  shop  and  I  suppose  the  blocks  were  used  for  that  same  purpose.  I  have 
no  personal  knowledge  of  the  matter. 

Mr.  Holgate. — ^Was  that  an  exceptional  instance  or  was  it  used  in  different  places  ? 

Mr.  Kinloch. — I  have  no  definite  knowledge  of  it  having  been  used  in  any  other 
place  than  between  the  east  rib  and  the  east  centre  rib  of  chord  A-8-R  of  the  canti- 
lever arm,  but  there  were  other  instances. 

Mr.  Holgate. — Was  that  to  secure  safety  in  handling  during  transportation? 

Mr.  Kinloch. — ^No,  sir 

Mr.  Holgate. — ^Do  you  know  what  it  was  for? 

Mr.  Kinloch. — Only  what  I  have  been  told,  but  it  was  not  necessary  for  that. 

Mr.  Holgate. — In  what  way  would  that  be  necessary? 

Mr.  Kinloch. — ^In  assembling  the  four  ribs  together  in  the  shop. 
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Mr.  HoLGATE. — ^To  ensure  the  spacing? 

Mr.  KiNLOCH. — To  ensure  correct  spacing. 

Mr.  HoLGATE. — ^Would  that  account  for  the  tight  wedged  condition  it  is  in  now? 

Mr.  KiNLOOH. — Probably  Mr.  Meeser  and  Mr.  Edwards  would  give  you  more  in- 
formation on  that.  I  could  make  a  guess  at  it,  but  as  that  is  done  in  tibe  shop  they 
might  tell  you  more  about  it  than  I  could. 

Mr.  HoLGATE. — At  any  rate  you  found  it  in  several  instances  on  the  lower  chord  ? 

Mr.  Ejnloch.— -Yes. 

Mr.  HoLGATE. — They  were  left  that  way  in  the  bridge? 

Mr.  KiNLOCH* — ^Yes,  they  had  not  been  taken  out  They  should  be  taken  out  when 
they  come  to  clean  up. 

Prof.  Kerry. — These  oak  blocks  that  you  mentioned  were  in  your  opinion  placed 
there  before  shipment  from  Phoenixville  ? 

Mr.  KiNLOCH. — ^Yes. 

Prof.  Kerry — ^If  you  had  noted  their  presence  what  would  you  have  thought  of 
them? 

Mr.  KiNLOCH. — ^I  would  have  thought  what  I  have  said,  that  they  had  been  used  to 
space  the  work  for  riveting. 

Prof.  Kerry. — They  had  simply  forgotten  to  take  them  out. 

Mr.  KiNLOCH. — ^They  were  too  hard  probably  for  some  one  to  take  them  out,  and 
they  let  them  go  for  the  next  man  to  take  them  out. 

Mr.  HoLGATE. — ^I  do  not  quite  understand  how  they  are  so  tightly  fixed  there? 

Mr.  KiNLOCH. — ^I  do  not  know;  if  they  built  these  chords  on  tiie  side  I  suppose 
they  used  these  blocks  for  the  spacing  and  to  take  the  weight  while  they  were  riveting*. 
I  am  not  familiar  with  it. 

Mr.  HoLGATE. — ^At  any  rate  they  were  not  in  your  way  during  the  process  of  erec- 
tion. 

Mr.  KiNLOCH. — No,  you  would  not  know  they  were  there  until  you  saw  them. 

Mr.  HoLGATE. — They  were  about  the  second  lacing  panel  ? 

Mr.  KmiiOCH. — ^They  were  right  at  the  tie  angle. 

Mr.  HoLGATE. — Between  the  first  and  second  lacing  panel? 

2iir.  Kjnloch. — ^Yes. 

Mr.  Stuart. — They  are  quite  visible? 

2iir.  HoLGATE. — ^Yes. 

Prof.  KJBRRY. — ^Referring  to  your  previous  evidence,  Mr.  Kinloch,  there  are  one  or 
two  points  that  we  want  to  get  cleared  up.  Can  you  give  us  any  estimate  of  the  x>eriod 
of  time  that  elapsed  between  the  first  time  that  your  attention  was  drawn  to  the  fall 
of  the  bridge  and  the  time  that  the  bridge  was  fully  down? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — Can  you  make  any  guess  at  it? 

2iir.  KiNLOCH. — ^I  would  not  be  sure  within  fifteen  seconds  or  five.  I  would  not 
want  to  say  it  because  I  would  not  be  sure  and  it  would  not  be  any  use  to  you.  I  do 
not  know  anything  about  it 

Prof.  Kerry. — ^It  was  simply  a  very  short  period  of  time  and  you  were  unable  to 
judge  it? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — Have  you  examined  the  ends  of  the  different  lower  chord  members 
since  the  accident? 

Mr.  KiNLOCH. — Some  of  them  I  have  not  thoroughly,  but  I  have  examined  some 
of  them. 

Prof.  Kerry. — ^You  gave  the  orders  for  the  final  riveting  of  the  joints,  did  you  not  ? 

Mr.  KiNLOCH. — I  let  them  rivet  them  when  they  were  tight. 

Prof.  Kerry. — What  method  did  you  follow  in  order  to  determine  when  they  were 
tight? 
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Mr.  KiNLOGH. — ^I  had  a  little  tool,  a  moulder's  spatula.  If  I  had  not  that  I  took 
the  end  of  my  knife,  and  if  I  could  enter  this  I  did  not  call  them  tight. 

Prof.  KmiBY. — ^Just  thrust  that  in  between  the  two  bottom  chord  angles  t 

Mr.  KiNLOCH. — No,  the  webs. 

Prof.  Kerry.— At  the  bottom? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^In  every  case  before  it  was  riveted  up  you  could  not  get  the  knife 
blade  in  there? 

2iir.  KiNLOCH.— No,  sir. 

Prof.  Kerry. — ^Have  you  noted,  on  the  ends  of  the  members  since  the  fall  of  the 
bridge,  anything  to  indicate  that  they  were  or  were  not  in  close  contact  ? 

Mr.  KiNLOCH. — ^No,  sir,  I  am  not  sure  of  that  although  some  of  the  tops  and  some 
of  the  bottoms  opposite  different  chords  look  as  if  they  had  more  strain.  Whether  it 
is  due  to  the  fall  or  not  I  cannot  say. 

Prof.  Kerry. — That  is  to  say  iJiat  the  upper  side  of  the  joint  would  indicate  a 
heavier  strain  than  the  lower  side? 

Mr.  KiNLOCH. — ^Yes,  and  vice  versa  at  different  places. 

Prof.  Kerry. — ^Does  that  indication  of  an  extra  strain  correspond  to  the  way  the 
graps  were  left  for  the  camber? 

Mr.  KlI^LOCH. — ^I  have  not  investigated  that  fully  to  know  what  to  say. 

Prof.  Kerry. — Would  you  mind  looking  into  that  with  that  in  view,  Mr.  Kinloch, 
and  just  see  what  you  can  observe  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — One  of  the  witnesses  referred  to  an  incident  shortly  before  the 
collapse  of  the  bridge,  to  the  fact  that  liie  erection  stringers  were  sent  out  on  to  the 
bridge  to  be  put  in  place,  sent  back  again,  then  finally  brought  out  and  ereeted.  Do 
you  know  anything  of  the  detail  of  that  movement? 

Mr.  KiNLOCH. — ^No,  sir,  I  do  not. 

Prof.  Kerry. — You  simply  did  not  notice  it  at  all? 

Mr.  Ejnloch. — ^I  know  the  erection  stringers  were  out  there  and  were  sent  back 
again;  that  is  alL  What  they  were  sent  back  for  I  do  not  know.  I  was  not  paying 
any  attention  to  it  because  frequently  stuff  was  sent  back  that  way;  they  were  not 
ready  for  it. 

Prof.  Kerry. — ^Do  you  remember  about  what  time  this  took  place? 

Mr.  KiNLOCH.— No,  I  do  not 

Prof.  Kerry. — ^It  would  probably  have  been  on  the  Wednesday  afternoon,  would 
it  not? 

Mr.  KiNLOCH. — ^I  think  it  was  on  Wednesday  afternoon.  The  probability  was 
that  it  would  be  Wednesday  afternoon  and  I  am  pretty  sure  now  it  was  Wednesday 
afternoon. 

Prof.  E[erry. — Could  you  describe  very  shortly  the  switch  connections  between  the 
two  tracks  on  the  bridge? 

Mr.  KmLOCH. — ^You  go  in  from  the  yard  over  the  east  main  line  track? 

Prof.  Kerry. — ^When  you  speak  about  the  east  main  line  track  you  mean  the  track 
on  the  Quebec  side? 

Mr.  Ejnloch. — ^Yes,  sir. 

Prof.  Kerry. — The  railway  man's  term  deals  with  the  direction  of  the  traffic? 

Mr.  KiNLOCH. — It  was  the  track  on  the  Quebec  side  and  then  right  on  about  three 
or  four  feet  of  a  parapet  wall  on  the  approach  span,  or  right  at  the  end  of  the  approach 
span  there  is  a  switch  stand. 

Prof.  Kerry. — That  is  at  the  south  end  of  the  approach  span? 

Mr.  KiNLOCH. — ^At  the  south  end  of  the  approach  span.  That  tnrows  it  on  the 
Montreal  track  or  die  Quebec  track.    There  are  two  tracks  that  run  out. 

Prof.  Kerry. — There  is  a  single  track  in  front  of  the  office? 
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Mr.  KiNLOGH. — ^No,  a  double  track.  The  switch  was  in  front  of  the  office,  the 
point  of  the  track  was  just  in  front  of  the  office. 

Prof.  Kbrrt. — ^But  there  was  a  double  track  coming  down  from  the  storage  yard  ! 

Mr.  KiNLOOH. — ^No,  there  is  one  track.  There  is  a  double  track,  but  one  track  was 
not  used;  it  was  dead  at  the  parapet  wall.    It  is  the  Montreal  trac^. 

Prof.  E^ERRT. — That  is  to  say  there  was  a  switch,  so  that  a  train  coming  from  the 
storage  yard  could  take  either  the  Quebec  track  on  the  bridge  or  the  Montreal  track 
on  the  bridge. 

Mr.  KiNLOOH. — ^Yes,  sir,  but  to  get  on  the  other  track  you  would  have  to  go  back 
to  the  storage  yard, — to  get  on  the  Montreal  track  that  was  dead  at  the  parapet  iwalL 
There  was  no  cross-over  up  near  the  yard  or  the  bridge. 

Prof.  Kerrt. — So  that  if  material  was  stored  on  the  dead  track  it  had  to  be 
thrown  on  the  dead  track  at  the  storage  yard,  pushed  down  and  let  stand  until  re- 
quired. 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^There  was  no  cross-over  anywhere  on  the  bridge  itself? 

Mr.  KiNLOCH. — ^No,  sir. 

(Mr.  Kinloch  marked  sketch  showing  blocking  referred  to  and  it  was  put  in,  filed 
and  marked  Exhibit  No.  67). 

Witness  retired. 

Mr.  Meeser,  re-called. 

Mr.  HoLGATE. — Mr.  Kinloch  has  just  described  some  wooden  blocking  and  some 
steel  plate  wedging  in  lower  chord  No.  4  on  the  ^ide  of  Idie  cantilever  arm  and  the 
sketch  he  has  put  in  illustrates  what  he  described.  Could  you  give  us  the  history  of 
that  and  the  reasons  for  it  ? 

Mr.  Meeser. — ^It  is  customary  when  they  build  these  chords  to  put  in  a  plate  piece 
and  it  is  milled  off  to  the  proper  length  to  keep  these  chords  apart  until  they  are 
assembled  or  riveted  together,  and  the  only  reason  that  they  were  there  is  that  they 
put  in  wood  so  as  to  get  the  right  space.  When  the  ribs  are  built  in  most  of  the  cases 
they  have  a  piece  something  like  that,  they  stand  it  on  its  end,  mill  it  off  to  the  pro- 
per length  and  the  rib  is  laid  on  top  of  that  until  the  lacing  angles  are  put  on  and 
riveted.  Some  of  these  you  will  find  in  the  chords  to-day.  That  is  the  blocking  that 
may  have  been  been  there.  If  they  had  not  enough  of  these  other  pieces  they  may 
have  used  these  blocks  to  get  the  required  length.  It  is  not  a  customary  rule  at  all  to 
use  wood — always  iron. 

Mr.  HoLGATE. — It  would  be  removed  prior  to  shipment  ? 

Mr.  Mebser. — ^Most  always.  There  are  two  or  three  pieces  in  the  Belair  yard  in 
which  these  are  in  yet.  » 

Prof.  Kerry. — Do  you  recollect  any  other  instance  in  which  wood  blocking  is 
used  ? 

Mr.  Meeser. — Yes,  wood  blocking  is  used.  After  the  chord  had  been  milled  they 
would  take  these  pieces  out  to  use  them  over  again  and  when  it  came  to  the  finishing 
department  to  put  the  ribs  in  the  right  position  they  might  spring  one  way  an  eighth 
of  an  inch.  After  they  are  milled  they  are  left  on  their  side  and  they  put  the  blocks 
in  there  to  hold  the  chord  stationary  in  its  right  position  until  the  templet  is  applied, 
the  holes  drilled  and  the  top  cover  plate  or  top  splice  plate  put  on  and  bolted  fast. 
But  those  blocks  have  to  be  taken  out  before  the  side  splice  plate  is  put  on. 

Prof.  Kerry. — ^Previous  to  the  fall  of  the  bridge,  Mr.  Meeser,  there  was  a  dis- 
cussion as  to  whether  a  certain  chord  member  was  considerably  bent  before  it  left  the 
shop  or  not.    What  evidence  have  you  bearing  on  a  point  of  that  kind  ? 

Mr.  Meeser. — ^I  have  no  evidence  but  just  what  I  have  heard  in  conversation  since 
T  came  over  here,    I  have  no  evidence  but  what  I  found  out  since  I  came  here.     I 
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found  out  more  about  it  here  than  I  did  there.  There  were  two  chords  that  they 
thought  there  was  something  wrong  with,  and  that  question  had  been  taken  up,  I 
believe,  or  I  found  out  since,  between  the  Phoenixville  Bridge  Company  and  Mr.  Cooper, 
but  I  did  not  come  in  contact  with  that. 

Prof.  E^ERBY. — ^Was  it  your  business  as  one  of  the  shop  inspectors  to  see  that  the 
chords  were  as  perfectly  straight  as  they  could  reasonably  be  made?  Suppose  a  chord 
had  not  been  made  reasonably  straight,  would  you  have  a  record  of  the  fact? 

Mr.  Meeser. — ^Yes,  sir,  we  would,  but  there  were  none  of  them  ever  went  out 
i>ut  what  they  were  reasonably  straight.  We  had  cut  chords  apart  before  they  were 
milled  that  we  did  not  think  were  straight,  but  none  of  them  ever  passed  out  as 
finished  but  what  we  thought  were  reasonably  straight. 

Prof.  Kebrt. — So  that  you  were  satisfied  that  every  chord  member  that  was 
shipped 

Mr.  Meeser. — I  am  satisfied  that  every  chord  was  straight.  There  may  have  been 
a  rib  that  had  some  wave  in  it,  but  as  a  chord  the  chord  was  straight. 

Prof.  Kerry. — ^You  tested  those  in  what  way? 

Mr.  Meeser. — ^With  our  eye. 

Prof.  Kerry. — ^You  looked  directly  along  the. whole  line  of  the  chord? 

Mr.  Meeser. — ^Yes,  sir. 

Prof.  Kerry. — ^And  you  would  expect  to  detect  a  wave  of  what  amount? 

2iir.  Meeser. — ^Well  I  think  I  could  easily  detect  anything  over  half  an  inch, 
easily. 

Prof.  Kerry. — ^Did  you  attempt  to  check  that  up  to  any  extent  on  your  visit  to 
Belair? 

Mr.  Meeser. — ^We  did  this  afternoon. 

Prof.  Kerry.— What  did  you  find? 

Mr.  Meeser. — ^We  found  one  lying  on  its  side  was  out  }  of  an  inch.  In  those 
standing  up  we  had  J,  i,  A.  Mr.  Francis,  Mr.  Edwards  and  I  were  out  to-day.  The 
most  was  }  in  one  chord. 

Prof.  Kerry. — And  you  attribute  that  to  some  extent 

Mr.  Meeser. — To  the  position  it  is  lying  in. 

Prof.  Kerry.-^You  think  if  that  was 

Mr.  Meeser. — Set  up  the  way  it  goes  into  the  bridge,  I  do  not  think  you'  would 
find  as  much. 

Prof.  Kerry. — ^It  would  recover  itself. 

Mr.  HoLOATE. — But  this  one  was  lying  on  its  side? 

Mr.  Meeser. — ^Lying  on  its  side. 

Prof.  Kerry. — ^Is  that  very  noticeable  to  the  eye? 

Mr.  Meeser. — ^Well,  yes,  it  is  now.  Mr.  Edwards  tells  me  it  is  the  one  you  and  he 
measured  the  time  you  were  out  there  and  you  said  about  f . 

Mr.  HoLGATE. — ^Is  the  deflection  due  to  its  own  weight? 

Mr.  Meeser. — ^I  do  not  know  if  it  is  that  or  lying  on  the  blocks,  or  what  it  is. 

Mr.  HoLGATE.-T-Is  it  carrying  a  load  now? 

Mr.  Meeser. — On  one  end  there  is  something  on  it. 

Prof.  Kerry. — Speaking  of  the  lower  chords,  at  what  time  in  the  making  up  of 
a  member  were  the  pinning  holes  drilled? 

Mr.  Meeser. — ^Practically  the  last  with  the  exception  of  drilling  the  holes  for  tlie 
splice  plates. 

Prof.  Kerry. — That  is  to  say  the  member  was 

Mr.  Meeser. — The  member  was  assembled,  riveted  and  milled. 

Prof.  Kerry. — ^The  shop  splices  riveted? 

Mr.  Meeser. — ^No,  sir,  all  that  was  put  in  afterwards.  I  mean  the  chord  was 
assembled,  it  was  riveted  together,  the  lacing  angles  all  were  put  on,  they  were  assem- 
bled, riveted,  milled,  laid  out,  and  then  bored. 

Prof.  Kerry. — The  operations  subsequent  to  boring  were 
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Mr.  Meeser. — Sir? 

Prof.  B[erby. — What  was  done  subsequent  to  the  boring? 

Mr.  Meeser. — They  were  put  up  on  the  machine  and  to  get  the  height  of  our  holes 
we  had  a  gauge  and  measured  up  for  a  certain  distance.  I  have  already  explained 
the  method  of  getting  our  top  line.  It  was  laid  out  on  that  and  then  set  on  the  boring 
mill,  which  was  all  of  iron  on  a  concrete  basis,  and  bored.  After  it  was  put  in  the 
boring  mill,  to  be  sure  that  it  was  right,  the  men  first  set  it  to  the  scribe  lines  and 
then  we  checked  it  up.  Next  when  the  holes  were  cut  we  re-checked  it,  at  the  last  cut 
we  re-checloed  it  and  after  it  was  done  checked  it  again. 

Prof.  Kerry. — ^When  you  had  finished  with  your  boring,  Mr.  Meeser,  and  your  hole 
was  cut  to  your  satisfaction,  what  still  remained  to  be  done  on  the  member? 

Mr.  Meeser. — The  splice  plate  holes  both  on  the  ribs  and  the  splice  plate  holes 
on  the  top  and  bottom  of  the  big  lateral  plate  were  put  in;  that  about  finished  the 
chord. 

Mr.  Deans. — ^I  think  Mr.  Meeser  misunderstood  about  the  splices,  the  shop  splice 
was  completed  before  boring? 

Mr.  Meeser. — ^I  was  speaking  of  the  field  splice,  the  chord  was  all  riveted  up 
before  there  was  any  boring,  everything  was  completed  in  that  line  before  any  of  those 
other  members  were  touched  at  all. 

Mr.  Davidson. — ^It  has  been  given  in  evidence  that  Mr.  Birks  was  strongly  of  the 
opinion  that  that  bend  which  was  discovered  in  the  chord  had  always  been  in  it,  that 
is  that  it  came  from  the  shop  in  that  condition.  I  would  like  to  know  if  Mr.  Meeser 
agrees  in  that  position? 

Mr.  Kerry. — ^I  think  Mr.  Meeser  has  already  expressed  himself. 

Mr.  Davidson. — He  has  as  a  matter  of  fa»ct;  it  is  just  to  put  the  two  side  by  side. 
He  has  already  I  know  said  they  came  away  straight,  but  it  is  evident  of  course  that 
he  does  not  agree  with  the  other  opinion  since  that  was  his  opinion. 

Prof.  Kerry. — It  seems  absolutely  clear  that  if  any  crookedness  existed  in  any 
one  of  those  chords  it  was  certainly  not  seen  by  Mr.  Meeser  and  that  he  specially 
inspected  the  chords  to  see  if  anything  of  that  sort  existed. 

The  Commission  adjourned. 


FOTFRTEEITTH  DAT. 

Quebec,  P.Q.,  September  24,  1907. 
The  Commission  met  this  morning  at  10  o'clock. 

John  Sterling  Deans,  re-called. 

Mr.  Holgate. — Mr.  Deans,  who  designed  the  erection  plant  of  the  bridge  ? 

Mr.  Deans. — ^Who  designed  the  erection  plan  of  the  bridge? 

Mr.  Holgate. — ^Plant? 

Mr.  Deans. — ^It  was  designed  by  both  the  engineering  department  and  the  erection 
department  of  the  Phoenix  Bridge  Company. 

Mr.  Holgate. — ^Who  particularly  were  the  responsible  men  connected  with  that? 

Mr.  Deans. — The  general  methods  of  the  erection  were  decided  upon  in  conf^v 
ence  between  myself,  the  computing  department  and  the  erection  department,  and  then 
the  details  of  this  method  were  worked  out  by  each  of  those  departments.  The  engineer- 
ing department  more  particularly  had  the  designing  of  the  main  travellers  and  fake 
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^^ork.     The  erection  department  were  more  directly  responsible  for  the  methods  in 
handling  the  material  and  the  appliances  that  were  necessary  to  do  this  handling. 

l£r.  HoLOATB. — ^Will  you  mention  the  names  of  the  various  gentlemen;  who  were 
those  to  whom  you  have  referred? 

l£r.  Beans. — The  man  in  principal  authority  in  the  designing  department  or  the 
computing  department  is  Mr.  T.  L.  Szlapka;  under  him  Mr.  0.  W.  Hudson,  who  had 
the  principal  charge  of  designing  the  details  of  the  main  traveller.  In  the  erection 
department  Mr.  A.  B.  Milliken,  8ux)erintendent  of  erection,  in  principal  charge;  Mr. 
(3.  A.  Tretter,  his  assistant,  and  Mr.  A.  H.  Birks^  engineer  of  the  department. 

Mj.  Holoate. — The  outcome,  then)  of  their  co-operating  was  the  plan  that  was 
xisedf 

Mr.  Deans. — The  outcome  was  the  plan  that  was  used  in  the  erection  of  the 
strncture. 

Mr.  Holoate. — And  the  final  approval  of  that  rested  with  yourself? 
Mr.  Deans. — The  final  approval  rested  with  myself. 
Mr.  Holoate. — ^And  y6u  did  approve? 
Mr.  Deans. — ^I  approved  all  that  they  did. 

Mr.  Holoate. — Then  when  erection  was  commenced  on  the  south  shore  who  was 
your  representative  in  chief  charge  on  the  ground? 

Mr.  Deans. — ^Who  was  my  representative  particularly? 
Mr.  Holoate. — The  Phoenix  Bridge  Company's  representative? 
Mr.  Deans. — ^Do  you  mean  when  we  started  to  erect  the  false  work? 
Mr.  Holoate. — ^Yes? 

Mr.  Deans. — ^Mr.  E.  J.  Wickizer  was  the  general  foreman  in  charge  of  the  work 
here,  working  directly  under  Mr.  A.  B.  Milliken,  who  made  frequent  trips  to  the  work, 
Mr.  Holoate. — ^Was  there  a  representative  of  the  engineering  department  there 
then? 

Mr.  Deans. — A  representative  in  Mr.  Cudworth  who  gave  centres  and  elevations 
for  the  setting  of  this  false  work  and  the  alignment. 

Mr.  Holoate. — Then  those  are  the  only  two  who  were  there  during  the  erection  of 
the  false  work? 

Mr.  Deans. — ^I  think  so;  yes,  sir. 

Mr.  Holoate. — Then  when  did  you  send  an  erecting  engineer  to  the  work? 
Mr.  Deans. — ^An  erecting  engineer  was  on  the  work  during  the  rection  of  the 
main  traveller  as  I  remember  that. 
Mr.  Holoate.— Who  was  that? 

Mr.  Deans. — ^Mr.  C.  W.  Hudson,  who  had  the  charge  of  designing  it. 
Mr.  Holoate. — ^Did  the  designing  of  the  main  traveller  necessarily  involve  the 
study  of  the  details  of  erection  ? 
Mr.  Deans.— Yes,  sir. 

Mr.  Holoate. — Then  it  is  probably  from  Mr.  Hudson's  familiarity  with  the 
design  of  the  traveller  that  he  was  sent"^here  ? 

Mr.  Deans. — ^He  was  sent  there  jmrticularly  because  he. had  designed  the  traveller 
in  connection  with  the  erection  department. 

Mr.  Holoate. — ^How  long  did  Mr.  Hudson  remain  there? 

Mr.  Deans. — I  cannot  give  the  dates.  He  remained,  there,  as  I  remember,  until 
the  traveller  was  erected  and  I  think  until  they  had  actually  handled  some  members 
to  be  certain  that  it  worked  properly. 

Mr.  Holoate. — ^Was  the  design  of  the  traveller  made  to  suit  the  design  of  the 
bridge  or  was  the  design  of  the  bridge  made  to  suit  the  design  of  the  traveller? 

Mr.  Deans. — The  designing  and  detailing  of  the  bridge  was  worked  along  at  the 
same  time  as  the  designing  and  detailing  of  the  traveller  and  the  erection  methods, 
and  the  traveller  was  designed  to  handle  to  the  best  advantage  the  members  of  thd 
bridge  as  designed  in  detail. 
164r-voL  ii— 20} 
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Mr.  HoLGATE. — In  the  design  of  tiie  bridge  did  you  at  any  period  require  to  alter 
the  design  of  any  of  its  details  in  order  to  suit  the  traveller  f 

Mr.  Deans. — ^I  think  not  after  the  design  of  the  traveller  was  once  determined 
upon,  because  the  order  of  erection  of  each  member  of  the  bridge  was  decided  upon 
between  the  man  who  had  charge  of  the  details  and  the  erection  department,  and 
therefore  the  details  as  they  came  out  would  agree  with  this  rotation  of  erection,  and 
I  cannot  remember  an  instance  where  the  traveller  was  altered  to  agree  vnth  any 
detail  of  design. 

Mr.  HoLGATE. — I  gather  then  from  that  that  the  general  design  of  the  structure 
and  of  its  details  was  made  largely  with  a  view  to  the  facility  of  erection. 

Mr.  Deans. — In  our  first  study  of  the  bridge  we  appreciated  that  the  erection  was 
probably  the  most  important  part  of  the  construction,  and  the  designing  of  the  bridge 
was  made  to  suit  the  facility  of  erection  and  the  safety  of  the  bridge  during  erection. 
That  was  our  principal  motive  in  the  design. 

Mr.  HoLGATE. — In  determining  the  important  details  which  you  referred  to,  Mr. 
Deans,  who  were  your  assistants  to  whom  you  entrusted  this  work! 

Mr.  Deans. — ^Mr.  P.  L.  Szlapka,  designing  engineer,  Mr.  Chas.  Scheidal,  assistant 
engineer  in  charge  of  detail 

Mr.  HoLGATE. — ^And  you  would  be  guided  to  some  extent  by  their  opinions! 

Mr.  Deans. — Only  in  the  detailing  of  the  members  to  suit  the  methods  of  ei^ection, 
which  had  been  determined  upon  by  the  erection  department. 

Prof.  Kerry. — A&  we  understand  it,  then,  the  idea  of  erection  was  clearly  kept  in 
view  as  one  of  the  most  important  items  in  the  whole  bridge  construction? 

Mr.  Deans. — From  the  very  beginning;  yes,  sir. 

Prof.  Kerry. — ^And  the  responsibility  of  that  erection  under  yourself,  or  the 
methods  of  erection  under  yourself,  and  the  suitability  of  the  bridge  for  those  methods 
of  erection  rested  on  three  men :  on  Mr.  Milliken,  for  the  working  plan,  on  Mr.  Hud- 
son for  the  general  design  of  the  traveller,  and  erection  gear  of  that  character  and  on 
Mr.  Szlapka  to  see  that  the  detailing  fitted  in  with  the  plans  prepared  by  the  erection 
department. 

Mr.  Deans. — ^And  immediately  under  him  Mr.  ScheidaL 

Prof.  Kerry. — Immediately  under  him  Mr.  Scheidal? 

Mr.  Deans. — ^Yes,  sir. 

Prof.  B[erry. — ^Now,  where  would  Mr.  Hudson  come  in?  He  is  a  man  we  have 
not  come  across  at  all.    To  what  department  did  he  belong? 

Mr.  Deans. — He  was  at  that  time  the  assistant  engineer  in  the  designing  depart- 
ment immediately  under  Mr.  Szlapka.  He  is  now  consulting  engineer  in  New  Yoik 
with  Prof.  Merriman. 

Prof.  Bjerry. — His  would  be  a  parallel  position  to  Mr.  Scheidal's? 

Mr.  Deans. — ^Yes,  in  a  different  department  of  the  company. 

Prof.  Kerry. — ^Both  reported  to  Mr.  Szlapka? 

Mr.  DEANa — ^Yes,  both  reported  to  Mr.  Szlapka. 

Prof.  Kerry. — One  dealing  with  the  erection  plan  and  the  other  with  the  per- 
manent plan? 

Mr.  Deans. — ^Yes,  that  is  correct. 

Mr.  Holgate. — ^I  think  you  said  Mr.  Hudson  was  on  the  work  during  the  com- 
mencement of  the  erection  of  the  steel  work? 

Mr.  Deans. — As  I  remember  he  remained  long  enough  to  see  the  traveller  handle 
its  first  heavy  membera. 

Mr.  Holgate. — ^Was  it  then  your  intention  to  have  Mr.  Hudson  continue  there? 

Mr.  Deans. — No,  it  was  not  our  intention  to  have  Mr.  Hudson  continue;  As  soon 
as  the  part  of  the  work  he  was  particularly  interested  in  in  the  office  was  completed 
it  was  the  intention  to  take  him  back  to  PhoenizviUe. 

Mr.  Holgate. — Then  did  he  return  to  PhoBnixville? 

Mr.  Deans. — ^He  returned  to  Phoenixville. 
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Mr.  HoLGATE. — Wbb  Mr.  Hudson  a  well  qualified  man  to  have  (MHitinued  in  the 
erection  of  that  structure? 

Mr.  Deans. — ^As  far  as  his  ability  was  concerned  he  was  a  very  able  man,  but  it 
was  not  necessary  for  him  to  discuss  the  details  of  erection  and  work  up  the  method 
of  erection  to  such  an  extent  as  Mr.  Birks  did  and  therefore  we  substituted  Mr.  Birka 
for  Mr.  Hudson  as  the  permanent  erection  engineer  on  the  work. 

MEr.  HoLOATB. — Mr.  Hudson,  I  believe,  was  a  man  older  than  Mr.  Birks? 

Mr.  Beans. — ^Yes,  sir. 

Mr.  HoLQATB. — ^And  had  had  a  good  deal  of  similar  experience  in  other  work  ? 

Mr.  Beans. — ^Mr.  Hudson  had  had  a  great  deal  of  experience  in  the  designing  and 
detailing  of  work;  he  had  not  had  any  special  experience  in  the  actual  erection  work. 
I  mean  by  that  actually  being  with  the  men  and  in  contact  with  erectors ;  he  had  not 
had  that  experience. 

Mr.  HoLGATE. — Having  a  competent  foreman,  such  as  Mr.  Yenser  has  been, 
described  to  be,  was  there  further  necessity  for  an  engineer  skilled  in  erecting  on  the 
w^ork?    We  understand  that  Mr.  Yenser  was  in  complete  charge! 

Mr.  Deans. — ^Yes.  Well,  we  considered  in  (woik  of  this  magnitude  it  was  neces- 
sary  to  have  an  engineer  on  the  ground  in  addition  to  the  foreman. 

Mr.  HoLQATB. — What  we  have  in  mind  is,  I  think  it  is  in  evidence,  thajb  Mr.  Birks 
had,  previously  to  this  work,  had  no  field  experience  in  erection  ? 

Mr.  Beans. — ^That  is  not  correct. 

Mr.  Stuart. — I  do  not  think  that  is  in  evidence  ? 

Mr.  Beans. — ^He  had  had  experience.  You  even  asked  me  to  get  a  list  of  the 
places  where  he  had  worked  and  I  got  it,  at  least  I  did  have  it. 

Mr.  HoLOATE. — ^Have  you  got  a  further  record  of  Mr.  Birks'  erection  work  ? 

Mr.  Beans. — I  conferred  with  Mr.  Milliken  and  I  did  make  it  up  at  the  time,  I 
thought  you  wanted  it  the  next  day.  I  know  he  was  on  bridges  on  the  Southern  Kail- 
iway  which  we  were  erecting,  also  on  bridges  on  the  Lehigh  Valley  and  on  the  Read- 
ing Kailway. 

Mr.  HoLGATE. — Of  course  we  look  upon  the  qualifications  of  Mr.  Birks  as  a  mat- 
ter of  rather  great  importance. 

Mr.  Beans. — ^It  is,  very. 

Mr.  HoLGATE. — ^And  we  would  like  you  to  make  it  as  clear  as  iwssible  what  your 
estimate  of  his  qualifications  is,  with  a  statement  of  all  the  facts  in  connection  with 
it,  that  led  you  to  that  conclusion.    If  you  want  time  to  prepare  that  statement 

Mr.  Beans. — I  think  I  can  give  it  to  you  in  a  very  few  words. 

Prof.  Kerry. — It  would  be  better  in  the  form  of  record  ? 

Mr.  Beans. — All  right. 

Mr.  Holgate. — ^We  could  get  that  from  Mr.  Beans  at  a  later  date.  We  would 
also  like  you  to  clearly  explain  your  reasons  for  making  the  change  from  Mr.  Hudson 
to  Mr.  Birks. 

Mr.  Beans. — ^We  never  considered  the  question  of  leaving  Mr.  Hudson  on  the 
Quebec  work  longer  than  the  erection  of  the  traveller,  and  to  be  certain  that  it  would 
I)erform  its  work,  because  Mr.  Hudson  in  many  ways,  was  not  as  well  fitted  to  act  as 
an  erection  engineer  as  Mr.  Birks.  •We  always  had  in  mind  that  the  permanent  en- 
gineer on  that  work  should  be  Mr.  Birks.  His  qualifications  were  so  pronounced  that 
there  was  no  question  in  our  minds  about  appointing  him. 

Mr.  Holgate. — Considering  the  magnitude  of  this  work,  was  the  question  ever 
considered  by  you  of  the  appointment  as  resident  engineer  of  a  man  who  had  experi- 
ence corresponding  in  some  degree  to  this  work  ? 

Mr.  Beans. — We  felt  that  our  interests  were  perfectly  safe  in  the  hands  of  the 
force  that  we  h«»d  there. 

Mr.  Holgate. — So  that  that  question  was  not  considered? 

Mr.  Bfans. — That  question  never^entered  my  mind. 

Mr.  Holgate. — And  so  far  as  the  Phcpnix  Bridpe  Company  was  concerned,  you 

had  full  confidence  in  the  men  whom  you  placed  in  charge?  , 
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Mr.  Deans. — ^I  had  absolute  confidence  in  the  men  in  charge  of  that  work. 

Mr.  HoLQATE. — And  you  (would  carry  that  full  confidence  to  the  extent  of  allowing 
the  men  there  on  the  work  to  act  in  the  case  of  any  emergency  arising? 

Mr.  Deans. — I  should  expect  them  to  act  in  the  case  of  any  emergency  where  they 
did  not  feel  it  was  necessary  to  report  the  matter  to  the  Phoenixville  office. 

Mr.  HoLGATE. — ^You  felt  that  they  were  competent  to  know  when  an  emergency 
arose? 

Mr.  Deans. — Yes,  sir,  I  did. 

Mr.  HoLOATB.  Then,  Mr.  Deans,  was  your  organization  composed  and  carried 
out  on  the  assumption  that  emergencies  would  arise? 

Mr.  Deans. — ^We  expected  that  Ihey  inight  arise  during  the  construction  of  that 
work. 

Mr.  HoLQATE. — And  having  that  very  thought  in  your  mind,  you  reposed  in  your 
staff  the  confidence  you  have  shown? 

Mr.  Deans. — The  staff  was  the  best  that  we  could  possibly  secure,  and  we  had 
every  confidence  in  them. 

Mr.  HoLQATE. — If  we  understand  the  organization  correctly  you  even  then  had  no 
man  on  the  work  who  would  act  in  an  emergency  or  who  felt  himself  competent  to 
act  in  an  emergency  (without  consulting  the  office  in  Phoenixville? 

Mr.  Deans. — ^I  cannot  see  how  we  could  have  improved  on  that  organization  and 
taken  care  of  an  emergency  any  better  except  by  moving  the  entire  Phoenixville  office 
to  the  Quebec  bridge.  In  other  words,  we  had  a  force  there  that  we  thought  could  act 
in  any  emergency  that  might  arise,  and  in  which  they  did  not  have  time  to  report  to 
the  PhoenixviUe  office. 

Mr.  HoLQATE. — ^Were  telephone  communications  of  frequent  occurrence  betwe^ 
the  bridge  and  PhoenixviUe? 

Mr.  Deans. — They  were  of  frequent  occurrence,  and  we  took  special  pains  with 
the  manager  of  the  telephone  at  this  end  and  at  our  end  to  give  us  clear  and  good 
service  between  our  office  and  the  bridge,  but  this  service  was  often  very  poor  and 
very  unsatisfactory.   The  managers  at  both  ends  were  doing  their  best  to  improve  it 

Mr.  HoLOATB. — ^What  was  the  first  intimation  that  you  received  in  connection  with 
any  trouble  reported  from  the  bridge? 

Mr.  Deans. — ^We  received  daily  reports  from  the  bridge  which  included  all  matters 
of  interest  in  connection  with  the  erection.  I  suppose  you  refer  to  our  first  intimation 
in  connection  with  any  trouble  with  the  chords. 

Mr.  Holoate. — Unless  there  was  anything  else? 

Mr.  Deans. — There  was  nothing  else  of  any  moment  that  I  remember. 

Mr.  HoLGATE. — ^Was  the  trouble  confined  to  the  chords? 

Mr.  Deans. — The  serious  report  which  we  receiived  about  chords  we  received  on 
the  morning  of  the  accident. 

Mr.  HoLQATE. — ^Had  there  been  intimations  of  anything  of  like  character  before! 

Mr.  Deans. — The  first  report  that  we  received  regarding  chords  which  have  come 
up  in  the  investigation  here  was  in  a  letter  dated  August  6,  which  we  received  August 
8.  This  referred  to  the  fact  that  one  of  the  centre  ribs  did  not  line  up  in  the  con- 
nection between  7-L  and  8-L  of  the  cantilever  arm,  and  contained  a  suggestion  by 
Mr.  Birks  to  put  in  a  diaphragm  at  this  point  We  received  word  from  Mr.  Cooper  the 
same  day  that  he  had  a  similar  report  and  that  he  did  not  approve  of  that  method, 
and  we  had  correspondence  back  and  forth,  the  matter  not  being  settled  exactly  what 
would  be  done  at  that  joint  until  the  day  of  the  accident. 

Mr.  HoLGATE. — Then  what  was  it  decided  to  do  at  that  joint? 

2iir.  Deans. — ^Nothing  was  finally  decided;  it  was  not  considered  a  matter  that 
demanded  immediate  attention,  and  Mr.  Cooper  had  not  determined  exactly  the  manner 
in  which  he  wanted  it  corrected. 

Mr.  HoLGATE. — ^Do  I  understand,  then,  that' Mr.  Cooper  disapproved  of  the  sug- 
gestion made  by,  I  presume,  Mr.  Birks?  ^->  ^ 
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Mr.  Beans. — ^Yes,  he  thought  that  there  might  be  some  better  way  of  holding 
that  rib  than  that  suggested  by  Mr.  Birks. 

Mr.  HoLGATE. — ^But  up  to  ihe  29th  of  August  he  had  not  made  up  his  mind? 

Mr.  Beans. — No,  the  correspondence  had  not  come  to  a  conclusion  between  our 
ofiBce  and  the  field  and  his  representative  in  the  field  and  his  office. 

Mr.  HoLGATE. — ^What  position  did  you  take  in  the  matter? 

Mr.  Beans. — ^Mr.  Cooper  in  his  correspondence  thought  that  possibly  the  chord 
had  been  bent  in  either  handling  or  in  erection  or  during  transportation.  We  took 
the  position  that  no  doubt  that  chord  was  in  exactly  the  position  in  which  it  left 
Phosnixville,  and  that  it  merely  was  necessary  to  bring  it  in  line  and  hold  it  there, 
and  we  thought  that  Mr.  Birks'  suggestion  was  a  good  one. 

Mr.  Holgate. — Then  do  we  understand  that  the  change  took  place  in  that  member 
after  it  was  placed  in  the  bridge? 

Mr.  Beans. — I  think  not.  There  were  a  number  of  other  cases  similar  to  this,  but 
not  as  great  in  deflection  which  Mr.  Gooiper  had  passed  upon  and  settled  himself 
without  any  reference  to  our  office. 

Mr.  Holgate. — ^Previous  to  this? 

Mr.  Beans. — ^Previoua  to  this,  I  understand,  and  possibly  subsequent,  too. 

Mr.  Holgate. — ^Were  they  reported  to  you  by  Mr.  Birks? 

Mr.  Beans. — They  were  not  reported  to  me  by  Mr.  Birks. 

Mr.  Holgate. — How  did  you  ascertain  that? 

Mr.  Beans. — ^I  understand  that  from  Mr.  McLure. 

Mr.  Holgate. — ^Were  there  any  other  matters  reported  between  August  8  and 
August  29! 

Mr.  Beans. — ^Nothing  of  importance? 

Mr.  Holgate.— Until  the  29th? 

Mr.  Beans.— Until  the  29th,  in  a  letter  written  by  the  field  here  on  the  27th. 

Mr.  Holgate. — Signed  by  Mr.  Birks? 

Mr.  Beans. — Signed  by  Mr.  Yenser,  inclosing  a  letter  from  Mr.  Birks. 

Mr.  Holgate. — ^We  have  had  information  from  Mr.  McLure  in  evidence,  Mr. 
Deans,  with  regard  to  the  subject  under  discussion  on  the  2Tth,  28th  and  29th  August 
Do  you  remember  if  that  information  conveyed  by  Mr.  Birks  is  substantially  the  same 
as  has  been  brought  here  by  Mr.  McLure  with  regard  to  the  condition  of  the  members 
referred  to? 

Mr.  Stuart. — ^We  have  copies  of  the  letters. 

Mr.  Holgate. — ^You  have  handed  in  a  copy  of  a  letter  of  August  27  from  Mr. 
Yenser,  copy  of  a  letter  of  August  27  from  Mr.  Birks,  and  also  copy  of  a  J<»tter  from 
Mr.  Birks  of  August  28.    You  have  the  originals  in  Phoenixville? 

Mr.  Beans. — ^We  have  the  originals  in  Phoenixville,  and  these  copies  were  made 
from  the  copy-book  here. 

Mr.  Holgate. — As  to  Mr.  Yenser's  letter  in  which  he  speaks  of  9-R  and  L,  what 
have  you  to  say? 

Mr.  Beans.— It  should  be  9-R  and  8-R. 

Mr.  Holgate. — You  think  it  is  simply  an  error? 

Mr.  Beans. — ^An  error  in  tyi)ewriting. 

Mr.  Holgate. — An  error  in  typewriting? 

Mr.  Beans. — ^His  was  a  typewritten  letter. 

Mr.  Holgate. — ^And  Mr.  Birks'  references  are  correct  in  his  letter? 

Mr.  Beans. — ^Mr.  Birks'  references  are  correct. 

(Letters  put  in,  filed,  and  marked  Exhibit  No.  58.) 

Mr.  Holgate. — ^Bo  you  remember  what  time  you  received  the  letters  of  August  27? 

2iir.  Beans. — ^I  thiijic,  as  I  remember,  they  were  received  in  the  usual  Quebec  mail 
about  9.20  or  9.30  on  Thursday  morning,  August  29. 

Mr.  Holgate. — ^When  did  they  come  to  your  attention? 
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Mr.  Deans. — Immediately  on  their  arrival  in  the  office. 

Mr_.  HoLGATE. — Can  you  tell  us  what  action  you  took? 

Mr.  Deans. — I  immediately  called  in  consultation  Mr.  P.  L.  Szlapka,  the  design- 
ing engineer;  Mr.  William  H.  Reeves,  general  superintendent  of  the  company,  and 
Mr.  E.  L.  Edwards,  inspector  of  the  Quebec  Bridge  and  Railway  Company. 

Mr.  HoLGATE. — ^What  was  the  result  of  the  consultation? 

Mr.  Deans. — The  result  of  the  consultation  was  that  we  considered  that  there  was 
no  immediate  or  possible  ultimate  danger  in  that  condition,  and  that  we  should  call 
up  the  field  and  so  advise  them.  I  had  Mr.  Milliken  do  this  over  the  'phone  about 
ten  o'clock  or  10.30,  and  I  heard  him  from  the  adjoining  room  talking  to  Mr. 
Yenser  on  these  lines,  and  when  he  had  finished  talking  with  Mr.  Yenser  I  told  Mr. 
Milliken  to  call  Mr.  Birks  to  the  'phone  so  that  I  could  talk  to  him,  and  I  had  a 
conversation  with  Mr.  Birks  on  the  subject. 

Mr.  Holoate. — ^What  was  that  conversation  with  Mr.  Birks? 

Mr.  Deans. — I  first  asked  Mr.  Birks  if  he  had  made  any  furtiber  examination  of 
the  chords,  sketches  of  which  were  sent  in  his  letter  of  the  27th.  He  said:  We  have 
been  watching  it — ^we  have  watched  it  all  day  yesterday,  and  there  has  been  no  fur- 
ther movement  in  the  chords.  He  also  said  that  he  had  examined  the  lattice  and 
battens,  and  they  showed  no  signs  of  yielding,  the  rivets  were  tight,  and  he  also  said : 
Since  writing  you  that  letter  we  have  made  a  further  examination,  which  satisfies 
us  that  either  the  entire  bend  or  the  whole  bend  in  this  chord  was  in  it  at  the  time 
of  erection.  We  found  that  the  large  splice  plate  which  was  riveted  up  in  June  has 
shown  no  signs  of  movement  or  action,  either  in  the  riveting  or  the  plate  since  it  was 
erected,  and  as  there  had  been  more  than  three  million  pounds  added  since  June  he 
felt  entirely  satisfied  with  the  condition  of  the  chord,  and  it  was  entirely  safe  to  pro- 
C3ed  with  the  erection.  He  said :  We  have  moved  the  traveller  and  have  gone  on  with 
the  erection.  I  asked  him  if  he  had  reported  this  to  Mr.  Hoare,  and  he  said  yes,  he 
had  and  that  Mr.  Hoare  had  been  there  during  the  day  in  which  this  examination 
was  made. 

Mr.  Holgate. — ^Were  any  further  instructions  given  by  you  to  Mr.  Birks  at  that 
time  over  the  telephone? 

Mr.  Deans. — I  simply  told  Mr.  Birks  to  watch  the  chord,  see  how  it  behaved,  that 
we  were  going  to  receive  a  visit  from  Mr.  McLure,  that  he  had  seen  Mr.  Cooper  in 
New  York,  and  then  we  would  decide  what  was  to  be  done. 

Mr.  Holgate. — ^Did  Mr.  Birks,  in  that  conversation,  report  that  he  had  made  any 
further  measurements  than  those  referred  to  in  his  letter? 

Mr.  Deans. — I  assumed  that  he  had  made  a  very  careful  examination  of  these 
chords,  because  he  told  me  distinctly  that  there  had  been  no  movement  in  the  chords. 
I  assumed  that  he  did  something  of  that  sort. 

Mr.  Holgate. — Did  Mr.  Birks  leave  any  record  of  any  further  measurement  that 
he  made? 

Mr.  Deans.— JThis  letter  that  he  wrote  to  us,  the  letter  of  August  28,  is  the  letter 
that  he  referred  to. 

Mr.  Holgate. — Is  that  the  last  record  that  Mr.  Birks  left  in  regard  to  these 
troubles? 

Mr.  Deans. — It  is  the  last  record  that  he  left  regarding  these  chords. 

Mr.  Holgate. — ^Were  you  satisfied,  Mr.  Deans,  with  the  evidence  of  Mr.  Birks  as 
to  the  condition  of  those  members  when  they  were  placed  in  the  structure? 

Mr.  Deans. — I  think  that  Mr.  Birks'  conclusions  as  to  the  condition  of  liiat  chord 
when  it  was  placed  in  the  structure  grew  out  of  the  fact  that  in  all  his  travels  over 
the  bridge  he  had  not  noticed  it,  and  the  riveting  being  made  in  June  of  a  very  large 
plate  and  showing  no  signs  of  working  since  June. 

Mr.  ITolgate. — ^You  refer  mw  to  wh'ch  plate? 

Mr.  Deans. — The  spliced  plate  between  S  and  9  L,  anchor  arm  chord.  He  reached 
the  conclusion  that  the  chord  had  at  least  a  considerable  portion  of  this  wave  in  th<> 
webs  when  it  was  erected. 
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Prof.  Galbratth. — That  was  in  June! 

Mr,  Deans.-— June,  1907. 

Mr.  HoLQATE. — In  view  of  the  evidence  that  we  have  that  Mr.  Kinloeh,  Mr. 
McLnie,  and,  I  think;^  Mr.  Olark,  remember  the  condition  of  that  chord  as  it  was  put 
into  the  bridge  and  that  Mr.  Kinloeh,  Mr.  McLure  and  Mr.  Clark  had  communicated 
their  knowledge  to  Mr.  Birks,  do  you  think,  Mr.  Deans,  that  Mr.  Birks'  information, 
as  given  to  you,  watf  correct? 

Mr.  Deans. — ^I  think  the  condition  in  which  that  splice  was  at  the  time  Mr.  Birks 
wrote  that  letter  of  August  28,  and  the  fact  that  it  was  riveted  in  June  and  that 
3,000,000  lbs.  of  material  were  added,  warranted  Mr.  Birks  in  believing  that  he  had 
an  actual  fact  before  him  to  lead  him  to  believe  that  there  was  some  bend  in  that 
chord  at  the  timft  it  wrs  riveted,  notwithstanding  that  these  three  men  thought  it  was 
absolutely  straight. 

Prof.  Galbraith. — Do  you  mean  3,000,000  lbs. of  material  added  to  the  bridge? 

Mr.  Deans. — I  mean  to  the  bridge.  I  think  he  had  the  right  to  believe  that  thero 
was  some  bend  in  the  chord  at  the  time  it  was  erected. 

Prof.  Kerrt. — Then,  as  far  as  you  know,  Mr.  Birks  had  no  positive  evidence  in 
reaching  his  conclusion  and  his  conclusion  was  based  upon  argument  from  the  appear- 
ance of  the  chord  on  the  date  at  which  it  was  riveted. 

Mr.  Deans. — ^Yes,  his  conclusion,  I  have  no  doubt,  was  reached  due  to  the  fact 
that  the  spliced  plate  was  riveted  at  that  time;  that  the  bend  of  the  chord  extended 
to  the  splice,  under  the  spliced  plate,  and  that  none  of  these  rivets  showed  any  signs 
of  working  since  that  splice  was  made,  and  I  think  he  had  no  other  absolute  evidence. 

Mr.  Houjate. — Then,  Mr.  Deans,  in  discussing  the  subject  of  Mr.  Tenser's  letter, 
and  of  Mr.  Birks'  two  letters  with  Mr.  Szlapka  and  the  others,  what  considerations 
weighed  with  you  in  deciding  you  to  instruct  Mr.  Tenser  and  Mr.  Birks  as  you  did  ? 

Mr.  Deans. — Mr.  Szlapka  took  about  half  to  three-quarters  of  an  hour  to  deter- 
mine the  loading  on  that  chord,  and  he  found  that  the  chord  was  receiving  about 
three-quarters  of  its  total  lead.  Then,  I  had  Mr.  Edwards  in  to  question  hin» 
in  regard  to  his  notes  of  inspection  as  to  how  these  chords  left  the  works,  and  I  found 
that  in  a  number  of  instances  the  chords  had  waves  in  their  webs,  but  the  exact 
amounts  he  did  not  have  in  his  note-book.  I  also  had  the  general  superintendent  of 
the  works  and  he  remembered  the  same  facts.  We  then  came  to  the  conclusion  that 
while  it  was  a  matter  that  would  ultimately  need  to  be  straightened  up,  the  same  u:^ 
other  matters,  it  was  not  a  matter  of  any  immediate  serious  note,  and  knowing  at  that 
time  that  we  were  going  to  have  a  conference  with  Mr.  Cooper  and  Mr.  McLure.  wc» 
waited  for  our  final  action  until  after  that.  As  I  remember,  that  was  what  was  in  our 
minds  at  ths  time. 

Mr.  Holqate. — ^What  was  the  last  progress  report  that  you  had  had  from  the  field 
prior  to  the  receipt  of  the  letters  you  have  put  in — Exhibit  No.  68? 

Mr.  Deans. — On  August  23  and  24  elevations,  alignment,  position  of  main  post 
and  end  post  were  sent  us  from  the  field,  and  indicated  to  us  that  the  entire  structure 
was  behaving  as  we  expected  from  our  figures  and  design,  and  it  was  sg  satisfactory 
and  complete  that  I  wrote  to  the  foreman  acknowledging  the  receipt  of  this  report  of 
August  26,  three  days  before  the  accident,  indicating  the  satisfactory  condition  in 
which  this  entire  structure  was  at  that  time  to  our  mind.  I  have  the  original  of  that 
letter  here  to  hand  to  the  Commission. 

Mr.  HoLGATE. — ^Would  you  read  the  letter  and  we  will  put  it  right  in  the  evidence  ? 

Mr.  Deans  (reading) : 

Phcenkville^  Pa.,  August  26,  1907. 
B.  A.  Tenser,  Esq., 

New  Liverpool,  P.Q.,  Canada. 

Dear  Sir, — Referring  to  your  field  report  No.  19,  we  know  you  will  be  interested 
in  learning  the  check  figures  of  the  office.  ^  j 
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The  field  make  the  elevation.  Office. 

Bottom  of  P-1,        average  19J"      ISf". 
Foot  of  T-0-0,        average  26tt"    24A". 

There  must  necessarily  he  some  discrepancy  hetween  the  office  figures  and  the 
actual  facts  existing  in  the  field.  In  the  single  case  of  weight  of  the  wooden  floor, 
assumed  by  the  office,  at  1.500  lbs.  i)er  lin.  foot  for  entire  floor,^up  to  and  including 
last  panel  erected,  is  no  doubt  too  much,  and  therefore  it  is  natural  that  the  office 
results  should  be  lower  than  the  actual  figures  found  in  the  field.  This  all  is  a  very 
satisfactory  check. 

Yours  truly, 

JNO.  STEEUNG  DEANS, 

Chief  Engineer. 

P.  S. — ^We  will  not  need  any  further  measurements  for  longitudinal  position  until 
we  come  to  the  centre  post. — J.  S.  D. 

(Letter  put  in,  filed  and  marked  Exhibit  No.  59.) 

Mr.  HoLGATE. — ^You  say  that  you  expected  Mr.  McLure  on  the  29th.  What  time 
did  he  arrive  at  Phoenixville? 

Mr.  Deans. — ^After  our  talk  with  Mr.  Yenser  and  Mr.  Birks  over  the  'phone  on 
the  morning  of  August  29,  at  about  10.30, 1  went  to  Philadelphia  on  the  11.09  train 
and  returned  to  Phcenixville  about  three  o'clock.  Either  then,  or  immediately  there- 
after, I  received  a  message  from  Mr.  Cooper's  office  advising  me  that  Mr.  McLure 
would  be  at  our  office  at  five  o'clock.  I  then  advised  Mr.  Szlapka,  the  designing  engi- 
neer, and  Mr.  Milliken,  superintendent  of  erection,  to  come  into  the  office  and  await 
Mr.  McLure's  arrival.  He  reached  there  at  five  o'clock  and  reported  his  meeting  with 
Mr.  Cooper,  and  I  asked  him  if  Mr.  Cooper  had  given  him  any  further  iDStructions, 
and  he  said  no;  he  evidently  wanted  to  look  into  the  matter  further.  I  asked  him 
if  he  made  any  figures  over  there,  and  he  said  no,  there  was  not  time. 

Prof.  Galbratth. — ^If  he  had  made  any  figures! 

Mr.  Deans. — Any  calculations. 

Prof.  Galbraith. — If  Mr.  Cooper  had  done  so? 

Mr.  Deans. — ^He  said  no,  there  was  not  time;  he  had  just  told  him  to  go  to 
Phoenixville. 

Mr.  HoLGATB. — ^I7p  to  that  point  had  Ihere  been  any  communication  between  Mr. 
Cooper  and  Phoenixville  that  day? 

Mr.  Deans. — Just  that  message — ^the  message  that  Mr.  McLure  has  put  in  exactly 
— ^I  have  not  a  copy — advising  us  that  Mr.  McLure  would  be  there. 

Mr.  HoLQATE. — ^There  was  no  telephonic  communication? 

Mr.  Deans. — ^No  telephones,  no  other  messages  and  no  letter. 

Mr.  Holqate.— Yes? 

Mr.  Deans. — ^In  this  discussion  Mr.  McLure  said  that  he  had  received  a  message 
from  Mr.  Birks  advising  that  he  had  made  further  investigation  of  the  chords  and 
referring  to  a  letter  which  he  had  written  iwhich  would  reach  Phoenixville  on  Friday 
morning.  Our  discussion  was  stopped  probably  quicker  than  it  otherwise  would  have 
been  to  await  the  receipt  of  that  letter. 

Mr.  Holoate. — Is  that  letter  in  evidence? 

Mr.  Deans. — ^It  is  dated  August  28. 

Mr.  HoLGATE. — ^And  it  forms  part  of  Exhibit  No.  58? 

Mr.  Deans. — ^Yes,  sir.  Mr.  McLure  left  the  office,  I  think,  about  half-past  five, 
and  fifteen  minutes  after  he  left  we  had  a  call  from  Quebec  which  we  could  not 
understand  well,  and  it  took  Mr.  Waitneight  with  all  his  efforts  at  this  end  and  our 
efforts,  through  the  manager  of  the  telephone  company  at  our  end,  to  get  any  word 
from  Quebec  up  to  about,  as  I  remember  it,  ten  minutes  after  seven  from  a  quarter 
of  six.    That  is  when  we*  were  advised  of  the  wreck. 
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Prof.  Qalbeaith.— From  a  quarter  past  five? 

Mp.  Deans. — ^We  had  a  call  from  Quebec  about  a  quarter  of  six.  It  was  so  poor 
that  Mr.  Milliken,  (who  went  to  the  'phone,  could  not  understand  what  was  said.  Mr. 
Waitneight  tried,  and  as  he  was  not  able  to  get  the  connection,  I  called  up  the  manager 
from  our  end  to  try  and  get  the  connection,  and  it  took  till  ten  minutes  after  seven 
to  get  word,  as  I  remember  it. 

Mr.  HoLGATE. — ^In  the  conference  after  Mr.  McLure  arrived  did  you  arrive  at  any 
conclusion  ? 

Mr.  Deans. — ^No,  sir,  the  discussion  was  not  completed. 

Prof.  Galbraith. — You  were  expecting  this  letter? 

Mr.  Deans. — Expecting  this  other  letter  which  would  contain  some  important 
information  next  morning. 

Mr.  HoLGATE. — Has  there  been  any  communication  from  Mr.  Cooper  to  the 
Phoenix  Bridge  Company  since  the  occurrence  of  this  accident? 

Mr.  Deans. — No  communication  whatever. 

Mr.  HoLGATE. — ^Has  there  been  any  communication  at  all  from  Mr.  Cooper  bear- 
ing upon  these  features  ? 

Mr.  Deans.-t-No  communication.  These  (referring  to  tiiree  bundles  of  blue 
prints)  are  Mr.  Birks'  own  notes. 

Mr.  HoLGATE. — Will  you  put  that  in,  and  say  in  your  own  words  what  it  is? 

Mr.  Deans. — The  small  blue  print  note-book  entitled  *  Notes  for  erecting  Quebec 
Bridge,'  containing  77  pages,  and  also  blue  print  (pages  1  to  5),  being  notes  covering 
erection  of  main  traveller,  are  notes  covering  all  details  of  erection,  and  were  those 
used  by  Mr.  Birks,  erection  engineer. 

Mr.  Holgate. — ^Do  I  understand  that  this  is  the  actual  copy  used  by  Mr.  Birks? 

Mr.  Deans. — This  is  the  actual  copy  used  by  Mr.  Birks  on  the  work.  These  were 
the  instructions  issued  from  the  Phoenixville  oiffice  for  erection  purposes. 

(Blue  prints  put  in,  filed  and  marked  Exhibit  No.  60.) 

Witness  retired. 

Mr.  MiLLKEN  recalled. 

Mr.  HoLOATE. — ^We  asked  you,  Mr.  MiUiken,  for  a  statement  indicating  the  con- 
dition of  each  riveted  joint  as  it  existed  on  August  29.  Have  you  been  able  to  get 
that? 

Mr.  MiLUEEN.  This  (producing  paper)  is  a  statement  showing  the  condition  of 
the  field  riveting  up  to  August  29,  on  the  anchor  and  cantilever  arms. 

Mr.  Holgate. — ^And  in  so  far  as  you  know,  it  is  complete? 

Mr.  MiLUKEN. — ^Yes,  sir;  that  is  prepared  by  Mr.  Kinloch  and  Mr.  McLure  and, 
in  so  far  as  I  know,  it  is  complete. 

Mr.  Holgate. — ^You  have  been  over  it? 

Mr.  MnxiKEN. — Yes,  sir. 

14X'  Holgate. — ^And  from  your  knowledge  of  the  work  you  believe  it  to  be  correct? 

Mr.  Milliken. — Yes,  sir. 

Witness  retired. 

Mr.  MoLuRE  recalled. 

Mr.  Holgate. — ^Are  you  familiar  with  the  document  that  Mr.  Milliken  has  just 
put  in? 

Mr.  MoLuRE. — ^Yes,  I  made  it  out. 
Mr.  Holgate. — And  it  is  correct? 
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Mr.  MoLuRE. — In  so  far  as  I  know  it  is ;  to  the  beet  of  iny  knowledge,  it  is  corrcot. 

Mr.  HoLQATE.— -Is  this  the  best  infonnation  that  is  available  at  the  present  time 
on  this  point? 

Mr.  McLuRE. — It  is  the  best  information  that  is  available,  unless  Mr.  Kinlocb 
knows  of  some  correction  to  add  to  that. 

Witness  retired. 


Mr.  KiNLocH  recalled. 

Mr.  HoLGATE. — Are  you  familiar  with  the  statement  put  in  by  Mr.  Milliken  in 
regard  to  the  condition  of  the  riveting  on  August  29? 

Mr.  KiNLocH. — ^Yes,  sir. 

Mr.  HoLOATE. — ^Is  it  correct? 

Mr.  KiNLOCH. — ^Yes,  to  the  best  of  my  knowledge. 

Mr.  HoLGATE. — Is  there  any  means  of  getting  more  accurate  information  than 
this  statement  contains? 

Mr.  KiNLOCH. — ^No,  sir. 

(Statement  put  in,  filed  and  marked  Exhibit  No.  61.) 

Witness  retired. 


Mr.  Milliken  recalled. 

Mr.  Holqate. — ^Mr.  Milliken,  have  you  the  information  that  we  asked  for  that 
would  indicate  the  position  of  the  locomotive  and  the  cars,  the  traveller  and  any 
material  for  erection,  or  any  material  to  be  erected,  that  was  on  the  cantilever  span 
on  August  29? 

Mr.  Milliken. — I  have  information  gained  from  those  who  were  at  the  bridge  or 
on  the  bridge  on  August  29. 

Mr.  HoLGATE. — ^Do  you  believe  it  to  be  correct? 

Mr.  Milliken. — ^Yes,  sir. 

Mr.  HoLGATE. — Could  you  compile  that  and  put  it  on  a  diagram  so  that  we  can 
imderstand  the  actual  location  of  these  weights  ? 

Mr.  Milliken. — ^Yes,  sir. 

Mr.  Holgate. — ^Will  you  do  so? 

Mr.  Milliken. — ^Yes,  sir. 

Mr.  Holgate. — ^I  thought  it  would  be  in  time  if  we  had  that  in  complete  form 
when  we  were  discussing  the  matter  with  Mr.  Szlapka. 

Mr.  Milliken. — All  right,  sir,  I  will  get  it  in  more  complete  form  by  that  time. 

Mr.  Holgate. — ^Are  there  some  other  matters  that  you  want  to  bring  up? 

Mr.  Milliken. — Nothing  except  the  shell  that  was  damaged  in  the  wreck  on  the 
Delaware  and  Hudson  Railway. 

Mr.  Holgate., — ^Will  you  explain  what  the  shell  is? 

Mr.  Milliken. — It  is  the  shell  or  shield  covering  the  bars  on  the  anchor  pier. 

Mr.  Holgate. — As  part  of  the  framework  of  the  structure? 

Mr.  Milliken. — No,  sir,  entirely  independent. 

Mr.  Holgate. — So  that  the  accident  that  you  refer  to  could  have  no  effect  on  the 
struct  11  re  itself? 

Mr.  Milliken. — ^None  whatever.  It  is  just  simply  a  shell  covering  l3ie  anchor 
bars,  and  is  rather  an  ornament  to  the  end  of  the  bridge. 

Prof.  Galbraith. — An  architectural  feature  and  not  an  engineering  one? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Galbraith. — You  might  say  what  the  accident  was. 
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Mr.  MiLLiEEN. — It  was  simply  the  bending  of  one  or  two  panels  of  the  lacing 
l>etween  the  plates  that  comprised  the  shelL 

Mr.  HoLOATE. — As  a  matter  of  fact,  .were  they  repaired  before  it  was  used  in  the 
bridge? 

Mr.  MiLLiEEN. — ^Yes,  sir.  I  have  some  correspondence  in  connection  with  the 
accident  to  the  shell,  copies  of  which  I  will  leave  with  the  Commission. 

Mr.  HoLGATE. — Are  there  ctny  other  correspondence  or  letters  you  have  bearing  on 
the  accident? 

Mr.  MiLLiKSN. — No,  sir. 

Mr.  HoLGATE. — ^We  would  like  to  go  through  that  letter-book  between  the  office 
:and  the  bridge  and  see  if  there  is  anything  there  of  interest,  Mr.  Stuart. 

Mr.  Stuart. — We  will  hand  it  to  you.  I  do  not  want  to  deposit  it  for  reasons  I 
Lave  already  explained,  but  if  there  are  any  letters  you  wish  to  be  put  in  we  will  put 
them  in.    Mr.  Deans  is  at  the  hotel,  and  he  will  hand  it  to  you. 

Witness  (Mr.  Milliken)  retired. 

Mr.  CuDWORTH  recalled. 

Mr.  HoLGATE. — We  asked  you  for  some  information  yesterday,  Mr.  Cudworth. 
Tou  might  just  put  in  as  Exhibit  No.  62  those  three  papers  (reftriirg  to  papers  pro- 
duced by  Mr.  Cudworth),  and  describe  what  they  are. 

Mr.  Cudworth. — The  first  sheet  is  a  sketch  showing  the  method  used  in  measur- 
ing between  the  anchor  pier  and  main  pier  south  anchor  arm  on  September  17,  1907. 
The  next  sheet  is  a  plan  showing  the  location  of  the  24-inch  pins  on  September  27, 
1906.  The  third  is  a  photograph  showing  the  progress  of  erection  at  the  close  of  the 
season  of  1906. 

(Sketch,  plan  and  photograph  put  in,  filed  and  marked  Exhibit  No.  62.) 

Prof.  Galbraith. — I  think  you  were  asked  to  makfe  a  statement  regarding  the 
delicacy  of  your  instruments  on  th^'s  work.    You  are  going  to  get  that? 

Mr.  Cudworth. — Yes,  sir.  I  nlso  put  in  additional  wind  records  to  be  added  to 
those  already  deposited  and  marked  Exhibit  No.  56. 

Witness  retired. 


Mr.  HoARE,  recalled. 

Mr.  HoLGATE. — In  going  over  the  evidence  from  yourself,  we  thought  we  came 
across  some  inconsistencies,  and  having  spoken  about  these  matters,  and  having  sug- 
£:ested  to  you  to  read  your  own  evidence  over  again  and  that  some  other  matters  would 
probably  appear  to  yourself,  we  would  like  to  know  what  you  have  to  say  in  regard 
to  those  points  that  were  brought  up,  and  if  you  would  just  make  a  statement  cover- 
ing any  matters  that  may  appear  somewhat  inconsistent  in  your  evidence,  we  would 
be  glad  to  have  it. 

Mr.  HoARE. — I  found  on  further  examination  that  I  had  made  certain  misstate- 
ments as  to  dates — what  I  did  on  certain  dates  previous  to  the  accident  Having 
referred  to  certain  notes  and  having  further  referred  to  the  matter,  I  have  put  the 
facts,  which  I  think  are  quite  accurate,  in  writing.    May  I  read  it? 

Mr.  HoLOATE. — Kindly  read  it? 

Mr.  HoARE  (reading). — The  first  information  of  the  deflection  in  chord  A-9-L 
•was  received  by  me  on  Tuesday  evening,  iwhen  Mr.  McLure  called  at  my  house  with  a 
sketch  of  chord  A-9-L  anchor  arm. 

I  thought  the  matter  important,  but  not  serious,  and  gave  instructions  that  a 
thorough  examination  of  the  bridge  should  be  made — particularly  all  chords,  posts, 
laterals  and  main  pier,  and  to  take  levels  to  the  main  pier. 
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On  Wednesday  morning  I  went  out  to  the  bridge,  and  Mr.  McLure  and  Mr.  Kin- 
loch  reported  that  they  had  examined  all  the  chords,  Mr.  McLure  the  upper  ones  and 
Mr.  Kinloch  the  lower  ones,  and  that  none  of  them  showed  any  departure  from  the 
normal  except  A-9-L  anchor  arm  and  8  and  9  cantilever  arm,  and  that  no  change  had 
taken  place  in  any  of  these.  They  further  reported  to  me  that  the  lacing  on  A-9-L 
was  not  otherwise  affected  than  being  strained,  when  tested  with  a  hammer — ^that  the 
posts  were  in  perfect  order  and  showed  no  sign  of  strain — ^that  the  diagonals  were 
normal.  I  also  asked  if  they  were  certain  that  all  other  chords  were  in  line  and  if 
any  lower  laterals  were  deflected  or  showed  signs  of  anything  being  wrong  at  connec- 
tions with  chords.  Mr.  Kinloch  replied  that  he  had  inspected  those  parts,  and  that 
everything  was  O.BI. 

It  was  also  reported  to  me  that  the  levels  of  the  bridge  had  been  taken  by  Mr. 
Oudworth  and  that  these  levels  were  in  exact  accord  with  the  theoretical  calculations 
as  to  what  their  position  would  be  when  carrying  its  then  load. 

These  facts  satisfied  me  that  there  was  no  real  danger,  and  in  fact  the  idea  of 
danger  did  not  enter  my  head. 

I  thought  the  matter  important,  as  possibly  requiring  repair,  and  inviting  possible 
delay,  but  the  idea  of  a  jwssible  collapse  of  the  bridge  never  crossed  my  mind. 

I  have  been  asked  to  give  an  exact  statement  of  my  movements  from  Monday 
the  26th  to  Thursday  the  29  th  of  August,  inclusive.  After  the  most  careful  thought 
and  examining  all  records  which  I  co\ild  lay  my  hands  upon,  I  find  the  following  to 
be  the  facts: 

Monday,  August  26. — In  office  at  Quebec. — Called  McLure  on  the  telephone  to 
know  what  was  taking  place  at  bridge.  Answer  received  that  on  accoimt  of  scarcity 
of  men  there  was  no  erection  that  day.    In  the  afternoon  I  went  to  Cap  Eouge. 

Tuesday,  August  27. — ^In  office  all  day  preparing  for  annual  meeting.  McLure 
called  me  on  the  telephone  at  4.30  p.m.  to  say  that  he  would  see  me  that  evening,  as 
he  had  something  special  to  discuss. 

Wednesday,  August  28. — I  spent  all  day  at  the  bridge,  arriving  about  10  to  10.80 
a.m.,  leaving  there  at  about  4.30  p.m.,  when  it  was  rei)orted  to  me  before  leaving  that 
no  change  whatever  had  taken  place  in  chord  A-9-L  nor  in  any  part  of  the  bridge.  I 
felt  no  anxiety  about  the  bridge. 

Thursday,  August  29. — ^I  was  in  the  office  until  1  p.m.  I  went  out  to  Cap  Rouge 
and  spent  the  afternoon  there.  I  reached  home  about  6  p.m,  when  I  heard  of  the  fall 
of  the  bridge.  During  the  afternoon  I  received  the  telegram  from  Mr.  Deans  that 
the  bend  in  chord  was  of  long  standing,  which  somewhat  strengthened  my  confidence, 

Mr.  Stuart. — ^I  think  Mr.  Hoare  ought  to  add  there  that  that  was  a  misunder- 
standing on  his  part  and  that  the  chord  referred  to  was  the  chord  in  the  cantilever 
arm. 

Mr.  Hoare. — This  telegram  is  already  in  evidence.  I  did  not  understand  that 
it  referred  to  the  other  chord  until  he  came  here. 

In  answer  to  Mr.  Kerry  respecting  events  that  happened  on  the  20th  of  August, 
Mr.  Kinloch  called  me  up  about  9  a.m.  to  say  that  no  work  was  in  progress  on  account 
of  a  man  being  killed,  and  wished  me  to  convey  the  information  to  Mr.  McLure  at 
the  hospital  and  tell  him  not  to  worry  about  getting  to  the  work  that  day.  Mr.  Kerry 
asked  me  to  especially  account  for  what  took  place  on  the  20th,  and  at  the  time  of 
my  evidence  yesterday  I  was  rather  vague  about  it 

Mr.  HoLGATE. — You  stated  in  evidence  yesterday  that  you  did  not  personally 
examine  chord  No.  9-L.    Have  you  any  explanation  te  account  fgr  this? 

Mr.  Hoare. — ^Having  full  confidence  in  Messrs.  McLure  and  Kinloch,  I  depended 
entirely  upon  their  investigation  and  measurements  in  all  matters  of  that  kind.  To 
personally  reach  that  chord  it  would  be  a  great  physical  effort  attended  by  a  consider- 
able amount  of  danger,  unless  one  was  in  daily  practice  in  doing  that  kind  of  work. 
The  inspectors  were  there  for  that  special  purpose,  and  if  I  had  to  climb  to  look  at 
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every  detail  on  the  bridge  I  migiit  just  as  well  have  been  an  inspector  myself  and 
their  services  would  not  have  been  necessary.  My  work  was  more  general  in  looking 
after  the  company^s  business  and  seeing  that  the  work  was  being  carried  out  according 
to  contract  and  si)ecifications  and  that  inspectors  on  the  work  and  at  Phoenixville 
were  fulfilling  their  various  duties  from  time  to  time  and  giving  me  the  necessary 
information  required  for  the  proper  conduct  of  the  work  and  for  its  monthly  estima- 
tion for  progress  payments. 

Mr.  HoLQATE. — Were  these  progress  payments  made  upon  your  certificate,  Mr. 
Hoare? 

Mr.  Hoare. — ^Yes,  sir. 

Mr.  HoLOATE. — ^Was  there  any  inspection  on  the  part  of  any  other  authority  before 
these  certificates  were  made  payable? 

Mr.  Hoare. — A  Mr.  Tomney  represented  the  government  at  Phoenixville. 

Mr.  HoLGATE. — Who  represented  the  government  at  the  Quebec  bridge! 

Mr.  Hoare.—- (Mr.  Johnston. 

Mr.  HoLOATE. — All  I  want  to  know  is  whether  Mr.  Tomney^s  and  Mr.  Johnston's 
certificates  were  required  to  make  your  certificates  payable,  tiiat  is  the  only  point  I 
want. 

Mr.  Hoare. — No,  they  did  not  come  to  me;  their  certificates  were  necessary  for 
the  Dominion  government  to  check  mine. 

Mr.  HoLGATE. — Their  certificates  were  necessary  for  payment  to  the  Phoenix 
Brid^  Company? 

Mr.  Hoare. — ^Yes,  sir. 

Mr.  HoLQATE. — That  is  the  way  you  understand  it? 

Mr.  Hoare. — All  right. 

The  Commission  adjourned  to  meet  in  Ottawa  on  Thursday,  September  26. 


SUPPLEMENT  TO  MIL  WEAN'S  TESTIMONY. 

Quebec,  Sept.  27,  1907. 

Mr.  Deans,  by  direction  of  the  Commission,  dictated  the  following  general  descrip- 
tion of  the  methods  adopted  in  the  designing  and  erection  of  the  Quebec  Bridge,  to 
be  considered  as  an  addition  to  his  sworn  testimony: 

Study. — ^When  the  construction  of  this  bridge  was  first  considered  in  detail  it 
was  soon  appreciated  that  the  erection  would  be  by  far  the  most  important  item  of 
construction,  and  that  upon  the  success  of  this  feature  of  the  construction  the  safe 
execution  of  the  work  would  be  dependent.  In  this  connection  studies  were  made  of 
what  had  been  done  in  the  past  in  the  erection  of  cantilever  construction  and  after 
careful  consideration  it  was  decided  that  a  departure  from  the  plans  pursued  in  pre- 
vious works  was  necessary  to  ensure  absolute  safety.  The  preliminary  studies  and 
preparation  of  these  plans  engaged  the  labour  of  eight  to  ten  engineers  and  draughts- 
men for  the  greater  portion  of  three  years. 

Shop  Details, — ^In  designing  the  details  of  the  structure  all  connections  and  field 
details  were  designed  to  facilitate  the  erection  and  to  ensure  safety  in  this  part  of 
the  work.  This  feature  was  carried  out  without  regard  to  the  shop  cost,  it  being 
thoroughly  appreciated  that  cost  must  not  enter  into  this  consideration.  To  this  end, 
double  pin  connections  were  made  at  panel  jwints  and  the  riveted  connections  were 
so  arranged  as  to  make  it  possible  to  complete  a  panel  in  its  entirety  before  proceeding 
to  the  erection  of  the  next  panel.    Details  were  so  arranged  that  as  each  x>anel  was 


Digitized  by 


Google 


320  R07AL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

completed  the  bracing,  both  upper  and  lower  horizontal  bracing  and  the  transTcrse 
bracing  could  be  put  in  complete. 

False  work. — The  anchor  arm  span,  600  feet  long,  about  96  feet  deep  at  the  shore 
end  and  315  feet  deep  at  the  main  pier,  being  a  frame  with  its  long  members,  at  tlie 
time  of  its  erection  materially  different  in  length  from  what  they  would  be  in  the 
finally  completed  structure,  made  it  necessary  to  erect  this  anchor  span  as  a  frame 
broken  at  principal  joints.  To  make  the  erection  of  this  frame  possible  it  was  neces- 
sary to  set  it  upon  false  work  that  would  not  settle  appreciably  under  load  and  that 
would  make  the  jacking  of  pin  centres  to  fixed  points  easily  x>ossible.  This  considera- 
tion, in  addition  to  the  further  consideration  of  avoiding  all  risk  of  accident  by  fire, 
decided  us  to  adopt  steel  false  work  to  support  the  metal  superstructure.  The  only 
wooden  fabe  work  used  being  the  central  portion,  temporarily  required  to  carry 
stringers  and  tracks  for  tiie  running  out  of  material  and  metal  for  erection.  This  steel 
false  work  was  founded  upon  a  grillage  of  three  to  five  layers  of  heavy  planed  timbers 
set  to  exact  levels  by  instrument.  Before  placing  these  timbers  we  had  the  foiind- 
ation  examined  by  expert  foundation  engineers.  The  care  exercised  in  the  placing 
of  these  foundations  led  to  excellent  results,  no  settlement  of  any  magnitude  occur- 
ring during  the  erection  of  the  anchor  span.  Immediately  under  the  lower  chord  at 
panel  x>oints  steel  blocking  was  placed,  resting  on  the  top  of  the  false  work,  and  this 
blocking  was  so  designed  that  the  panel  point  could  easily  be  raised  or  lowered  by 
means  of  jacks.  The  blocking  was  also  arranged  so  that  movement  longitudinally 
for  temperature  changes,  etc.,  might  readily  take  place,  without  distorting  the  trusses. 

Travellers, — The  principal  departure  from  previous  practice  was  in  the  style  of 
the  traveller.  In  the  past  engineers  have  used  what  is  called  an  inside  traveller  run- 
ning between  the  trusses  and  resting  directly  upon  the  floor  system.  This  style  travel- 
ler prevented  the  complete  erection  ot  each  panel  including  the  bracing,  before  the 
traveller  is  moved  ahead.  For  this  very  important  reason  the  traveller  used  at  Quebec 
is  what  is  called  an  outside  traveller,  completely  enveloping  the  entire  frame  work 
and  resting  upon  the  false  work  during  the  erection  of  the  anchor  arm  and  upon 
extended  contilevers  of  beams  hung  from  lower  chord  pins,  during  the  erection  of  the 
cantilever  arm.  This  style  of  traveller,  while  much  more  exx)ensive,  made  it  possible 
to  complete  each  panel  in  order,  including  all  bracing,  insuring  absolute  safety.  For 
the  erection  of  the  susi)ended  span  a  smaller  traveller  running  upon  the  top  chords  of 
the  span  was  used.  This  traveller  also  permitted  the  complete  panel  to  be  finished 
before  moving  ahead.  The  rigging  of  the  traveller  called  for  hoisting  blocks,  sheaves, 
shackles  and  engines  far  beyond  what  had  been  used  before  and  actual  tests  of  all  of 
these  features  were  made  and  all  were  carefully  designed  in  our  engineering  office. 
The  travellers  themselves  were  designed  and  figured  with  the  same  care  as  the  perman- 
ent structure  and  also  received  the  same  careful  inspection  in  the  shops  and  the  same 
high  grade  of  material  was  used  in  their  construction. 

Power. — Oareful  consideration  was  given  to  the  power  to  be  used  and  it  was 
finally  decided  to  adopt  electric  power.  This  reduced  the  risk  of  fire  and  also  was 
considered  more  reliable  in  view  of  the  erection  running  into  the  winter  at  ^  end 
of  the  season.  The  electric  power  was  used  not  only  for  the  four  125  horse-power 
hoists  on  the  main  traveller  and  the  two  55  horse-power  hoists  on  the  smaller  traveller, 
but  for  all  other  engines  used  on  the  structure,  and  it  was  also  used  to  run  com- 
pressors for  riveting,  reaming,  drilling,  &c.,  eliminating  the  use  of  fire  upon  t3ie  entire 
structure,  with  the  exception  of  rivet-heating  forges.  This  electric  power  was  used 
more  extensively  in  this  structure  than  in  any  previous  work  and  demonstrated  its 
superiority  over  steam.  The  electric  power  was  obtained  from  the  Canadian  Electric 
Company — it  being  delivered  at  a  substation  at  bridge  in  2,200  volt  alternating  cur- 
rent and  then  transformed  by  175  k.w.  generators  to  550  volt  direct  current  for  use  in 
motors  on  the  structure. 

Erection  appliances. — The  magnitude  of  the  work  and  the  size  of  the  members, 
running  as  they  did,  up  to  100  tons,  made  it  impossible  to  use  the  oi^nary  methods 
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of  handling,  and,  therefore,  we  designed  in  advance  erection  appliances  for  the  hand- 
ling of  all  memhers,  with  complete  plate,  angle,  and  pin  connections  with  the  hoisting 
block  shackles.  These  appliances  received  not  only  the  consideration  of  the  erection 
department,  but  were  carefully  checked  up  by  ihe  designing  department  and  not  a 
single  one  developed  any  sign  of  weakness  during  the  erection  of  the  work. 

Storage  yards. — ^To  ensure  continuous  erection  and  avoid  any  delays  incident  to 
wrecks  in  transit,  &c.,  storage  yards  were  established  near  each  end  of  the  bridge. 
These  yards  were  67  feet  wide  and  about  1,000  long,  served  by  two  65  horse-power 
electric  cranes.  These  storage  yards  were  capable  of  holding  about  12,000  tons  of 
material  and  also  afforded  sufficient  room  for  assembling  eye  bars  in  complete  panels 
ready  for  erection  and  also  for  the  attachment  of  appliances  to  other  members  in 
advance  of  their  being  forwarded  to  the  bridge. 

Erection  programme. — To  eliminate  as  far  as  possible  the  necessity  "of  the  erec- 
tion foreman  using  his  judgment  in  connection  with  the  erection,  a*  programme  was 
made  out  in  the  office  a  year  or  so  in  advance  of  the  actual  work  being  done  and  was 
made  out  by  the  erection  department,  working  in  conjunction  with  the  engineering 
department,  fixing  in  every  detail,  every  operation  of  the  traveller  and  ihe  hoisting 
apparatus,  and  defining  to  the  minutest  detail  how  the  attachments  ^ould  be  placed 
and  attached,  and  how  the  material  should  be  loaded  on  the  cars  at  the  storage  yards. 
This  programme  also  gave  in  detail  the  sets  of  hoisting  falls  which  should  be  attached 
in  handling  each  member,  how  each  member  should  be  raised  from  the  car  and  how 
it  should  be  lowered  into  place  and  connected.  All  of  this  programme  was  indicated 
in  clear  terms  in  blue  prints,  furnished  to  the  general  foreman,  assistant  foremen  and 
engineers.  These  instructions  covered  every  operation  from  the  placing  of  the  first 
member  to  the  completion  of  the  entire  work,  and  it  included  every  member  on  the 
bridge.  It  is  a  matter  of  the  greatst  interest  to  know*  that  this  programme  was 
found  to  work  perfectly  and  with  the  experience  gained  on  the  south  side,  very  few 
and  only  minor  alterations  were  made  in  connection  with  the  work  on  the  north  side. 

Special  features. — ^Deflection  diagrams  and  diagrams  giving  the  position  of  all 
pin  points,  alignment,  position  of  main  and  end  posts  were  made  by  the  field  engineer 
and  records  sent  to  the  office  at  Phoenixville,  and  to  the  consulting  engineer,  and  after 
the  moving  of  the  traveller  from  panel  point  to  panel  point,  during  the  entire  work. 
A  United  States  weather  bureau  standard  wind  gauge  with  electric  registering  ap- 
imratus  in  the  office  was  used  to  keep  a  daily  record  of  wind  velocities.  Thermometer 
readings  were  also  taken  and  records  each  day.  The  movement  of  the  trusses  under 
varying  degrees  of  temperature  were  also  noted  and  recorded. 

Field  organization. — ^In  addition  to  the  regular  field  erection  force  iwhich  con- 
sisted of  a  general  foreman  in  charge  of  the  entire  work,  assistant  foremen  at  the 
travellers  and  storage  yards  and  in  charge  of  riveters  and  false  work,  two  engineers 
of  special  fitness  for  their  work  were  kept  at  the  bridge  during  the  entire  construction, 
one  engineer  having  full  charge  of  all  instrument  work  and  one  engineer  having 
whole  charge  of  all  matters  in  connection  with  the  power  assembling  and  handling  of 
members,  the  proper  attachment  of  all  appliances,  the  proper  bolting  and  riveting  of 
all  joints,  including  bracing.  Both  of  these  engineers  were  technical  advisers  to  the 
general  foreman.  There  was  also  a  master  mechanic  (Mr.  Samuel  Oaks,  who  sur- 
vived) on  the  work  at  all  times  and  an  electrician  (Mr.  Britton). 

Results. — The  first  metal  was  placed  in  position  on  the  anchor  pier  July  22, 1905. 
From  that  date  to  August  29,  1907,  not  a  single  accident  of  any  kind  occurred  to  the 
hoisting  apparatus  or  in  the  handling  of  any  material  to  the  bridge  or  in  erecting  it 
in  place.  There  were  only  five  fatal  casualties  during  the  entire  time,  and  each  of 
tfiese  casualties  was  the  result  of  the  individual  action  of  the  man. 
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FIFTEENTH  DAY. 

Ottawa,,  Sept  26, 1907. 
Tiie  Commission  met  in  Boom  16,  House  of  Commons,  at  8  p.m. 

Mr.  COLLINGWOOD  SOHREIBEB,  C.M.G.,  SWOHl. 

Mr.  HoLGATE. — ^Up  to  what  time  were  you  Deputy  Minister  and  Chief  Engineer 
of  the  Department  of  Railways  and  Canals! 

Mr.  SoHBEiBER. — What  time  did  I  cease  to  be? 

Mr.  HoLQATE.— Yes. 

Mr.  SoHREiBEB. — On  the  Ist  July,  1906. 

Mr.  HoLOATE. — ^How  long  did  you  occupy  that  position  up  to  that  time? 

Mr.  SoHEBiBER, — Since  December,  1892,  I  think  it  was  or  1893.  It  was  1892,  I 
think. 

Mr.  HoLGATE. — You  would  be  familiar  with  all  the  business  that  was  done  in 
oonnection  with  the  Quebec  bridge? 

Mr.  SoHREiBER. — ^It  all  passed  through  my  hands. 

Mr.  HoLQATE. — ^We  would  like  to  have  just  a  concise  story  of  the  connection  of 
your  department  with  the  Quebec  bridge.  You  could  just  give  us  that  and  then,  at 
the  proper  places,  put  in  any  documents  that  will  illustrate  the  matter.  Then  we  can 
follow  it  through  consecutively  in  the  evidence. 

Mr.  SoHBEiBER. — ^You  wish  to  begin  from  the  approval  of  the  plans  ? 

Mr.  HoLQATE. — ^Yee,  from  the  inception  of  the  idea. 

Mr,  SoHREiBEB. — The  general  plan  of  the  bridge  was  approved  by  order  in  council 
of  May  16,  1898.     (Referring  to  Exhibit  No.  2). 

Mr.  HoLOATE.— What  necessitated  the  approval  by  order  in  council  at  that  time, 
Mr.  Gchreiber? 

Mr.  SoHRBmER. — The  government  had  granted  a  subsidy  to  the  bridge  of  a 
million  dollars. 

Mr.  HoLQATB. — ^Do  you  remember  the  date  of  the  grant  of  the  subsidy! 

Mr.  SoHRBiBEB. — ^No,  I  do  not. 

Mr.  HoLGATE. — ^At  any  rate  the  granting  of  the  subsidy  then  was  previous  to  tne 
submission  of  the  plan  for  the  location  of  the  bridge? 

Mr.  SoHRsmER. — So  far  as  the  location  is  concerned,  that  is  a  matter  that  affects 
the  navigation  of  the  river  and  for  that  reason  the  plan  would  have  to  be  approved; 
that  is  the  general  plan.  That  is  one  reason,  and  other  is,  as  I  say,  in  regard  to 
the  subsidy. 

Mr.  HoLGATE. — After  the  approval  of  the  location  Tinder  the  order  in  council,  what 
was  the  next  matter  that  came  up? 

Mr.  SoHRETOER. — Then  a  contract  was  entered  into  under  the  Subsidy  Act  and  the 
work  proceeded.  Month  by  month  I  had  it  examined  by  an  engineer  to  see  what 
quantity  of  work  had  been  done  and  the  value  of  the  work  upon  which  the  subsidy 
was  based,  and  on  my  certificate  the  payments  were  made  for  subsidy. 

Mr.  HoLGATE. — ^Did  the  Quebec  Bridge  Company  submit  to  you  their  general 
specifications? 

Mr.  ScHREiBEB. — ^I  think  so,  yes. 

Mr.  HoLGATE. — ^Was  that  in  the  same  year,  1898? 
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Mr.  ScHREiBER. — I  think  they  suhm'tted  one  in  1903 — I  am  not  sure,  but  I  think 
80.     They  certainly  did  when  ttioy  entered  into  that  contract  in  1898. 

Mr.  HoLOATE. — I  have  a  note  here  that  on  Aug.  31,  1898,  you  advised  the  Quebec 
Bridge  Company  that  their  general  specification  was  approved  of? 

Mr.  SoHREffiEB. — ^Yes,  that  is  dated  the  31st  Aug.  1898  (referring  to  Exhibit 
No.  6).  That  is  correct  and  I  informed  them  that  the  specification  was  quite  satisfac- 
tory. 

Mr.  HoLOATE. — ^Why  was  that  approval  necessary? 

Mr.  SoHRETOER. — So  as  to  ensure  a  bridge  of  sufficient  strength,  giving  the  height 
above  water,  &c.,  and  specifying  the  class  of  masonry  that  the  abutments  were  to 
be  built  of,  also  the  character  of  the  steel  of  which  the  superstructure  was  to  be  built. 

Mr.  HoLGATE. — ^Under  what  general*  act  of  legislation  was  this  approval  necessary  f 

Mr.  SoHREroER. — All  bridges  at  that  time  had  to  be  approved  by  the  Kailway  Com- 
mittee of  the  Privy  Council  and  now  they  have  to  be  approved  by  the  Railway  Com- 
mission. 

Mr.  HoLOATE. — Then,  these  general  specifications  being  approved,  what  was  the 
next  step? 

Mr.  SoHREiBER. — The  contract  was  prepared  and  executed  and  the  work  proceeded. 

Prof.  E[erry. — This  approval  that  we  have  here  is  not  an  approval  by  the  Kailway 
Conmiittee,  it  is  approval  by  the  chief  engineer  of  the  department. 

Mr.  SoHREiBER. — I  approve  and  recommend  them. 

Prof.  Kerrt. — What  we  are  trying  to  get  at  is  under  what  special  legislative 
authority  was  this  approval  made.  Why  was  it  necessary?  Was  it  part  of  the  regular 
business  of  the  Railway  Committee  of  the  Privy  Council  ? 

Mr.  ScHREiBER. — I  should  say  that  the  approval  of  plans  is  a  part  of  the  business 
of  the  Railway  Committee  of  the  Privy  Council,  and  this  approval,  I  tLink,  is  called 
for  by  the  Act  or  by  the  contract  in  some  way  or  other— by  the  contract,  I  think  it  is 
— ^may  be  it  provides  in  the  contract  that  it  shall  be  approved  before  the  work  proceeds. 

Mr.  HoLOATE. — ^Who  prepared  the  specifications  that  were  approved? 

Mr.  ScHRETOER. — I  understood  Mr.  Cooper  did,  and  Mr.  Cooper  states  so,  I  think, 
in  a  letter  of  his. 

Mr.  HoLOATE. — I  refer  to  the  specifications  that  are  approved  by  your  letter  of 
Aug.  31,  1898,  Mr.  Schreiber  ? 

Mr.  SoHREiBER. — I  do  not  remember  who  did  that. 

Mr.  HoLQATE. — ^In  a  resolution  of  the  board  of  directors  of  the  Quebec  Bridge  Co., 
Mr.  Hoare  appears  to  have  been  instructed  to  put  himself  in  conununication  with  you 
in  connection  with  preparing  suitable  specifications  for  the  proposed  Quebec  bridge 
to  be  a  basis  for  calling  for  tenders.  Do  you  recollect  if  that  was  the  course  pur- 
sued? 

Mr.  Schreiber. — I  do  not  remember  that,  but  my  impression  is  that  when  they 
advertised  for  tenders  they  asked  the  companies  to  submit  their  specifications  and 
plans  giving  a  certain  basis  upon  which  th^y  were  to  work. 

Mr.  HoLOATE. — ^We  would  like  to  find  out  just  how  these  specifications  were  arrived 
at  and  who  drew  them  up.  They  were  approved  by  the  chief  engineer  of  the  Depart- 
ment of  Railways  and  Canals? 

Mr.  ScHRsmER. — That  is  right 

Mr.  HoLGATE. — ^But  what  specifications  were  they  and  who  prepared  them  ? 

Mr.  Schreiber. — ^What  is  the  date  of  that?  (referring  to  Exhibit  No.  6.) 

Mr.  Holoate.— 1898. 

Mr.  Schreiber. — ^Thoee  must  have  been  submitted  by  the  company.  It  is  qmte 
inrobable  that  Mr.  Hoare  had  a  consultation  with  me  about  them.    It  is  very  likely. 

Mr.  HoLGATE. — ^Would  you  not  have  a  record  of  those  8i)ecification8  ? 

Mr.  Schreiber. — There  should  be.    There  must  be  one  in  the  d^artment. 
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Mr.  HoLGATE. — ^But  you  cannot  now  say  what  specifications  they  were  or  who 
prepared  them? 

Mr.  ScHREiBER. — I  looked  over  some  correspondence  this  morning  and  there  were 
no  specifications  attached  to  the  copy  of  the  contract  that  I  saw  there,  but  the  contract 
referred  to  the  specifications. 

Mr.  HoLGATE. — What  contract  would  that  be? 

Mr.  SoHREiBEB. — The  contract  of  1898,  I  think. 

Mr.  HoLOATE. — Is  that  the  subsidy  agreement? 
Mr.  SoHREiBER. — ^Yes. 

Mr.  HoLGATE. — ^That  is  at  a  later  date? 

Mr.  SoHREiBEE. — Was  it  ?    Was  that  the  one  of  1903  ? 

Mr.  HoLGATE. — ^Yes,  we  are  only  at  1898  now. 

Prof.  Kerry.— Mr.  Schreiber,  before  the  approval  of  this  first  set  of  specifications 
was  given  by  you  what  investigation  was  made  into  the  specifications  themselves  as  to 
their  soundness  and  to  their  being  satisfactory  for  the  work  in  contemplation  f 

Mr.  Schreiber. — I  am  speaking  from  memory  now,  but  I  should  judge  from  my 
usual  practice  that  I  must  have  been  in  consultation  with  Mr.  R.  C.  Douglas,  our 
bridge  engineer.    That  is  the  usual  practice. 

Prof.  Kerry. — Then  their  specifications  would  have  been  referred  to  Mr.  Douglas 
to  examine  and  report  on? 

Mr.  ScHREroER. — ^Yes, 

Prof.  Kerry. — And  would  have  been  approved  by  you  after  he  had  passed  them 
as  being  satisfactory? 

Mr.  Schreiber. — ^Yes. 

Mr.  HoLGA*rE. — Then,  we  understand,  the  history  of  the  matter  was  that  the  Quebec 
Bridge  and  Railway  Company  issued  a  circular  letter  inviting  tenders? 

Mr.  Schreiber. — Yes. 

Mr.  HoLGATE. — Then  that  certain  tenders  were  sent  in  and  a  period  of  time  elapsed 
and  the  next  thing  we  hear  about  in  connection  with  the  d^artment  was  an  agree- 
ment between  the  Quebec  Bridge  and  Railway  Company  and  the  government  dated 
November  12,  1900  (Exhibit  12).  There  are  certain  specifications  attached  to  that 
contract? 

Mr.  Schreiber. — Yes,  there  must  be  a  general  si)ecification. 

Mr.  HoLGATE. — Can  you  say  who  prepared  those  specifications? 

Mr.  Schretoer. — ^My  impression  is  that  they  were  prepared  by  the  Phoenix  Bridge 
Company;  I  am  not  sure.  I  forget  when  Mr.  Cooper  was  appointed.  Mr.  Cooper 
was  a  man  we  relied  on  very  much  for  these  things  and  I  forget  when  he  was  appoint- 
ed, whether  it  was  under  the  second  contract,  that  contract  for  the  guarantee,  or 
whether  it  was 

Mr.  HoLGATE. — ^Mr.  Cooper,  it  appears,  came  into  the  question  in  May,  1900. 

Mr.  ScHREffiER. — ^It  is  perfectly  evident  that  he  did  not  prepare  the  1898  one;  that 
is  sure. 

Mr.  HoLGATE. — ^No,  sir,  he  is  not  connected  with  the  matter  in  1898. 

Mr.  Schreiber. — ^No,  I  really  could  not  tell  you  now  who  did  prepare  those. 

Mr.  HoLGATE. — ^What  was  Mr.  Cooper's  position  as  you  understood  it? 

Mr.  Schreiber. — ^He  was  consulting  engineer  to  the  company. 

Mr.  HoLGATE. — ^To  what  company? 

Mr.  ScHREffiER. — ^To  the  Quebec  Bridge  and  Railway  Company — not  to  the  Phoenix 
Bridge  Company. 

Mr.  HoLGATE. — ^Did  he  hold  any  other  apopintment  to  your  knowledge  in  connec- 
tion with  the  matter? 

Mr.  Schreiber. — ^Not  that  I  am  aware  of — ^just  consulting  engineer. 

Mr.  Holgate. — ^Acting  solely  for? 

Mr.  ScHRsmER. — Solely  for  the  company. 

Mr.  Holgate. — The  Quebec  Bridge  and  Railway  Company?  ] 
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Mr.  SoHREiBER. — ^Yes,  solely  for  the  Quebec  Bridge  and  Railway  Company  and 
being  an  engineer  of  very  high  repute,  of  large  experience  in  bridge  construction 
and  known  as  the  leading  bridge  engineer  in  tbe  United  States  we  relied  largely  on 
him,  the  interests  of  the  bridge  company  and  the  government  being  really  identical. 

Mr.  HoLGATE. — The  agreement  between  the  Quebec  Bridge  Company  and  tiic 
goyemment  being  made  in  November  had  you  come  in  contact  with  !kr.  Cooper  in 
connection  with  the  matter  prior  to  that  time? 

Mp.  Sohbeiber.— Prior  to  189Sf 

Mr.  HoLQATE. — ^Prior  to  Nov.  12,  IDOO.  Mr.  Cooper  made  a  report  on  the  plans 
and  specifications? 

Mr.  SOHREIBER. — No,  I  did  not  know  Mr.  Cooper  till  then.  I  only  knew  him  by 
repute,  but  I  had  never  seen  him.  When  I  say  we  relied  on  Mr.  Cooper,  I  mean  as 
to  general  things,  but  all  detailed  drawings  and  so  forth  were  placed  before  Mr. 
Douglas  to  see  whether  the  strains  exceeded  any  of  those  in  the  specification  so  that 
everything  went  through  his  hands  before  it  was  passed. 

Mr.  HoLOATE. — ^Were  those  specifications  attached  to  Exhibit  12,  suflScient? 

Mr.  SoHREiBER. — I  do  not  understand  your  question. 

Mr.  HoLGATE. — I  will  put  it  in  another  way.  Were  the  specifications  attached  to 
the  subsidy  contract  the  same  as  those  that  were  prepared  in  1898,  before  referred  to, 
and  approved  by  your  letter  in  Exhibit  5  ? 

Mr.  SoHREiBER. — I  think  so.    I  do  not  remember  others. 

3Ir.  HOLGATE. — Were  they  considered  sufficient  th^n  for  the  work  under  contract? 

Mr.  ScHBEiBER. — They  were  considered  so. 

Mr.  HoLGATE. — Clause  2  of  the  subsidy  pgreement.  Exhibit  12,  stipulates  that  the 
company  shall  build  the  bridge  in  accordance  with  the  general  plans  before  mentioned 
and  the  specification  for  sulstructure  and  superstructure  hereto  annexed  marked 
respectively  *  A'  and  'A-1'  or  with  such  amendments  of  the  said  plans  and  specifica- 
tions as  the  Governor  General  in  Council  may  from  time  to  time  approve.  Were  there 
amendments  to  thess  specifications? 

jsir.  SoHREiBEB. — There  evidently  were  amendments  to  the  specifications,  because 
I  see  a  letter  here  fiom  Mr.  Cooper  in  which  he  refers  to  some  amendments  he  proposes. 
I  do  not  know  whether  you  have  seen  that  letter  or  not,  here  is  a  copy  of  it. 

(Mr.  Schreiber  here  produced  a  copy  of  a  sheet  in  Exhibit  21,  marked  21-A.) 

Mr.  HoLGATE. — Were  there  any  details  attached  to  that,  Mr.  Schreiber,  or  is  that 
all  you  have  in  connection  with  that  matter? 

(Mr.  Schreiber  filed  copies  of  a  letter  from  Mr.  R.  C.  Douglas,  bridge  engineer  of 
the  Department  of  Rfi'ways  and  Canals,  criticising  tbe  amendments  to  these  speci- 
fications proposed  by  JJr.  Theodore  Cooper.  These  documents  were  filed  and  marked 
Exhibit  63  on  the  understanding  that  they  wouM  be  later  further  identified  by  sub- 
numbers.) 

Prof  Kerrt. — This  subsidy  agreement  provides  that  the  bridge  was  to  be  con- 
structed in  accordance  with  the  sp2c!fication8  attached  to  the  agre?ment,  or  with  such 
amendments  to  the  said  plans  and  specifications  as  the  Governor  General  in  Council 
may  from  time  to  time  approve.  Do  you  know  if  any  amendments  to  the  specification 
were  approved  by  the  Governor  General  in  Council? 

Mr.  Schreiber. — I  am  not  aware  of  any,  and  I  should  judge  by  those  reports  of 
Mr.  Douglas  that  there  would  not  be,  for  I  see  he  has  reported  against  these  proposed 
changes  of  Mr.  Cooper's.  There  was  no  order  in  council  approving  of  any  changes 
but  they  made  me  responsible  for  that,  and  in  consultation  with  Mr.  Cooper  if  there 
were  any  changes  that  I  approved  I  passed  them  through,  but  in  passing  through,  I 
would  pass  nothing  through  without  first  putting  it  through  the  hands  of  our  bridge 
engineer,  Mr,  R.  C.  Douglas. 
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Mr.  HoLGATE. — Then  have  you  a  record  of  the  changes  in  specifications  that  were 
approved  by  you? 

Mr.  ScHREiBEB. — I  could  not  see  any  in  the  correspondence  I  looked  ihrouc^ 
to-day  in  the  departeent. 

Mr.  HoLGATE. — ^In  connection  with  that  matter,  you  have  just  put  in  certain 
papers  purporting  to  be  modifications  in  the  specifications  (Exhibit  63);  were  i^hej 
approved  by  you? 

Mr.  SoHREiBEB. — ^I  am  afraid  I  am  not  able  to  say  at  this  moment;  nothing  was 
approved  by  me  that  Mr.  Douglas,  after  going  through  the  figures,  would  recommend 
should  not  be  ai»proved. 

Mr.  HoLGATE. — ^Where  would  we  ascertain  whether  Mr.  Doiiglaa  did  pass  these 
or  not? 

Mr.  SoHREiBER. — It  ought  to  be  in  the  correspondence,  in  letters  to  me,  correspon- 
dence with  me. 

Mr.  HoLGATE. — To  what  extent  was  your  department  then  interested  in  having  the 
specifications  for  the  construction  of  the  bridge  approved,  Mr.  Schreiber? 

Mr.  SoHREiBEB. — They  were  paying  the  subsidy  upon  this  and  later  on  they  were 
guaranteeing  the  bonds  of  the  company. 

Mr.  HoLGATE. — Up  to  that  time  they  had  not  guaranteed  the  bonds  of  the  company? 

3Ir.  SoHREiBEB. — ^No,  but  up  to  that  time  they  were  paying  subsidy  and  Aey 
wanted  to  ensure  having  a  substantial,  safe  structure  built,  and  not  pay  out  their 
money  for  nothing. 

Mr.  HoLGATB. — The  approval  of  the  specifications  must  have  taken  place  scKine 
time  or  else  the  construction  would  not  have  been  proceeded  with. 

Mr.  Schreiber. — Oh,  no  doubt  it  must  have  been,  no  doubt. 

Mr.  HoLGATE. — ^In  your  recommendation  to  Council,  Mr.  Schreiber,  of  the  0th  of 
July,  1903,  you  ask  to  be  authorized  to  employ  a  competent  bridge  engineer? 

Mr.  Schreiber. — ^Yes. 

Mr.  HoLGATE. — ^To  examine  from  time  to  time  the  detail  drawings  of  each  part 
of  the  bridge  as  prepared? 

Mr.  ScHRETOER. — ^Yes. 

Mr.  HoLGATE. — ^Was  your  recommendation  followed? 

Mr.  Schreiber. — There  iwas  an  order  in  council  passed  upon  that  recommenda- 
tion authorizing  that  to  be  done. 

Mr.  Holgate. — And  what  was  the  result? 

Mr.  Schreiber. — And  the  department  corresponded  with  an  engineer  of  the  name 
of  Nichols  in  New  York,  asking  what  terms  Mr.  Nichols  would  make.  Mr.  Nichols 
was  a  man  of  some  standing  in  the  profession  and  he  gave  his  terms,  &c.  In  the 
meantime,  I  wrote  to  Mr.  Cooper  and  I  enclosed  him  a  copy  of  the  order  in  council, 
&c.,,and  he  replied  not  favouring  that  very  much.  He  said  it  would  take  the  respon- 
sibility off  his  shoulders.  After  that  I  think  the  matter  went  into  the  minister's 
hands  and  he  wrote  something.  I  forget  now  exactly  what  that  was.  However,  it 
resulted  in  this,  that  after  discussing  the  matter  it  was  considered  that  the  interests 
of  the  company  and  of  the  Dominion  government  were  identical  in  every  way,  and 
therefore,  having  Mr.  Cooper,  a  man  whose  ability  was  never  questioned,  and  whose 
experience  in  connection  with  bridge  construction  has  been  large,  it  was  thought  better 
to  rely  upon  him  rather  than  interfere  with  what  he  might  do,  what  advice  he  might 
give. 

Mr.  Holgate. — Then  we  gather,  Mr.  Schreiber,  that  you  acted  in  accordance  with 
that,  and  that  really  in  the  design  Mr.  Cooper  for  those  reasons  was  given  a  free 
hand  ? 

Mr.  Schreiber. — Yes,  he  was. 

Mr.  Holgate. — ^Were  you  familiar  with  the  modifications  in  the  specifications, 
that  Mr.  Cooper  made? 
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Mr.  SoHREiBER. — ^No  further  than  they  came  before  me  and  I  would  hand  them 
over  to  Mr.  Douglas.  I  do  not  remember  what  they  were  now,  you  know,  and  I  think 
Mr.  Douglas  reported  in  favour  of  many  of  them.  I  do  not  know  that  he  did  all,  and 
then  if  he  did  not,  they  were  not  approved. 

Mr.  HoLQATB. — Could  we  find  what  points  were  disapproved  by  your  department? 

Mr.  ScHBEiBER. — ^I  think  by  searching  through  the  correspondence  in  the  depart- 
ment that  might  be  ascertained. 

Mr.  HoLOATE. — Could  Mr.  Douglas  tell  us? 

Mr.  SOHKEIBER. — Yes,  he  could;  yes,  I  think  so. 

Prof.  Kerry.— The  Order  in  Council  of  August  15,  1903,  Exhibit  18,  read  as  fol- 
lows, Mr.  Schreiber: — 

'The  minister  further  represents  that  the  chief  engineer  has  this  day  reported 
stating  that,  as  the  result  of  the  personal  interview  had  with  the  company's  engineer, 
he  would  advise  that,  provided  the  efficiency  of  the  structure  be  fully  maintained  up 
to  that  defined  in  the  original  specifications  attached  to  the  company's  contract,  the 
new  loadings  proposed  by  their  consulting  engineer  be  accepted;  all  detail  parts  of 
the  structure  to  be,  however,  as  efficient  for  their  particular  function  as  the  main 
members  for  theirs,  the  efficiency  of  all  such  details  to  be  determined  by  the  principles 
fl^oveming  the  best  modem  practice,  and  by  the  experience  gained  through  actual  test ; 
all  plans  to  be  submitted  to  the  chief  engineer,  and  until  his  approval  has  been  given, 
not  to  be  adopted  for  the  work. 

*  The  minister  recommends  that  authority  be  given  for  following  the  course  so 
advised  by  the  chief  engineer,  the  order  in  council  of  the  21st  July  last  to  be  modified 
accordingly.' 

Now,  that  order  in  council  of  that  date  would  seem  to  authorize  the  adoption  of 
the  new  loadings  proposed  by  Mr.  Cooper  and  no  other  of  his  changes,  and  it  would 
seem  to  make  it  necessary  for  all  plans  to  be  submitted  to  the  chief  engineer  of  the 
Department  of  Railways  and  Canals  and  to  be  approved  by  him.  Was  that  course 
followed  throughout? 

Mr.  SoHREiBER. — ^I  think  so,  and  as  I  say  I  approved  nothing  imtil  it  had  gone 
through  Mr.  Douglas'  hands. 

Mr.  HoLGATE. — Then  the  next  change  appears  to  be  that  a  new  contract  was 
entered  into  between  the  Quebec  Bridge  Comxmny  and  the  government  on  October  10, 
1903.    Have  you  a  copy  of  that  contract  here? 

Mr.  SoHREmER  (producing  document). — fThat  is  the  original. 

(Document  ordered  to  be  entered  as  Exhibit  64,  on  the  understanding  that  a  copy 
would  be  put  in  by  Mr.  Schreiber.) 

(Mr.  Schreiber  filed  a  copy  of  a  letter  under  date  of  August  12, 1903,  to  the  Hon. 
W.  S.  Fielding  (Exhibit  65),  acting  Minister  of  the  Department  of  Railwayia  and 
Canals,  recommending  the  course  adopted  by  the  government  in  the  issue  of  that 
order  in  council — Exhibit  18.) 

Mr.  HoLOATE. — This  contract  (Exhibit  64)  is  called  the  guarantee  agreement? 

Mr.  Schreiber. — ^Yes,  sir. 

Mr.  HoLGATE. — In  clause  7  of  that  document  reference  is  made  to  the  Chief 
Engrineer  of  the  Government  Railways? 

Mr.  SoHREiBER. — ^Yes. 

Mr.  HoLGATE. — ^Who  is  meant  by  that  officer? 

Mr.  SoHREffiER. — It  is  intended  to  mean  me,  but  that  was  not  my  title. 

Mr.  HoLGATE. — Then,  that  is  just  a  clerical  error,  is  it,  or  a  lawyer's  error  ? 
Clause  12  of  that  agreement  calls  for  the  plans  and  specifications  for  all  the  works 
of  the  undertaking  to  be  submitted  to  and  approved  by  the  Governor  in  Council 
before  any  work  is  constructed  thereunder  ? 

Mr.  SoHREffiER. — I  could  find  no  such  order  this  morning  in  looking  through  the 
•papers. 

Mr.  HoLGATE. — ^Then  the  work  was  not  carried  out  in  accordance  with  this  clause? 
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Mr.  SoHREiBER. — I  cannot  tell  you.  I  am  only  telling  you  that  in  the  papers 
placed  before  me  this  morning  by  the  department  I  could  find  no  sudi  order  as  that. 

Prof.  Kebry. — ^Was  the  question  of  the  jurisdiction  of  the  Board  of  Eailway  Com- 
missioners over  this  structure  ever  discussed,  Mr.  Schreiber? 

Mr.  SoHREiBER. — ^I  never  heard  it.  I  think,  by  virtue  of  their  office,  they  would 
have  something  to  say  in  regard  to  it. 

Prof.  Kebrt. — ^My  remembrance  is  that  the  Board  of  Railway  Commissioners 
commenced  active  life  about  the  Ist  of  Fdbruary,  1904. 

Mr.  SoHREmER. — Yes,  I  suppose  that  would  be  the  time  they  took  an  active 
interest  in  things. 

Prof.  Kerry. — ^And  the  plans  for  the  structure  which  has  fallen  would  not  have 
reached  the  department  until  probably  the  fall  of  1904  or  later? 

Mr.  SoHREmEB. — I  am  unable  to  say  how  that  is.  I  could  not  find  that  order  this 
morning  among  the  papers.    It  may  be  in  the  department  but  overlooked,  you  know. 

Prof.  Kerry. — So  that  although  the  Railway  Act  of  1903  required  the  approval 
of  the  plans  for  all  bridges  of  over  18  feet  span,  the  plans  for  this  structure  really 
never  reached  the  Board  of  Railway  Commissioners  ^ 

Mr.  SoHREmER. — I  could  not  say.    They  may  have  considered  the  plan. 

Mr.  HoLOATE. — ^In  the  guarantee  agreement,  Mr.  Schreiber,  in  clause  13,  I  see 
*  the  continuation  of  the  work  of  constructing  the  said  undertaking,'  that  is  the  bridge, 
'shall  be  proceeded  with  as  soon  as  the  plans  thereof  are  submitted  to  and  approved 
by  the  Governor  in  Council,  and  such  undertaking  shall  be  completed  not  later  than — ' 
were  those  plans  submitted  to  and  approved  by  the  Governor  in  Council? 

Mr.  SoHREiBER. — I  think  not,  as  far  as  I  know.  As  I  told  you  a  few  minutes  ago, 
I  could  find  nothing  amongst  the  papers  that  were  placed  before  me  by  the  depart- 
ment this  morning.  I  could  find  no  such  order  in  council  there,  but  the  original  plan 
had  been  approved  by  the  Railway  Committee  of  the  Privy  OounciL  The  Railway 
Commissioners  superseded  the  Railway  Committee  of  the  Privy  Council. 

Mr.  HoLOATE. — ^We  find  that  the  plans  from  which  the  structure  was  built  are 
signed  by  the  Deputy  Minister  and  Chief  Engineer  of  Railways  and  Canals  ? 

Mr.  SoHREmER. — ^Yes. 

Mr.  HoLQATE. — Under  what  authority  were  those  plans  signed? 

Mr.  Schreiber. — I  could  not  remember  the  law  now  in  regard  to  that.  I  must 
have  had  some  authority  to  do  it. 

Mr.  Holoate. — Those  plans  were  signed  by  yourself? 

Mr.  Schreiber. — Yes. 

Mr.  Holoate.— As  Chief  Engineer? 

Mr.  SoHREffiER. — ^Well,  are  they  not  signed  by  me  as  being  attached  to  a  report  of 
mine — something  of  that  kind  ?    That  is  usually  the  case. 

Prof.  Kerry. — ^We  understand  further,  Mr.  Schreiber,  that  your  approval  of  the 
plans  in  every  case  was  reserved  until  Mr.  Douglas  had  made  his  examination  of  those 
plans? 

Mr.  Schreiber. — I  do  not  think  there  is  any  doubt  about  it. 

Prof.  Kerry. — And  reported  them  satisfactory  ? 

Mr.  Schreiber. — I  should  say  there  is  no  doubt  about  it. 

Prof.  KERRY.-HThen,  as  far  as  you  know  at  present,  Mr.  Schreiber,  there  is  no 
order  in  council  authorizing  you  to  approve  the  plans  subsequent  to  the  making  of 
the  guarantee  agreement  of  October  19,  1903  ? 

Mr.  Schreiber. — I  could  find  none  this  morning. 

(Mr.  Schreiber  was  requested  to  file  with  the  Commissioners  a  copy  of  the  guar- 
antee agreement  between  His  Majesty  the  King  and  the  Quebec  Bridge  and  Railway 
Company,  under  date  of  October  19,  1903— Department  No.  15284.) 

Mr.  HoLGATE. — Then,  you  put  certain  inspectors  on  the  work?  You,  I  under- 
stand, had  an  inspector  at  Phoenixville?  Will  you  let  us  have  a  copy  of  the  instruc- 
tion under  which  he  was  acting? 
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Mr.  ScHREiBER. — Mr.  C.  J.  Tomney  was  there. 

(Mr.  Schreiber  filed  a  copy  of  the  instructions  issued  to  Mr.  C.  J.  Tomney  under 
date  of  August  4,  1904,  and  signed  by  the  secretary  of  the  Department  of  Railways 
and  Canals;  marked  Inhibit  No.  (i6,) 

Mp.  Holqatb. — Had  Mr.  Tomney  any  other  duties  besides  his  written  instructions  ? 

Mr.  Schreiber. — ^Nothing  except  in  connection  with  the  bridge.  He  had  to  give 
UB  a  statement  of  every  piece — every  member  of  the  bridge,  where  it  rvas,  what  had 
been  removed,  what  had  been  delivered  at  Quebec,  and  so  forth. 

Mr.  Holqatb. — ^Was  his  inspection  entirely  in  the  nature  of  checking  material  in 
regard  to  the  amounts  ? 

Mr.  Schreiber. — That  is  all;  checking  material  for  payment — ^Ihe  mciithly  feeti- 
mate. 

Mr.  HoLQATE. — He  had  nothing  to  do  with  inspecting  the  quality  of  work  or 
material  t 

Mr.  Schreiber. — No. 

Mr.  Holgate. — In  regard  to  the  inspection  of  the  wotk  done  at  the  bridge  itself, 
who  had  yout 

Mr.  Schreiber. — Mr.  Cooper  was  really  the  man  who  looked  after  that.  As  I 
said  before,  the  interests  of  the  company  and  of  the  government  wero  identical.  He 
-was  supposed  to  visit  it  frequently. 

Mr.  Holgate. — Were  Mr.  Cooper's  personal  visits  frequent  enough  to  ensure  a 
complete  inspection? 

Mr.  Schreiber. — Well,  I  retired  from  the  position  in  the  department.  I  do  not 
occupy  Aat  position  in  the  Department  of  Railways  and  Canals  now.  I  retired  from 
that  in  1906,  so  that  there  was  scarcely  anything  done  at  that  time  in  regard  to  the 
anperstructure.    I  met  him  down  there  on  two  occasions.-  That  is  all  I  remember. 

Mr.  Holgate. — In  other  words,  the  work  on  the  superstructure  was  practically 
oonfined  to  the  period  after  which  you  retired  from  the  Department  of  Railways  and 
Canals? 

Mr.  Schreiber. — ^Yes,  sir. 

Mr.  Holgate. — ^But  during  your  incumbency  of  the  Railway  Department  had  you 
inspectors  who  did  visit  the  T^ork? 

Mr.  Schreiber. — ^Mr.  Douglas  was  down  once  or  twice  and  Mr,  Johnson  also 
visited  the  works,  but  the  object  of  his  going  was  more  to  examine  the  estimates  sbown. 

Mr.  Holgate. — Is  that  Mr.  Johnson's  business? 

Mr.  Schreiber. — ^Mr.  Johnson's — ^yes,  upon  which  we  were  either  guaranteeing  ' 
or  paying  a  subsidy. 

Mr.  Holgate. — Would  his  inspection  include  an  examination  of  the  quality  of  the 
work  or  simply  the  quantity  of  it? 

Mr.  Schreiber. — Yes,  he  would  examine  the  quality  of  it  as  well  as  the  quantity 
as  far  as  the  substructure  is  concerned,  and  as  far  as  anything  would  have  been  done 
in  regard  to  the  superstructure. 

Mr.  Holgate. — What  did  Mr.  Douglas  do? 

Mr.  Schreiber. — Mr.  Douglas  went  down  on  several  occasions.  He  was  down 
with  me  twice — I  am  not  sure — certainly  once,  and  may  have  been  twice,  and  at  that 
time,  I  do  not  think  there  was  anything  delivered  in  the  way  of  material  for  the 
superstructure.    It  was  all  substructure  at  that  time. 

Mr.  Holgate. — ^You  personally  visited  the  work? 

Mr.  Schreiber. — I  went  down  occasionally. 

Mr.  Holgate. — On  several  occasions? 

Mr.  ScHREiBBR. — ^Tes,  but  only  the  short  land  spans  were  erected  before  I  retired. 
I  am  not  sure  about  it,  but  certainly  nothing  beyond  that. 

Mr.  Holgate. — Is  there  anything  that  occurs  to  you  in  regard  to  your  explanation  I 

Mr.  Schreiber. — No,  I  do  not  know  of  anything  further? 
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Mr.  HoLQATE. — ^Had  the  Department  of  Kailways  and  Canals,  in  so  far  as  you 
know,  anything  to  say  in  connection  with  the  appointment  of  the  engineering  staff  of 
the  Quebec  Bridge  and  Railway  Company? 

Mr.  ScHREiBER. — ^Nothing  as  far  as  I  know. 

Mr.  HoLQATE. — Considering  the  relations  of  Mr.  Cooi)er  to  tiie  Quebec  Bridge  and 
Railway  Company  and  your  opinion  of  Mr.  Cooper's  ability  and  the  relation  of  the 
government  with  the  Quebec  Bridge  and  Railway  Company,  would  you  consider  that 
Mr.  Cooper  would  have  the  power  or  authority  to  amend  the  specifications  for  Ae 
work  from  time  to  time  aa  he  might  consider  necessary  or  desirable,  and  would  those 
amendments  be  tacitly  accepted  by  all  parties  concerned? 

Mr.  SoHREiBEE. — ^No,  I  think  not.  They  would  have  to  be  submitted  to  me  and 
they  would  come  before  our  bridge  engineer — ^before  the  bridge  engineer  of  the  Depart- 
ment of  Railways  and  Canals — ^before  they  would  be  accepted. 

Mr.  HoLQATE. — So  that,  unless  we  can  find  a  formal  acceptance  of  the  changes  or 
alterations  made  in  the  specifications  we  would  have  to  consider  them  as  unauthorized  f 

Mr.  SoHREiBER. — Certainly. 

Mr.  HoLGATE. — ^And  yet  the  structure,  no  doubt,  has  been  constructed  in  accord- 
ance (wil^  Hie  various  amendments  to  the  specifications  l^at  Mr.  Cooper  has  made 
from  time  to  time,  and  payments  have  been  made  as  the  work  progressed.  How 
would  tliose  payments  be  made  unless  the  steps  leading  up  to  the  authorization  of 
those  payments  were  complete? 

Mr.  SoHBBmEB.— ^The  payments,  of  course,  should  not  be  made  unless  ever3rthing 
was  in  order,  no  doubt,  but  the  assumption  would  be  when  the  certificates  left  my 
hands  that  they  were  correct,  although  they  might  be  criticized  afterwards  or  examined 
afterwards  by  the  Finance  Department.    But  they  would  be  assumed  to  be  correct. 

Mr.  E.  V.  Johnson,  sworn. 

Prof.  Kerrt. — Mr.  Johnson,  will  you  state  briefly  the  position  you  have  occupied 
in  connection  with  the  construction  of  the  Quebec  bridge  and  the  duties  that  you 
have  performed? 

Mr.  Johnson. — Well,  as  inspecting  engineer  of  subsidized  railways,  I  visited 
Quebec  as  nearly  as  practicable  once  a  month  for  the  purpose  of  making  an  estimate 
of  the  progress  of  +he  work  of  the  Quebec  Bridge  and  Railway  Company,  which 
included  a  portion  of  the  railway  and  the  Quebec  bridge.  This  was  to  ascertain  what 
amount  of  work  had  been  done  during  the  month  and,  as  I  say,  to  put  in  a  progress 
estmiate  for  the  release  of  the  bonds. 

Prof.  Kerry. — ^Your  duty,  then,  was  to  visit  the  work  if  possible  once  a  month 
to  inspect  its  progress  and  to  make  an  estimate  for  payment  of  the  amounts  of  sub- 
sidy due  to  the  Quebec  Bridge  and  Railway  Company  up  to  date? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — In  those  inspections,  Mr.  Johnson,  did  you  make  what  we  might 
term  a  detail  engineering  examination  of  the  Quebec  bridge? 

Mr.  Johnson. — ^No,  my  examination  was  simply  to  report  as  to  how  far  the  work 
had  gone.  I  looked  at  the  work  generally  and  reported  the  condition  of  the  bridge, 
as  far  as  its  extent  had  gone  up  to  the  date  of  my  examination. 

Prof.  Kerry. — That  is,  the  main  object  of  your  inspection  was  to  determine  the 
quantity  of  work  that  had  been  done  and  only  ronghly  to  say  that  the  work  was 
satisfactory. 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — You  did  not  consider  it  as  part  of  your  duty  to  study  the  design 
of  the  structure? 

Mr.  Johnson. — ^Not  at  all;  I  considered  that  as  being  settled  outside  of  my 
business. 

Prof.  Kerry. — Outside  of  your  department?  The  object  of  this  inquiry,  Mr. 
Johnson,  is  to  determine  the  cause  of  the  fall  of  the  bridge.    Would  you,  as  an  engi- 
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neer,  consider  that  any  of  your  observations  have  been  close  enough  to  enable  you  to 
give  evidence  that  will  assist  the  commission  t 

Mr.  Johnson. — ^No,  I  think  not  I  simply  walked  over  the  bridge,  generally  up 
to  the  end  of  it,  and  took  a  general  look  over  it  to  see  what  progress  .had  been  made, 
but  I  considered  that  all  questions  of  that  sort  were  settled  by  others  who  (were  in  a 
better  position  to  do  it. 

Prof.  Galbbaith.— You  had  to  do  with  making  the  monthly  returns  of  the  actual 
weights  of  the  pieces  in  the  structure? 

Mr.  Johnson. — ^Yes. 

Prof.  Oalbratth. — Have  you  any  information  as  to  how  those  weights  agreed  with 
the  weights  figured  from  the  drawings  upon  which  the  stresses  in  the  bridge  were  com- 
puted? 

Mr.  Johnson. — No,  I  have  not  tiie  information  on  that  subject. 

Prof.  Galbratth. — I  believe  that  in  the  contract  there  was  an  allowance  made  of 
2i  per  cent  as  between  the  actual  weights  and  the  estimated  weights.  Do  you  know 
anything  about  the  actual  percentage  of  difference? 

Mr.  Johnson. — ^No,  that  is  a  matter  that  I  never  went  into  at  all. 

Mr.  HoLQATB. — ^Who  signed  the  certificates  for  payment? 

Mr.  Johnson. — ^The  chief  engineer. 

Mr.  HoLQATB. — ^Who  is  he? 

Mr.  Johnson.— At  present,  Mr.  Butler,  the  Ohief  Engineer  of  lUilfways  and 
Canals. 

Mr.  HoLQATB. — ^Those  are  the  certificates  of  payment  from  the  government  to  the 
Quebec  Bridge  Oompany? 

Mr.  Johnson. — ^Yes. 

Mr.  HoLQATE. — Those  are  the  certificates  that  you  had  to  make? 

Mr.  Johnson. — I  made  my  report  out  in  an  estimate  of  the  quantities  and  value 
of  work  done  up  to  date  to  the  chief  engineer  of  the  department,  and  on  these  he 
issued  his  certificate  for  the  release  of  the  bonds. 

Mr.  HoLQATB. — Then  the  payments  made  to  the  contractors  on  the  bridge  site 
were  made  by  the  Quebec  Bridge  and  Railway  Company.  Had  you  anything  to  do 
with  die  certificates  of  their  engineer? 

Mr.  Johnson. — ^No. 

Prof.  Kerry. — One  quiestion  about  your  rejwrts.  You  saw  that  certain  members 
of  the  bridge  were  in  place,  you  had  to  arrive  at  the  weight  of  those  members? 

Mr.  Johnson. — I  did  not  arrive  at  the  individual  weights  of  them;  I  had  a  report 
from  Mr.  Tonmey,  which  was  always  referred  to  me,  and  this  gave  a  list  of  the  mem- 
bers and  the  total  weight  of  a  certain  class  of  work  that  was  either  at  the  shop  or  on 
Crown  land,  at  Phoenixville,  or  delivered  at  Quebec,  and  I  also  got  the  estimates  from 
Mr.  Hoare,  giving  practically  the  same  thing,  which  I  compared  to  make  sure  that  my 
estimate  would  be  correct. 

Prof.  Kerry. — ^Did  Mr.  Tomney  in  his  reports  of  material  shipped,  give  the 
weight  of  each  individual  member  or  the  total  weights? 

Mr.  Johnson. — No,  he  gave  the  number,  a  long  list  of  different  members  with  the 
weight  of  the  pieces  and  the  total  weight  of  all  that  lot.  It  might  be  a  million 
X>ounds  or  more ;  it  was  just  the  bulk. 

Prof.  QALBRArrH. — Were  these  weights  the  weights  as  furnished  by  the  railway 
companies,  or  were  they  weights  determined  at  Phoenixville  in  the  bridge  works? 

Mr.  Johnson. — The  weights  that  Mr.  Tomney  gave  to  us  right  on  the  spot  and 
he  got  them  from  the  Phcenix  Bridge  Company. 

Mr.  HoLQATE. — ^Was  the  check  complete  and  continuous,  Mr.  Johnson,  from  the 
shop  to  the  bridge? 

Mr.  Johnson. — ^How  do  you  mean,  Mr.  Chairman;  do  you  mean  en  route,  or  by 
dates? 
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Mr.  HoLGATE. — No,  was  the  check  complete  from  the  fabrication  of  a  member  to 
its  placing  in  the  bridge;  I  mean  with  regard  to  the  payment  for  that  material? 

Mr.  Johnson. — Well,  not  individually,  the  individual  pieces.  There  was  a  return 
made  by  Mr.  Tomney  of  raw  material  delivered  from  the  shops  to  the  PhcBnizyiUe 
works,  and  to  the  Crown  lands. 

Mr.  HoLGATE. — Was  the  check  complete  enough  so  that  if  an  error  had  been  made 
it  could  have  been  detected? 

Mr.  Johnson.— I  doubt  it. 

Witness  discharged. 

The  Commission  adjourned. 


SIXTEENTH  DAY. 

Ottawa,  September  27,  1907. 
The  Commission  met  at  10  a.m. 

Robert  C.  Douglas  sworn. 

Prof.  Kerry. — Your  official  position  is? 

Mr.  Douglas. — At  the  retirement  of  Mr.  Smith,  who  was  formerly  bridge  en^- 
neer,  his  work  was  given  to  me — in  1893,  I  think,  some  time — 1893  or  1894,  or  some- 
thing about  that  time.  Since  that  time  I  have  been  bridge  engineer  in  addition  to 
my  other  duties. 

Prof.  Kerry. — That  is  bridge  engineer  of  the  Department  of  Railways  and 
Canals? 

Mr.  Douglas. — Yes. 

Prof.  Kerry. — And  in  that  capacity  you  had  some  work  to  do  in  connection  with 
the  Quebec  bridge? 

Mr.  Douglas. — Some,  yes — with  the  substructure;  nothing  with  the  superstruc- 
ture except  the  routine  part  of  the  plans  and  the  reports. 

Prof.  Kerry. — No  direct  connection  with  the  structure? 

Mr.  Douglas. — No  direct  connection  with  the  superstructure  in  any  way. 

Prof.  Kerry. — In  Mr.  Schreiber's  examination  yesterday  it  developed  that  practi- 
cally the  first  step  towards  construction  was  in  the  preparation  of  the  specification 
by  the  Quebec  Bridge  Company  and  its  approval  by  the  Deputy  Minister  of  the 
Department  of  Railways  and  Canals.    You  know  that  specification,  do  you? 

Mr.  Douglas. — I  know  that  specification. 

Prof.  Kerry. — It  was  handed  to  you  for  examination  ? 

Mr.  Douglas. — No,  sir,  it  was  not,  to  the  best  of  my  recollection.  I  will  describe 
it  if  you  will  allow  me. 

Prof.  Kerry. — If  you  please. 

Mr.  Douglas. — As  nearly  as  my  recollection  serves  me,  Mr.  Hoare  came  into  my 
office  with  the  manuscript  specification  or  with  the  specification  in  the  galley  form, 
and  wanted  me  to  go  over  it  with  him.  He  said :  Mr.  Schreiber  said, '  Go  into  Douglas 
and  go  over  the  specification  with  him.' 

Prof.  Galbraith.— What  year  would  this  be? 

Mr.  Douglas. — It  was  before  the  Ist  of  September,  1898.  Mr.  Hoare  and  I 
went  over  the  specification.  Some  portions  of  it  were  founded  upon  a  specification 
of  mine  prepared  in  1896;  that  was  the  first  general  spscification  I  had  written  for 
the  Department  of  Railways  and  Canals.    Other  clauses  were  incorporated,  due  to 
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the  larger  spans  of  the  bridge  than  those  contemplated  in  the  general  specification. 
There  were  s<wne  things  I  did  not  agree  with  and  Mr.  Hoare  would  say:  It  does  not 
make  any  difference;  this  specification  is  not  for  the  construction  of  the  work;  it  is 
merely  for  calling  for  tenders.  That  is  the  best  of  my  recollection.  When  the  con- 
tract is  let  there  will  be  a  new  specification  compiled  of  a  different  kind.  That  is  the 
best  of  my  recollection^  and  I  do  not  think  you  will  find  in  the  file  of  the  Quebec 
bridge  any  endorsement  or  any  report  in  regard  to  that.  I  went  through  the  specifi- 
cation with  Mr.  Hoare — ^that  is  my  recollection — in  my  office.  It  was  not  officially 
referred  to  me. 

Prof.  Kehrt. — We  have  on  file  here  a  letter  from  the  then  Deputy  Minister  and 
Chief  Engineer  of  the  Department  of  Railways  and  Canals  advising  the  Quebec 
Bridge  Company  that  the  specification  iwas  approved ;  the  approval,  then,  was  not  given 
on  advice  from  you? 

Mr.  Douglas. — No,  not  to  the  best  of  my  recollection,  except  that  I  went  over  the 
original  specification  with  Mr.  Hoare. 

Prof.  Kerry. — ^But  Mr.  Hoare  did  not,  as  I  understand  you,  modify  that  apecifi- 
oationt 

Mr.  Douglas. — ^I  did  not  say  that  there  were  any  modifications  required.  I 
accepted  the  specification  in  that  way;  that  it  was  a  specification  for  tenders  and  not 
for  construction.  That  is  the  way  I  understood  it.  It  was  a  specification  for  calling 
for  tenders. 

Prof.  Qalbraffh. — You  practically  accepted  it,  having  made  no  objection  to  the 
itpecification  ? 

Mr.  Douglas. — I  made  no  objection  to  it  as  a  specification  for  calling  for  tenders. 
That  is  a  totally  different  thing  from  a  specification  for  construction. 

Prof.  Kerry. — The  whole  procedure  was  a  more  or  less  unofficial  discussion 
between  yourself  and  Mr.  Hoare? 

Mr.  Douglas. — ^Yee,  an  informal  discussion  between  myself  and  Mr.  Hoare.  That 
is  the  best  of  my  recollection;  I  do  not  remember  making  any  report  upon  it.  I  do 
not  think  anything  will  be  found  in  the  papers. 

Prof.  KmtRY. — ^When  did  the  Quebec  bridge  matter  next  come  to  your  notice? 

Mr.  Douglas. — I  was  instructed  by  Mr.  Schreiber,  I  think  some  time  in  the  spring 
of  1901,  to  proceed  to  the  bridge  and  examine  into  the  work  that  had  been  done  by 
the  Quebec  Bridge  Company  on  the  substructure.  This  work  consisted  principally 
of  masonry  in  the  quarry^  some  timber  for  the  caissons  and  such  other  preparations 
for  constructing  the  work.    That  was  my  first  connection  with  it. 

Prof.  Kerry. — ^Will  you  follow  along  historically? 

Mr.  Douglas. — ^Periodically  I  made  inspection  of  the  substructure  and  gave  esti- 
mates on  the  substructure.  I  was  directed,  on  a  difficult  matter  in  regard  to  the  land- 
ing of  the  south  main  pier  and  the  foundations,  to  proceed  to  Quebec  and  examine 
into  the  foundations,  and  I  think  I  met  Mr.  Cooper.  In  the  meantime,  Mr.  Schreiber 
came  to  Quebec^  met  Mr.  Cooper  and  the  foimdations  were  settled  without  any 
reference  to  me  or  report  upon  it  for  the  south  main  pier. 

Prof.  Kerry. — ^During  this  period  you  are  speaking  about,  Mr.  Douglas,  the 
construction  tenders  were  called  for  by  the  Quebec  Bridge  Company? 

Mr.  Douglas. — Yes,  I  pvesimie  so.    I  know  nothing  about  that. 

Prof.  Kerry. — ^You  did  not  come  in  contact  with  any  of  th\:? 

Mr.  Douglas. — ^No,  I  did  not  come  in  contact  with  that  except  by  hearsay^  that 
Mr.  Cooper  had  endorsed  the  plan  of  the  Phoenix  Bridge  Company  and  recommended 
their  tender  as  the  plan,  and,  I  presume,  their  price,  were  the  best.  I  had  no  connec- 
tion with  it  becauae  at  that  time  the  Quebec  Bridge  Company  and  the  department 
were  apart  in  one  way.  It  was  merely  a  subsidized  bridge,  like  a  dozen  others  that 
had  been  subsidized  by  the  government. 

Prof.  Kerry. — All  that  was  necessary  for  the  department  was  to  see  that  the  work 
waa  sufficiently  satisfactory  to  justify  the  payment  of  the  subsidy? 
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Mr.  Douglas. — That  the  general  plans  wens  accepted  and  that  die  (work  was  going 
on  satisfactorily.  Several  bridges  were  going  on  in  the  same  way — the  Cornwall 
bridge;  I  inspected  that,  the  bridge  on  the  Musquodoboit  river  in  Nova  Scotia,  a  large 
bridge  with  pneumatic  pressure,  and  the  Interprovincial  bridge  over  here  where  there 
were  large  piers  and  foundations.  They  were  all  subsidized  bridges,  and  I  considered 
the  Quebec  bridge  a  similar  bridge  to  these  others. 

Prof.  Kerry. — When  did  you  next  come  in  contact  with  matters  concerning  the 
superstructure  of  the  bridge? 

Mr.  Douglas. — The  only  contact  I  had  with  the  superstructure,  other  than  the 
routine  moving  around  of  plans  in  the  office,  was  that  the  amendments  of  Mr.  Cooper 
to  the  specification  of  1898  were  submitted  to  me  for  report.  That  is  the  only  official 
connection,  outside  of  the  routine  of  the  office,  that  I  had  with  the  Quebec  bridge. 

Prof.  KiERRT. — ^And  that  was  just  one  set  of  amendments  that  he  proposed? 

Mr.  Douglas. — ^He  proposed  one  set  of  amendments. 

Prof.  Kerry. — This  only  came  up  once? 

Mr.  Douglas. — Well,  it  came  up  several  times  in  this  way;  during  the  interval 
I  made  a  general  sort  of  report  that  was  not  too  tedmical  for  any  layman  or  engineer 
that  did  not  know  much  about  bridges  to  imderstand. 

Prof.  Kerry. — Is  that  a  copy  of  your  report  (referring  to  Exhibit  No.  58)  ? 

Mr.  Douglas. — I  have  a  copy  here.    My  copy  of  the  report  is  July  9,  1903. 

Prof.  Kerry.— That  is  it. 

Mr.  Douglas. — This  is  the  report  that  I  made. 

'Ottawa,  July  9,  1903. 

*Dea!r  Sir, — ^I  have  the  honour  to  submit  this  report  upon  the  proposed  amend- 
ments to  the  contract  with  the  Quebec  Bridge  Company  in  regard  to  the  specification 
of  the  superstructure  approved  and  attached.  The  proposal  changes  apply  to  clauses 
28, 

Prof.  Kerry. — ^At  that  time  you  had  the  original  printed  specification  and  Mr. 
Cooi)er's  proposed  amendments  as  well? 

Mr.  Douglas. — ^Yes,  at  that  time  we  had.  '  The  proposed  changes  apply  to  clauses 
28,  29,  30,  31,  32,  33,  34  and  35  of  the  contract  specification.  Under  these  clauses  and 
such  others  as  require  amendment  the  Quebec  Bridge  Company  should  be  requested 
to  substitute  the  amendments  in  agreement  with  their  respective  numbers.' 

I  had  no  connection  with  Mr.  Cooper;  it  was  the  Quebec  Bridge  Company,  or 
Mr.  Hoaie,  their  representative. 

'The  diagrams  of  engines  proposed  for  train  loadings  should  be  denoted  as  in 
present  specification. ' 

That  is  the  specification  of  1898. 

'  No  approval  should  be  given  to  future  increased  train  loadings  as  mentioned  in 
preface  and  page  8  of  proposed  amendments.' 

Prof.  Kerry. — That  is  to  say  that  you  thought  it  would  not  be  safe  to  increase  the 
train  loadings? 

Mr.  Douglas. — ^Yes,  as  provided  for  by  Mr.  Cooper  in  his  amendments. 

Prof.  Kerry. — ^Mr.  Cooper  makes  the  remark  that  the  train  loadings  can  be  safely 
increased? 

Mr.  Douglas. — ^Yes. 

Prof.  Kerry. — ^And  your  report  is  that  you  do  not  consider  it  safe  tq  do  that? 

Mr.  Douglas. — ^No. 

'  In  bridges  of  great  span  the  dead  load  is  of  such  large  proportion  to  the  com- 
bined loads  it  is  customary  to  adopt  greater  unit  stresses  than  in  bridges  of  ordinary 
spans.  In  some  of  the  bridges  of  large  span  with  a  uniform  live  load  and  a  concen- 
trated load  for  the  floor  system  the  live  load  for  the  trusses  has  been  specified  20  per 
cent  less.  I  should  recommend  that  no  greater  unit  stresses  be  permitted  than  60 
per  cent.' 
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In  the  original  draft  I  had  *  in  eye-bars  and  55  per  cent  in  built  members. '  I 
erased  the  '  65  per  cent'  in  built  members^ but  that  represents  my  opinion.  My  opin- 
ion is  that  no  member  should  be  permitted  in  the  bridge  greater  than  60  per  cent  of 
tension  members  and  56  per  cent  of  compression  members,  or  built  members. 

*  I  should  recommend  that  no  greater  unit  stresses  be  permitted  than  60  per  cent 
of  the  elastic  limit  of  medium  steel  as  e^pecified  in  the  '  general  specifications  of  steel 
bridges,  1901/  of  this  department. 

That  was  the  new  specification  which  would  have  applied  to  this  bridge  and 
which  had  been  endorsed  by  the  department,  and  I  did  not  think  that  the  hodge-podge 
amendments  of  Mr.  Cooper  ^should  be  tacked  on  to  the  old  specification  of  1898 — 
that  there  should  be  a  defined  new  specification  re-written, — 'Anid  that  the  general 
conditions  of  that  specification  as  regards  stresses  of  tension,  compression,  etc.,  should 
be  followed  if  a  change  of  contract  is  desired.'  The  original  specification  was  a 
defined  contract  with  the  government.  It  is  not  my  duty  nor  my  office  to  deal  with 
legal  matters  but  I  considered  each  clause  of  this  a  defined  contract,  and  that  when 
Mr.  Cooper's  changes  were  submitted  the  clause  as  amended  should  be  clearly  defined. 

Prof.  Kerry. — ^Let  us  be  clear  on  that  point,  Mr.  Douglas.  At  this  time  you  had 
the  original  specification  attached  to  the  contract  before  you? 

Mr.  Douglas. — ^When  I  first  had  to  do  with  the  Quebec  bridge  sub-structure  I  had 
forwarded  to  me  by  the  law  clerk,  or  Mr.  Schreiber  transmitted  the  subsidy  agreement 
between  Her  Majesty  the  Queen  and  the  Quebec  Bridge  Company.  This  contract,  as 
I  read  it,  governed  my  actions. 

Prof.  Kerry. — The  specifications  are  attached  to  the  agreement? 

Mr.  Douglas. — They  are  not  attached  to  this  exactly,  but  the  original  specifica- 
tions of  the  superstructure  and  the  specifications  of  the  substructure  were  attached  to 
this. 

Prof.  Kerry. — These  are  the  specifications  of  September,  1898? 

Mr.  Douglas. — ^I  have  not  a  c?opy  of  the  substructure  one  here  and  I  do  not  know 
what  the  date  of  it  is,  but  the  superstructure  is  dated  Sept.  1,  1908.  I  do  not  know 
whether  the  substructure  is  the  same  date  or  not. 

Prof.  Kerry. — That  specification  of  1898  was  made  part  of  the  contract  between 
the  government  and  the  Quebec  Bridge  Company? 

Mr.  Douglas. — ^Yes,  sir. 

Prof.  Kerry. — ^And  I  think  you  said  that  the  specification  did  not  meet  appro- 
val and  was  not  referred  to  you  officially? 

Mr.  Douglas. — To  the  best  of  my  recollection  except  in  the  matter  of  running 
over  the  specification  in  my  office  with  Mr.  Hoare.    That  is  the  best  of  my  recollection. 

Prof.  Kerry. — ^But  at  that  time  you  did  not  regard  it 

Mr.  Douglas. — ^I  merely  regarded  that  specification  as  a  tentative  specification  for 
the  sole  purpose  of  calling  for  tenders. 

Prof.  Kerry. — And  at  the  time  that  the  subsidy  agreement  was  entered  into  by 
the  govemm?nt  the  specification  was  not  referred  to  you  at  all  ? 

Mr.  Douglas. — ^Not  that  I  remember. 

Prof.  Kerry. — Then  when  Mr.  Cooper  suggested  these  amendments,  your  inten- 
tion in  making  this  report  was  that  the  bridge  should  be  built  in  accordance  with  the 
dei>artment's  specification  of  1901? 

Mr.  Douglas. — Yes. 

Prof.  E^ERRY. — ^With  certain  modifications? 

Mr.  Douglas. — ^With  certain  modifications.  I  may  say  that  considering  the  unit 
stresses,  design  and  erection  of  the  three  important  parts  of  a  large  bridge  of  that 
character,  and  considering  that  the  American  government  in  several  cases  appointed 
four  or  five  engineers  to  consider  and  determine  unit  stresses  of  unexampled  magni- 
tude, I  thought  that  this  matter  was  too  important  to  be  left  to  the  judgment  of  Mr. 
Oooper. 
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Prof.  Kerry. — ^There  is  no  mention  of  that  in  your  letter  or  in  your  report.  In 
the  report  to  Mr.  Schreiber  you  do  not  seen*  to  have  suggested  that  procedure  t 

Mr.  Douglas. — It  was  subsequent  to  that.  I  had  conversations  with  Mr.  Schreiber 
and  to  the  best  of  my  recollection  in  a  conversational  manner  I  mentioned  the  question 
of  consulting  engineers.  If  the  matter  had  been  referred  to  me  my  intention  was  to 
have  consulted  engineers  personally  without  bringing  them  in  as  consulting  engineers, 
and  with  that  in  view  I  wrote  to  several  engineers  in  preparation,  believing  that  there 
would  be  some  action  taken  on  Mr.  Cooper's  amendment. 

Prof.  Kerry. — ^What  followed  the  sending  in  of  this  report,  Mr.  Douglas? 

Mr.  Douglas. — In  so  far  as  I  was  personally  concerfted? 

Prof.  Kerry. — ^In  so  far  as  you  know  t 

Prof.  Galbratth. — There  is  one  point  I  am  not  quite  clear  on  as  to  *he  date. 
Between  1898  and  July  9,  1903,  you  made  no  report  on  the  specifications? 

Mr.  Douglas. — ^No  sir,  not  to  my  recollection.  It  will  be  found  on  the  file  if 
there  is. 

Prof.  Kfrry. — ^As  I  understand  it.  Dr.  Qalbraith,  thare  is  no  official  report  of  any 
kind  bearing  on  the  superstructure  that  was  made  by  Mr.  Douglas  other  than  the  one 
under  date  of  July  9,  1903.  Previous  to  that  he  had  taken  no  official  action  of  any 
kind  in  regard  to  the  superstructure. 

Mr.  Douglas. — That  is  it.  After  these  proposed  changes  I  had  correspondence 
with  Mr.  Hoare;  that  is  personal  conesepondence,  because,  going  around  through  the 
department  would  take  so  long,  through  the  red  tape  manner  you  never  get  anything, 
and  I  had  correspondence  with  the  chief  engineer  of  the  American  Bridge  Company — 
Mr.  Wolfel.  That  is  in  July,  1903.  I  requested  Mr.  Wolfel  to  send  the  stress  sheet  of 
the  Monongahela  bridge,  which  was  the  largest  bridge  in  the  world  that  had  been  built 
on  what  you  might  call  the  American  principle  or  the  eye  bar  principle.  Mr.  Deans, 
is  that  not  the  largest  bridge? 

Mr.  Deans. — ^Yes,  that  is  the  largest  cantilever  bridge. 

Mr.  Douglas. — ^Mr.  Wolfel  referred  my  letter  to  Boiler  &  Hodge,  who  were  the 
engineers,  and  Mr.  Hedge  was  kind  enough  to  forward  me  the  specification  and  stress 
sheets  of  the  anchor  arm  of  the  Monongahela  bridge.  Then  I  had  correspondence 
with  the  American  Bridge  Company  in  regard  to  the  construction  of  large  eye  bars, 
July  24,  1903.  Mr.  Wolfel  sent  me  their  experience  in  the  construction  of  what  eye 
bars  they  could  furnish  of  a  large  character,  which  were  the  largest  that  had  ever  been 
built  in  the  world.  I  had  my  doubts  about  the  eye  bars;  there  had  been  no  exx>eri- 
ments  made  in  regard  to  them  except  this  last  disaster.  There  has  been  quite  an 
experiment  made  there.  That  is  my  only  connection  with  the  Quebec  bridge  as  far 
OS  engineering  or  the  department  are  concerned. 

Prof.  Kerry. — ^Then  you  made  this  report  to  Mr.  Schreiber  reconunending  practi- 
cally that  Mr.  Cooper's  alterations  be  not  approved  ? 

Mr.  Douglas. — Practically,  of  course.  The  general  report  will  show  that  in  the 
engineering  specification  of  1901  the  elastic  limit  was  38,000  lbs.  It  was  a  defined 
amount;  that  would  make  19,800  lbs.  a  limiting  unit  stress  in  tension  members  and  55 
per  cent  of  the  elastic  limit  in  compression  members;  that  would  make  1S,250  lbs.  a 
limiting  stress  on  compression  members  less  the  general  column  formula.  The 
American  formula^  which  I  do  not  like — the  long  line  formula — was  used  and  I  was 
in  favour  of  using  the  Gordon  &  Rankin  formula. 

Prof.  Kerry. — ^At  the  time  that  you  wrote  this  report,  Mr.  Douglas,  you  were 
aware  that  the  original  specifications  attached  to  the  subsidy  contract  were  rather 
carelessly  drawn  up? 

Mr.  Douglas. — ^I  was  aware  they  were  not  fit  for  the  work.  I  wanted  just  one 
specification — the  specification  of  the  department,  or  the  revised  specification  which 
had  been  drawn  up  by  myself  and  which  I  knew  was  a  proper  repiort. 
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Prof.  Kerry. — ^You  did  not  make  at  that  time  any  special  examination  of  the 
Quebec  Bridge  Go's,  specification  without  reference  to  Mr.  Cooper's  amendments  at  all  ? 

Mr.  Douglas. — ^No,  except  it  was  a  contract  with  the  government. 

Prof.  Kerry. — ^You  knew  that  had  been  approved  and  you  did  not  consider  it. 

Mr.  Douglas. — There  were  about  15  or  16  amendments  to  the  specification  and 
my  action  was  to  get  defined  amendments  and  have  another  specification  drawn  up. 

Prof.  Kerry. — That  would  be  a  new  specification  completely  setting  aside  the 
Quebec  Bridge  Go's,  specification? 

Mr.  Douglas. — I  have  this  personal  letter  from  Mr.  Hoare  and  I  will  merely  read 
portions  of  it. 

'I  have  your  letter  of  the  12th  inst.  I  am  sending  you  by  express  the  original 
strain  sheets  based  on  specification  September  1st,  1898,  which  you  have  on  file. ' 

These  were  personal  to  my  office.    He  sent  them  personally. 

*  The  strain  diagrams  for  present  design  cannot  be  made  until  the  proposed  changes 
by  Cooper  are  adopted.  The  figures  for  the  original  will  give  the  proportions  for  all 
loads;  the  dead  load  results  wiU,  however,  be  greater  in  the  present  bridge.  Don't 
change  the  original  specification.  We  desire  Cooper's  made  a  supplement  to  it  for  loads 
and  unit  strains.  It  can  be  attached  and  endorsed  as  such.  A  more  simple  and 
quicker  method  of  dealing  with  it  than  disturbing  the  original.  Please  don't  change, 
Cooler's  column  formula  being  more  practical  and  rational  than  Gordon's  in  any 
specification:' 

Prof.  Kerry. — You  better  refer  to  the  date  of  that  letter. 

Mr.  Douglas. — June  15,  1903. 

Mr.  HoLGiiTE. — From? 

Mr.  Douglas. — ^Mr.  Hoare. 

Mr.  HOLGATE.— To? 

Mr.  Douglas. — To  myself.  It  is  merely  a  personal  letter.  They  wanted  the  change 
to  go  in  holus  bolus  and  I  could  not  do  anything. 

Prof.  E[erry. — Subsequent  to  this  report  the  question  of  the  specification  never 
came  before  you  officially  at  all? 

Mr.  Douglas. — Mr.  Cooper  came  to  Ottawa  and  Mr.  Schreiber  and  Mr.  Cooper 
settled  on  the  changes  in  the  specification  themselves  without  any  consultation  with 
me. 

Prof.  Kerry. — Following  that  action  detailed  plans  for  the  construction  of  the 
bridge  were  prepared  and  were  sent  in  to  the  department  for  examination  and 
approval? 

Mr.  Douglas. — ^Yes,  sir. 

Prof.  Kerry. — ^You  made  an  examination  of  these  plans  for  the  department,  Mr. 
Douglas? 

Mr.  Douglas. — ^Yes,  sir. 

Prof.  Kerry. — And  in  making  that  examination  were  you  guided  by  the  original 
specification,  or  by  the  original  specification  with  Mr.  Cooper's  amendments  attached? 

Mr.  Douglas. — ^I  was  not  guided  by  anything  except  Mr.  Cooper's  signature; 
practically,  he  was  responsible  for  the  plans. 

Prof.  Kerry. — ^But  you  checked  the  plans,  did  you  not,  to  see  that  they  were  in 
accordance  with 

Mr.  Douglas. — I  checked  them  in  accordance  with  the  contract,  I  did  not  compute 
them. 

Prof.  Kerry. — But  when  you  were  checking  your  plans  did  you  read  Mr.  Cooper's 

Mr.  Douglas. — Oh  yes,  I  considered  Mr.  Cooper's  amendments,  certainly. 

Prof.  Kerry. — As  being  part  of  the  contract? 

Mr.  Douglas. — Oh,  yes,  certainly,  his  unit  stresses  and  his  changed  loading  were 
considered  in  the  examination  of  the  plans. 

Prof.  Kerry. — ^Had  you  any  official  authority  for  doing  that? 
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Mr.  Douglas. — ^No  official  authority  except  the  official  authority  '  referred  to  Mr. 
Douglas '  written  on  the  sheet. 

Prof.  Kebrt. — ^No,  I  mean  official  authority  for  considering  that  Mr.  Cooper's 
amendments  were  part  of  the  contract. 

Mr.  Douglas. — ^No,  not  that  I  remember,  except  by  looking  through  the  file;  no, 
I  was  not  notified  except  by  looking  through  the  file.  I  found  that  th^y  had  prob- 
ably been  approved  by  order  in  counciL 

Prof.  Kerry. — I  will  read  over  this  order  in  council  or  part  of  it,  this  extract  from 
Exhibit  18: 

T?he  minister  further  represents  that  the  chief  engineer  has  this  day  reported, 
stating  that,  as  the  result  of  the  personal  interview  had  with  the  company's  engin^r, 
he  would  advise  that,  provided  the  efficiency  of  the  structure  be  fully  maintained  up  to 
that  defined  in  the  original  specifications  attached  to  the  company's  contract,  the  new 
loadings  proposed  by  their  consulting  engineer  be  accepted;  all  detail  parts  of  the 
structure  to  be,  however,  as  efficient  for  their  particular  function  as  the  main  memBers 
for  theirs,  the  efficiency  of  all  such  details  to  be  determined  by  the  principles  govern- 
ing the  best  modem  practice,  and  by  the  experience  gained  through  actual  test;  all 
plans  to  be  submitted  to  the  chief  engineer,  and  \mtil  his  approval  has  been  given,  not 
to  be  adopted  for  the  work.' 

Prof.  Kerry. — Is  that  the  order  in  council  that  you  refer  to  ? 

Mr.  Douglas. — ^I  do  not  remember  ever  reading  it. 

Prof.  Galbraith.— What  is  the  date  of  that? 

Prof.  Kerry. — ^August  15, 1903. 

Mr.  Douglas. — ^My  recollection  is  that  I  read  Mr.  Schieiber's  report  to  the  minister 
recommending  the  approval  of  these  amendments  themselves,  and  then  written  on  \  0. 
in  0.,'  something  like  that,  order  in  council,  and  that  is  all  I  know  about  it 

Prof.  Kerry. — This  is  word  for  word  the  same  as  Mr.  Schreiber's  letter! 

Mr.  Douglas. — ^I  remember  reading  Mr.  Schreiber's  report  but  I  do  not  remember 
the  following  up  of  the  official  action- 
Prof.  Kerry.— You  might  look  over  this  (Exhibit  No.  60),' Mr.  Douglas,  and  see 
if  this  is  a  copy  of  the  letter  from  Mr.  Schreiber  that  you  read? 

Mr.  Douglas. — ^No,  sir,  I  do  not  think  it  was;  it  was  a  letter  referring  to  Mr. 
Cooper  as  a  celebrated  engineer  and  all  sorts  of  things. 

Prof.  Kerry. — ^We  do  not  seem  to  have  that  letter  of  Mr.  Schreiber's  but  Exhibit 
No.  17  contains  a  copy  of  it    Perhaps  that  is  the  letter  you  refer  to,  Mr.  Douglas! 

Mr.  Douglas. — ^Yes,  sir,  that  is  the  copy  I  read,  it  is  followed  up  by  an  order  in 
council,  so  I  did  not  bother  with  the  order  in  council. 

(Mr.  Douglas  identified  the  letter,  a  copy  of  which  forms  part  of  Exhibit  No.  17, 
as  the  letter  he  saw.) 

Prof.  Kerry. — You  concluded  then,  without  any  precise  instructions,  that  Mr. 
Cooper's  amendments  were  approved  of  by  the  department ! 

Mr.  Douglas. — No,  I  would  assume  from  the  letters  there  would  be  an  order  in 
council,  that  is  an  order  in  council  approving,  but  as  to  the  special  reading  of  the 
order  in  council,  I  do  not  remember.  I  would  see  on  the  backing  that  an  order  in 
council  naturally  had  been  passed  approving  of  the  amendments. 

Prof.  Kerry. — The  amendments  had  already  been  referred  to  you  at  that  time, 
and  you  had  a  copy  of  them  in  your  possession! 

Mr.  Douglas. — No,  sir,  I  had  not  a  copy  in  my  possession,  they  were  in  the  file. 

Prof.  Kerry.— You  returned  them  to  the  file! 

Mr.  Douglas. — ^Yes,  they  were  in  the  file.  I  did  not  have  anything  to  do  with 
them. 

Prof.  Kerry. — They  were  there,  I  suppose,  where  you  could  consult  them  at  any 
time! 

Mr.  Douglas.— Oh,  yes. 
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Prof.  Kebrt. — ^In  the  order  in  council  pursuant  to  that  letter  of  Mr.  Schreiber's, 
ihefj  say  'that  the  new  badings  proposed  by  their  consulting  engineer  be  accepted/ 
and  as  we  read  that,  that  simply  approved  the  increase  of  live  loads. 

Mr.  Douglas. — No,  the  amendments,  there  was  a  change  of  live  loads.  To  the  best 
of  my  recollection  there  was  a  change  of  live  load  on  account  of  the  increased  span; 
it  was  200  feet  longer.  The  .original  live  loads  were  for  a  1,600  foot  span,  and  change 
ingr  to  1,800  feet  necessitated  a  new  condition  of  what  is  called  loadings.  This  is  a 
diagram  I  found  showing  Mr.  Cooper's  amendments  as  to  loadings,  which  were  quite 
correct. 

Prof.  Kerry.— What  diagram  is  this? 

Mr.  Douglas. — ^This  is  a  copy  I  made  to  show  you  what  it  means. 

Prof.  Kerry. — The  point  I  am  trying  to  clear  up  is  this,  that  the  order  in  council 
seems  clearly  to  approve  the  change  of  the  live  loadings;  it  does  not  seem  to  approve 
any  increase  in  the  unit  stresses. 

Mr.  Douglas. — I  do  not  know  anything  about  that. 

Prof.  Kerry. — ^But  in  a  subsequent  examination  of  the  plans  made  by  the  depart- 
ment the  increase  of  the  unit  stresses  was  adopted. 

Mr.  Douglas. — ^Yes,  the  increase. 

Prof.  Kerry. — ^You  used  in  your  examination ? 

Mr.  Douglas. — I  used  in  my  examination  Mr.  Cooper's  amendments  as  those 
amendments  were  noted  by  the  Phoenix  Bridge  Company  on  their  plans.  These  plans 
bore  a  note,  as  I  remember,  '  according  to  the  specifications  of  the  Quebec  Bridge 
Company  as  amended  by  Theodore  Cooper.' 

Prof.  Kerry. — That  was  used  ? 

Mr.  Douglas. — That  was  used  in  the  examination  of  the  plans. 

Prof.  Kerry. — For  checking  the  plans  ? 

Mr.  Douglas. — In  checking  them,  examining  them. 

Prof.  Galbraffh. — ^Did  you  understand  that  the  change  in  live  loading  was  due 
to  a  change  of  span  from  1,600  to  1,800  feet  f    That  was  your  understanding,  was  it  ? 

Mr.  Douglas. — Oh,  that  was  my  understanding  essentially,  yes.  And  it  was  neces- 
sary; whether  that  loading  was  advisable  or  was  correct  is  a  matter  of  opinion. 

Prof.  Qalbratth. — ^And  you  approved  that  ? 

Mr.  Douglas. — ^Tes,  the  change  of  200  feet  in  the  length  of  the  span  necessitated 
a  change  of  live  load. 

Prof.  GALBRArrH. — That  was  the  consideration  that  came  in  there,  that  was  the 
cause  ? 

Mr.  Douglas. — That  was  one  of  the  causes. 

Prof.  Kerry. — There  is  a  copy  (Exhibit  21)  of  the  Quebec  Bridge  Company's 
specification,  of  September  1,  1898,  with  Mr.  Cooper's  amendments  attached  to  it,  die 
amendments  being  dated  June  2,  1903.  Can  you  identify  those  papers  as  being  copies 
of  the  specifications  that  were  used  by  you  in  checking  the  plans  submitted  by  the 
Quebec  Bridge  Company  ? 

Mr.  Douglas. — I  can  identify  the  specification  of  1893,  but  Mr.  Cooper's  amend- 
ments that  we>e  referred  to  me  would  be  marked  '  referred  to  Mr  Douglas.'  This  is  a 
copy,  I  presume;  these  are  the  ones  certainly. 

Prof.  Kerry. — ^You  might  just  look  at  them  and  make  sure  that  they  are. 

Mr.  Douglas. — This  appears  to  be  the  same,  some  of  it  appears  to  be  the  same 
but  my  impresion  is  that  Mr.  Cooper's  amendments  were  in  manuscript,  Mr.  Cooper's 
handwriting,  what  I  saw  or  what  I  took  note  of.  I  took  note  of  them,  I  think  they 
are  similar.    If  I  remember  rightly  they  were  in  manuscript;   I  do  not  know. 

Prof.  Kerry. — In  your  examination  of  the  plans  submitted  did  you  use  the  notes 
that  you  referred  to  or  did  you  use  the  notes  found  on  the  Phoenix  Bridge  Company's 
plans  ? 
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Mr.  Douglas. — I  used  principally  the  notation  of  the  PhoBnix  Bridge  Company's 
plan  together  with  the  notes  I  had  taken  of  Mr.  Cooper's  amendments. 

Prof.  Kerry. — Could  you  say  that  these  amendments  attached  to  this  exhibit 
(Exhibit  21)  agree  with  your  notes  ? 

Mr.  Douglas. — ^I  think  so,  practically,  yes;  yes,  as  far  as  that  is  concerned.  I 
have  the  notes  here. 

Prof.  Ki:rrv. — We  understand  that  these  facts  in  this  document  are  entirely  your 
p?rsonal  opinions  and  are  in  no  way  official  ? 

Mr.  Douglas. — Those  are  merely  a  collection  of  facts  for  an  enlarged  rc^rt,  a 
general  report,  an  engineering  report. 

Prof.  Kerry. — If  you  see  fit  to  do  so,  Mr.  Douglas,  the  Commission  would  be 
very  pleased  to  have  a  copy  of  your  own  professional  opinions  of  that  date. 

Mr.  Douglas. — That  is  not  an  opinion,  that  is  simply  a  collection  of  facta. 

Prof.  Kerry. — We  would  be  very  pleased  to  have  it? 

Mr.  Douglas. — Very  well,  if  you  take  it  as  it  is. 

(At  the  request  of  the  Commission^  Mr.  Douglas  filed  some  notes  made  by  him  per- 
sonally during  the  summer  of  1903  with  regard  to  large  span  bridges.  Documait 
filed  and  ordered  to  be  copied  and  marked  as  Exhibit  No.  67.) 

Mr.  Holgate. — This  was  never  made  official  use  of  in  your  department? 

Mr.  Douglas. — No,  I  never  made  a  report,  the  thing  was  settled. 

Prof.  Kerry. — Now,  the  procedure,  as  I  understand  it,  was  for  the  Quebec  Bridge 
Company  to  send  its  plans  up  to  the  department  for  approval,  and  they  would  be  sent 
to  your  office  by  the  department. 

Mr.  Douglas. — For  examination;  correct,  sir. 

Prof.  Kerry. — And  after  you  had  examined  them  and  signed  them 

Mr.  Douglas. — Signed  as  examined  they  would  go  to  the  chief  engineer  for 
approval 

Prof.  Kerry. — Will  you  let  us  know  just  how  completely  those  plans  were  exam- 
ined; what  part  of  the  plans? 

Mr.  Douglas. — The  plans  were  examined  first  for  Mr.  Cooper's  signature,  that  is 
the  principal  part  of  it.  Then  they  were  examined  to  see  whether  they  were  in  accord- 
dance  with  the  specifications  as  attached  to  the  contract  with  the  Quebec  Bridge 
Company. 

Prof.  Kerry. — Was  the  stress  sheet  checked  over  in  that  examination,  Mr.  Doug- 
las? 

Mr.  Douglas. — No,  the  stress  sheet  did  not  come  in  until  after  the  plans.  The 
plans  came  in  before  the  stress  sheet.  There  is  no  checking,  there  were  no  computers 
in  the  office  and  there  is  no  information  in  the  office,  even  if  there  were,  to  check  up. 

Prof.  Kerry. — And  some  plans,  Mr.  Douglas,  were  probably  officiaUy  approved  by 
the  department  before  the  stress  sheet  was  received? 

Mr.  Douglas. — The  first  note  of  the  plans  coming  in  to  me,  the  first  plans  came 
in  October  3,  1903,  enclosed  as  *  blue  prints — details  of  floor  beams  and  stringers  "  all 
approved  by  Mr.  Cooper".'  Mr.  Hoare  sends  these  in  all  approved  by  Mr.  Cooper. 
Then  on  November  4th,  the  floor  system  of  anchor  arm;  then  for  January  2l8t,  1904, 
truss  floor  beams  of  cantilever  arm;  on  January  19,  1904,  truss  floor  beams;  on  Mardi 
8th,  1904.  truss  floor  beams,  anchor  arm.  Then  on  April  8th,  design  of  suspended  span. 
June  18tb,  stress  sheet  anchor  arm.  I  suppose  that  some  of  the  floor  beams  were  built 
before  the  plans  were  approved,  for  all  I  know. 

Prof.  Kerry. — June  l^th,  1904,  that  would  be  the  time  the  first  stress  sheet 
reached  you? 

Mr.  Douglas. — It  came  into  the  department,  yes.  That  is  the  date  I  have  put 
The  first  plans  came  into  the  department  on  October  3,  1903.  That  is,  the  plans  of 
the  large  bridge,  I  did  not  mean  the  approach  spans.  I  have  noted  the  stress  sheet 
of  the  anchor  arms,  June  18th,  1904. 

Prof.  Kejrry. — Then  with  regard  to  these  stress  sheets.  Mr.  Dwjglas,  und^jr  the 
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system  of  examination,  the  actual  stress  on  each  member  would  not  be  cheeked  at  all 
in  the  department? 

Mr.  Douglas. — They  would  not  be  checked  in  the  department;  they  would  not 
be  checked  by  me,  for  in  that  way  I  would  be  holding  myself  responsible  for  all  the 
bridges  over  the  conntry. 

Prof.  Kerry. — You  have  no  staff  to  do  that  ? 

Mr.  Douglas. — No,  I  have  no  staff  to  do  that.  Generally  with  subsidized  bridges 
they  place  a  contract  before  the  department  and  they  agree  to  do  certain  things  and 
certain  loadings  and  certain  stresses  and  all  that  sort  of  thing.  If  they  make  a  mis- 
take in  their  plans  it  is  their  own  funeral. 

Prof.  Kerry. — ^If  a  mistake  is  made  in  those  plans  the  department  has  no  machin- 
ery  

Mr.  Douglas. — iNo,  only  that  in  observing  the  plans  if  I  saw  anything  wrong  with 
them  in  the  general  examination — I  do  not  simply  look  at  them — if  I  should  see  any- 
thing wrong  of  course  I  draw  attention  to  it. 

Prof.  Kerry. — Then  would  you  proceed  to  determine  that  each  member  had  suffi- 
cient sectional  area  to  carry  the  strain  shown  on  the  stress  sheet? 

Mr.  Douglas. — ^No,  not  exactly  that.  I  would  take  the  stress  denoted  on  the 
stress  sheet  and  divide  it  up  by  Cooper's  amendment — by  the  unit  stress  as  denoted 
on  the  plan. 

Prof.  Kerry. — And  see  whether  the  area  was 

Mr.  Douglas. — ^Whether  they  corresponded-^not  exactly  as  checking. 

Prof.  Kerry. — ^In  each  case  what  would  you  do? — take  the  total  stress  shown, 
divide  it  by  the  effective  area  of  the  member  and  see  whether  the  unit  strain  was  less 
or  more? 

Mr.  Douglas. — ^Was  the  same  as  endorsed  on  Mr.  Cooper's  amendments. 

Prof.  Ejsrry. — In  each  case,  before  you  put  your  signature  to  the  plan,  you  found 
that  the  plan  was  correct? 

Mr.  Douglas. — ^Yes,  the  plans  were  correct  in  every  way  as  far  as  my  general 
observation  as  an  engineer  indicated.  They  were  well  drawn  and  the  details  were 
good.    There  was  nothing  wrong  with  them  in  any  way. 

Mr.  Holgate. — As  far  as  you  know,  they  were  complete? 

Mr.  Douglas. — Yes. 

Prof.  Kerry. — ^You  examined  them  from  what  you  might  call  an  engineer's  point 
of  view,  not  a  computing  office  point  of  view? 

Mr.  Douglas. — ^Yes. 

Prof.  Kerry. — ^You  examined  the  detail  of  each  of  the  members? 

Mr.  Douglas. — Yes,  I  examined  them  as  an  engineer  so  as  to  be  conversant  with 
them  if  anything  occurred. 

Prof.  GALBRAPrH. — You  made  yourself  familiar  with  them,  and  with  all  the  con- 
nections? 

Mr.  Douglas. — That  was  after  the  examination  I  made  myself  familiar  with 
them.  I  did  not  go  into  all  tie  plates,  splice  plates  and  rivets  and  everything  of  that 
description.    I  looked  at  them  as  an  engineer  as  a  question  of  interest. 

Prof.  Kerry. — You  know  there  is  now  considerable  suspicion  in  regard  to  the 
efficiency  of  some  of  the  lower  chord  members? 

Mr.  Douglas. — ^Yes. 

Prof  Kerry. — ^You  examined  these  plans  from  an  engineering  point  of  view  and 
found  them  satisfactory? 

Mr.  Douglas. — I  thought  them  satisfactory  as  far  as  the  specification  went.  If 
they  had  been  built  according  to  the  calculation  of  1901  they  would  have  had  to  have 
had  a  cover  plate  upon  them. 

Prof.  Kerry — At  the  time  that  you  looked  over  the  plan  you  were  not  at  all 
apprehensive  as  to  the  safety  of  the  structure? 

Mr.  Douglas. — No,  not  in  the  slightest,  except  that  after  the  fact,  or  before  the 

fact,  there  might  be  some  criticism.  r^^^^T^ 
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Mr.  HdLQATE.—But  you  made  no  criticism? 

Mr.  Douglas. — ^I  was  not  asked;  I  made  an  examination,  that  was  alL 

Mr.  HoLOATE. — In  your  examination  of  the  yarious  specifications,  Mr.  Douglas, 
and  any  recommendations  which  you  made,  did  you  make  any  recommendations  with 
regard  to  the  fabrication  of  the  bridge  or  in  regard  to  its  erection! 

Mr.  DouQLAS. — ^My  connection  with  the  Quebec  Bridge  Company  ceased  at  that 
report  as  an  engineer. 

Prof.  Kbrrt. — ^Would  it  be  a  fair  statement,  Mr.  Douglas,  to  say  that  for  all 
practical  purposes  in  connection  with  the  actual  design  and  construction  of  the  bridge, 
Mr.  Cooper  could  be  considered  as  acting  aa  engineer  in  charge  for  the  department? 

Mr.  Douglas. — ^I  should  not  say  that  he  would  be  exactly — ^not  as  I  understood 
it  or  understand  it. 

Prof.  Kerry* — ^I  want  to  get  at  it,  not  formally,  but  as  a  matter  of  absolute  fact 
Any  detail  of  construction  that  would  be  approved  by  Mr.  Cooper,  or  any  engineering 
question  that  would  come  up,  and  on  which  Mr.  Cooper  would  pronounce  a  definite 
opinion  iwould  be  settled  in  accordance  with  Mr.  Coox>er's  opinion? 

Mr.  Douglas. — ^I  should  say  that  is  my  understanding  of  Mr.  Cooper's  connection 
— ^I  would  not  say  with  the  government — ^but  with  the  Quebec  Bridge  Company, 
because  you  could  not  get  anything  from  the  Quebec  Bridge  Company  except  from 
Mr.  Cooper. 

Prof.  Kerry. — And  the  department  practically  accepted  any  plans  that  carried 
Mr.  Cooper's  signature? 

Mr.  Douglas. — ^I  do  not  know  about  the  department.  They  were  sent  to  me  for 
examination;  I  examined  them  and  then  Mr.  Schreiber  approved  them.  He  is  the 
department.    He  takes  the  responsibility  of  approving  them. 

Prof.  Kerry. — ^Mr.  Schreiber  told  us  yesterday  in  his  evidence  that  it  was  gene- 
rally understood  that  the  interests  of  the  government  and  the  Quebec  Bridge  Company 
were  alike,  and  that  those  interests  were  considered  to  be  thoroughly  taken  care  of  by 
being  entrusted  to  Mr.  Cooper. 

Mr.  Douglas. — That  condition  has  arisen  since  I  had  anything  to  do  with  the 
br.d.?.?  as  an  engineer — ^that  i.v  since  the  specification — so  that  I  know  rothing  about  it 

Prof.  Kerry. — ^As  far  as  you  know,  that  was  what  you  might  call  the  general 
temper  of  the  department? 

Mr.  Douglas. — As  far  as  I  know.    Everything  went. 

Mr.  HoLGATE. — ^You  said  that  in  examining  the  plan  the  thing  you  looked  for 
was  Mr.  Cooper's  signature? 

Mr.  Douglas. — Certainly.  He  was  paid  for  that  business,  and  I  saw  that  he  had 
his  name  there.  I  presume  the  department  considered  that  Mr.  Cooper  was  the 
authority,  because  they  never  referred  anything  to  me. 

Prof.  Kerry. — As  far  as  you  know,  Mr.  Douglas,  there  was  never  any  proi>osal 
on  the  part  of  the  government  to  appoint  an  engineer  who  should  be  permanently 
resident  in  the  vicinity  of  the  bridge  during  construction? 

Mr.  Douglas. — I  do  not  know  of  any  such  movement.  Previously  on  bridges 
on  iwhich  I  was  acting  as  bridge  engineer,  I  had  my  own  personal  inspector,  and  he 
reported  to  me  week  by  week  or  day  by  day.  That  was  the  customary  method.  When 
the  Cornwall  bridge  collapsed  there  was  a  great  hubbub  in  the  papers  about  the  inspec- 
tion of  bridges,  and  most  of  the  large  bridges  I  had  an  inspector  on. 

Prof.  Kerry. — ^In  this  case  the  usual  practice  of  the  department  was  not  followed? 

Mr.  Douglas. — ^No,  I  cannot  say  that.  There  was  no  practice  about  it.  Some- 
times on  an  important  structure  they  would  instruct  me  to  look  after  it,  but  if  the 
department  were  going  to  look  after  the  construction  of  bridges  all  over  the  country 
they  would  have  a  pretty  big  contract. 

Mr.  HoLGATE. — In  the  case  of  the  Cornwall  bridge,  was  there  a  consulting  engi- 
neer employed  on  that  in  the  same  capacity  as  Mr.  Cooper? 

Mr.  Douglas. — ^No.  It  was  more  with  regard  to  the  substructure,  the  pressure 
work  and  the  re-enforcement  of  the  piers  and  that  sort  of  thing  that  L^as  down  there. 
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The  building  of  the  superstructure  of  the  Gomwall  bridge  waa  in  American  territory, 
and.  we  had  nothing  to  do  with  it. 

Prof.  Kehrt. — ^We  understood  you  to  say  that  you  had  not  had  occasion  officially 
to  visit  the  bridge  during  the  progress  of  the  superstructure  at  alL 

Mr.  Douglas. — ^In  that  connection  I  would  correct  a  misapprehension  of  Mr. 
Schreiber  in  his  evidence  yesterday.  He,  by  interjecting  my  name  in  many  places, 
would  lead  you  to  think  that  I  had  been  connected  with  the  bridge  during  the  whole 
construction.  I  only  visited  the  bridge  during  the  time  of  the  construction  of  the 
substructure.  Since  the  commencement  of  the  erection  of  the  superstructure  I  have 
not  visited  the  bridge,  and  I  never  saw  it  until  it  collapsed. 

Prof  Eebbt. — ^And  to  the  best  of  your  knowledge,  Mr.  Douglas,  no  other  officer 
of  the  department  visited  the  bridge  for  the  purpose  of  carefully  inspecting  the  details 
of  construction. 

Mr.  Douglas. — ^I  thought  that  perhaps  Mr.  Johnson  was  doing  the  work  in  the 
way  it  should  be  done.  An  engineer  could  not  do  it.  He  could  not  climb  over  the 
bridge;  he  would  have  to  have  his  own  inspector — a  man  he  had  confidence  in.  An 
engineer  would  not  do  any  good;  he  would  want  a  first-class  inspector.  At  least  I 
would  not  climb  860  feet  high,  or  160  feet  from  the  ground. 

Mr.  HoLQATE. — Then,  was  the  regular  procedure  of  your  department  applied  to 
the  construction  of  the  Quebec  bridge? 

Mr.  Douglas. — ^There  was  no  regular  procedure. 

Mr.  HoLQATE. — ^I  understand  that  there  is  a  regular  procedure  in  your  department 
in  regard  to  the  construction  of  subsidy  bridges? 

Mr.  Douglas. — ^Not  in  regard  to  inspection. 

Mr.  Holgate. — ^In  regard  to  the  connection  of  your  department  with  subsidy 
bridges? 

Mr.  Douglas. — ^Yes,  ordinarily. 

Mr.  Holgate. — ^Was  that  regular  procedure  followed? 

Mr.  Douglas. — ^Yes,  as  ordinarily. 

Mr.  Holgate. — ^Was  there  anything  more  than  the  ordinary  procedure  followed 
except  that  you  had  the  assurance  of  ths  Quebec  Bridge  Company  of  Iheir  appoint- 
ment of  Theodore  Cooper  as  their  consulting  engineer? 

Mr.  Douglas. — That  is  as  I  understood  it.  I  always  considered  that  it  was  the 
regular  procedure  of  the  department  in  regard  to  a  subsidized  bridge.  After  the 
^vemment  came  into  it,  I  do  not  know  anything  about  it. 

Mr.  Holgate. — I  think  that  is  all,  unless  there  is  anything  you  wish  to  say. 

Mr.  Douglas. — ^Ko,  I  have  said  all  I  wish  to  say. 

The  Commission  adjourned  to  meet  again  at  the  call  of  the  Chairman. 


The  Royal  Commission  on  the  Quebec  Bridge  met  in  New  York  city,  October  14, 
1907,  and  proceeded  with  the  examination  of  Mr.  Theodore  Cooper,  consulting  engi- 
neer of  the  Quebec  Bridge  Company,  which  lasted  until  October  22. 

MR.  COOPER'S  TESTIMONY. 

Q.  What  were  your  first  relations  with  the  Quebec  Bridge  Company  or  witli  any 
of  its  officials  and  at  what  date? — A.  About  February  26,  1899,  I  received  a  com- 
munication from  the  Quebec  Bridge  Company  asking  if  I  was  at  liberty  to  take  up 
the  examination  of  their  competitive  plans.  I  replied  in  the  affirmative.  The  next 
occurrence,  as  far  as  my  memory  goes,  was  upon  the  23rd  of  March,  when  Mr,  Parent, 
Mr.  Hoare  and  Mr.  Bartfae,  the  secretary,  same  to  New  York  and  had  a  personal  inter- 
view with  me.    They  gave  me  a  brief  account  of  what  the  plans  were,  I  having  had^ 
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no  previoTjfi  knowledge  of  the  same,  and  asked  me  upon  what  terms  I  would  under- 
take the  examination,  and  how  much  time  it  would  probably  require.  I  stated,  ^th 
the  slight  knowledge  I  had  of  what  they  were  describing,  and  assuming  that  they 
wished  a  relative  report  rather  than  a  detailed  critical  report  on  all  the  numerous 
plans,  that  I  thought  it  would  require  about  three  months'  time,  and  I  stated  my  fee 
for  performing  that  service.  They  then  asked  me  under  what  terms  I  would  act  as 
consulting  engineer  when  the  work  was  under  construction.  I  stated  my  fee.  Thej 
then  asked  if  the  inspection  of  the  work  was  included  in  my  services.  I  distinctly 
stated  it  was  not.  Th^y  then  asked  me  to  give  them  an  estimate  of  what  the  probable 
cost  of  the  inspection  would  be.  I  told  them  that  with  the  slight  knowledge  I  had 
of  the  subject  my  estimate  would  be  very  much  in  the  line  of  a  guess,  but  I  assimied 
from  the  magnitude  of  the  work  and  from  what  I  supposed  it  would  be.  that  it  would 
probably  cost  from  $20,000  to  $26,000  for  the  shop  inspection.  I  do  not  think  they 
accepted  any  of  my  offers  at  that  time,  but  Mr.  Parent  left  me  under  the  impression 
that  the  plans  would  be  sent  to  me.  My  offer  as  consulting  engineer  was  not  acted 
upon. 

Q.  Previous  to  your  engagement  to  report  upon  the  competitive  plans  had  you 
been  consulted  in  any  way  about  the  project  and  had  you  seen  the  plans  and  specifica- 
tions prepared  by  the  Quebec  Bridge  Company? — A.  No,  I  had  no  knowledge  in 
regard  to  the  project  except  what  (was  in  the  technical  papers  stating  what  they  pro- 
posed. I  had  no  definite  knowledge  except  the  general  knowledge  that  they  were  pre- 
paring to  build  a  bridge  at  Quebec. 

Q.  Were  the  outlines  of  the  preliminary  plan  prepared  by  the  Quebec  Bridge 
Company  generally  followed  in  the  final  design  I — A.  That  question  I  do  not  thorough- 
ly understand,  but  I  suppose  it  has  reference  to  the  legal  requirements  which,  I  think, 
were  embodied  in  the  tracing  showing  the  profile  of  the  river,  the  distances  and  the 
legal  requirement  of  1,200  feet  at  a  certain  elevation  above  the  water.  That  is  the 
only  preliminary  plan  that  1  know  of. 

Q.  By  whom  were  the  details  and  outlines  of  this  preliminary  plan  suggested?— 
A.  I  do  not  know. 

Q.  Did  you  consider  that  any  change  in  the  general  type  or  outline  of  the  struc- 
ture was  desirable  and  were  any  studies  made  to  this  end? — A.  Certainly  not  at  that 
time,  because  I  had  no  knowledge  of  any  type  or  other  outline  than  before  mentioned. 

Q.  At  the  present  date  and  with  the  advantage  of  the  several  years  of  additional 
experience  would  you  confirm  your  original  recommendation  both  as  to  the  type  of 
the  structure  and  as  to  the  merits  of  the  design  submitted? — A.  Yes,  if  under  the 
same  limitations  that  existed  at  that. time  as  to  the  amount  of  funds  apparently 
estimated  for  the  construction.  That  is  an  imiwrtant  xwint,  because  the  structure 
was  apparently  limited  to  the  amount  of  funds  they  had  in  sight  as  far  as  it  was 
impressed  on  me.  The  impression  was  given  me  that  this  work  was  to  be  oon- 
structed  by  a  private  corporation,  that  the  amount  of  money  that  they  expected  to 
have  was  a  limited  amount,  and  the  question  to  be  decided  was  the  possibility  of  build- 
ing the  best  bridge  within  the  financial  strength  of  the  ccnnpany.  The  question  of  tb^^ 
beet  bridge  was  not  brought  up  at  all.  So  that,  to  answer  that  question  a  little  more 
fully,  it  must  be  limited  by  that  statement,  but  with  my  present  knowledge  I  could 
make  further  recommendations. 

Q.  It  is  not  an  unknown  practice  for  a  bridge-building  company  to  secure  the 
promise  of  a  contract  from  the  promoters  at  a  very  early  date,  and  in  advance  of  the 
calling  for  competitive  tenders  ? — A.  It  is  a  general  belief  that  that  is  not  an  unkno^ni 
practice. 

Q.  Have  you  any  reason  to  think  that  any  such  understanding  existed  between 
the  officials  of  the  Quebec  Bridge  Company  and  the  Phoenix  Bridge  Company  previous 
to  the  final  award  of  the  contract? — ^A.  Not  to  my  knowledge.  I  was  left  absolutely 
unhampered  in  any  manner  in  my  report  as  to  which  I  should  consider  the  best  plan 
and  the  best  bridge.  In  no  manner  was  there  anything  indicated  to  me  that  one  plan 
should  be  preferred  over  any  other  or  any  one  bid  over  any  other.    ^  j 
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Q.  On  iwhat  date  did  you  accept  appointment  as  consulting  engineer  to  the 
Quebec  Bridge  Company?— A.  I  received  a  letter  appointing  me  consulting  engineer 
to  the  Quebec  Bridge  Company  on  May  6,  1900. 

Q.  What  extent  of  professional  responsibility  was  given  to  you  in  connection  with 
this  work  by  the  Department  of  Kailways  and  Canals,  and  how  and  when  was  this 
responsibility  given? — A.  In  a  supplementary  report  witK  even  date  of  my  report 
upon  competitive  plans,  June  23,  1899, 1  stated  in  a  general  way  that  my  examination 
of  the  competitive  plans  was  based  entirely  upon  the  specification  and  data  furnished 
me  by  the  Quebec  Bridge  Company,  that  I  thought,  before  the  construction  of  the 
work  should  be  undertaken,  careful  study  should  be  made  to  see  if  a  better  bridge 
could  not  be  had  and  whether  a  change  of  span  was  not  desirable.  On  May  10,  1903, 
Mr.  Parent  informed  me  verbally — I  think  it  was — that  the  financial  affairs  were  in 
such  shape  that  the  work  could  now  be  done.  I  then  took  up  again  with  the  Phoenix 
Bridgs  Company  and  (with  the  chief  engineer  the  necessary  modification  of  the  loads 
and  stresses  to  suit  a  bridge  of  this  magnitude.  After  considlerable  discussion 
between  Mr.  Szlapka,  the  designing  engineer  of  the  Phoenix  Bridge  Company,  myself 
and  Mr.  Hoare,  it  was  found  that  nothing  could  be  done  in  the  way  of  changing  the 
original  specification  except  with  the  authority  of  the  Deputy  Minister  of  the  Depart- 
ment of  Railways  and  Canals.  After  considerable  correspondence  (which  is  on  file)  and 
discussion  and  a  personal  visit  by  myself  to  Ottawa,  I  received,  on  August  28,  a  copy  of 
an  order  in  council  dated  August  16  (Exhibit  No.  18),oertmed  -j  tlie  Clerk  of  the 
Privy  Council,  giving  me,  in  a  general  statement,  the  authority  to  make  modifications 
from  time  to  time  in  the  specifications  and  the  proposed  loadings,  subject  to  certain  pro- 
visos, and  *  provided  the  efficiency  of  the  structure  be  fully  maintained  up  to  that 
originally  defined  in  the  original  specifications  attached  to  the  company's  contract ' 
(Exhibit  No.  12). 

Q.  Did  you  at  any  date  ask  to  be  relieved  of  your  duties,  and  for  what  reasons? 
If  you  made  such  a  request,  at  whose  instance  was  it  withdrawn? — A.  I  cannot  give 
dates,  but  fully  three  years  ago,  I  think — certainly  over  two  years  ago,  before  the 
work  of  erection  had  commenced  at  Quebec — Mr.  Parent,  in  my  office,  asked  me  whon 
I  was  going  to  Quebec  next.  I  answered :  '  Mr.  Parent,  I  never  expect  to  be  able 
to  go  to  Quebec  again;  I  am  under  the  ban  of  my  physician,  and  I  feel  that  I  ought 
to  be  relieved  of  th^  responsibility  which  is  upon  me,  as  it  is  impossible  for  mo  to 
give  it  that  attention  that  I  conscientiously  feel  I  should  do.'  I  do  not,  of  course, 
know  whether  Mr.  Parent  looked  upon  that  as  an  official  statement,  but  he  protested, 
and  said :  '  Mr.  Cooper,  we  never  intend  to  let  you  go  until  the  bridge  is  done ;  we  have 
confidence  in  you  and  we  want  your  services  continued.'  About  the  same  time  I  told 
Mr.  Deans,  the  chief  engineer  of  the  Phoenix  Bridge  Company,  that  I  thought  I  should 
withdraw,  that  while  I  appreciated  the  complication  that  it  would  involve  and  the 
difficulty  of  their  mutually  selecting  somebody  who  would  be  satisfactory,  I  would 
gladly  withdraw  from  any  further  responsibility.  He  likewise  protested,  and  said  they 
could  not  submit  to  that;  that  they  did  not  know  of  any  one  upon  whom  they  could 
all  mutually  agree,  that  they  felt  thd  same  confidence  in  and  to  whom  they  would  be 
willing  to  9ubmit  an  important  contract  like  the  one  under  execution.  Realizing  this 
difficulty,  and  feeling  also  a  pride  and  a  desire  to  see  this  great  work  carried  through 
successfully,  I  took  no  further  action. 

Q.  Was  your  advice  asked  in  connection  with  the  framing  of  the  contract  for  the 
construction  of  the  bridge,  and  if  so,  upon  what  points? — ^A.  I  do  not  recollect  in  any 
manner  having  been  consulted  on  the  framing  of  the  contract. 

Q.  Are  you  conversant  with  this  contract? — A.  I  have  no  knowledge  whatsoever 
in  regard  to  this  contract  except  what  I  have  gathered  casually  and  inferentially  from 
time  to  time. 

Q.  Did  you  consider  that  the  order  in  council  of  August  15,  1903  (Exhibit  No. 
18),  gave  you  as  consulting  engineer  for  the  Quebec  Bridge  Company  full  and  absolute 
authority  to  amend  the  specifications  and  to  order  such  alterations  in  the  construction 
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plans  as  seemed  best  in  your  judgment? — ^A.  Yes,  under  the  restriction  that  the  effi- 
ciency of  the  structure  should  not  be  in  any  way  reduced  from  that  originally  pro- 
posed, and  subject  to  the  provisos  previously  referred  to. 

Q.  Had  your  decisions  to  be  referred  for  confirmation  to  any  officials  of  the 
Quebec  Bridge  Company,  or  of  the  Dominion  of  Canada  t — ^A.  I  think  every  change 
of  any  importance,  certainly  all  those  in  the  specifications,  were  referred  to  the  chief 
engineer,  Mr.  Hoare,  and  supposedly  through  him  to  the  department. 

Q.  Please  state  what  alterations  were  made  on  your  advice  and  on  your  authority 
to  the  original  specifications  attached  to  the  contract?  Were  these  alterations  acc^ted 
by  the  Phoenix  Bridge  Company  without  discussion,  and  were  they  observed  by  it 
throughout  the  wori^? — ^A.  As  an  experienced  engineer  of  many  years'  standing,  I 
recognized  that  the  original  specification  of  the  Quebec  Bridge  Company  was  what  I 
would  call  a  *  scissored'  one;  that  it  was  not  drawn  upon  any  theory  by  any  person 
having  the  importance  of  this  bridge  structure  in  his  mind.  Although  a  specification 
for  a  Canadian  bridge,  there  was  no  recognition  of  the  snow  weight  that  must  at  times 
come  upon  this  structure.  The  requirements  for  the  wind  strain  were  those  practically 
imposed  upon  the  Forth  Bridge  against  the  protest  of  the  chief  engineers  of  that  bridge, 
Messrs.  Baker  and  Fowler.  The  train  load  and  train  requirements  were  not  as  great  as 
I  thought  th^  should  be  in  the  present  state  of  transportation.  I  saw  that  a  large 
amount  of  the  material  in  this  bridge  was  going  to  be  devoted  to  giving  it  horizontal 
strength  against  an  imaginary  and  an  impossible  wind,  material  that  could  )>e  mudi 
more  favourably  placed  to  give  the  bridge  vertical  strength  under  higher  train  loading. 
I  therefore  corrected  the  specifications  to  provide  for  a  less  wind!  strain  than  that 
originally  required,  with  a  greater  vertical  loading  than  that  at  first  required.  Being 
impressed  with  the  necessity  of  restraining  the  weight  of  the  structure  under  these 
new  loadings  and  changes  of  loads  so  that  it  would  not  exceed  the  original  estimated 
weight  contained  in  the  contract,  I  made  modifications  in  the  unit  strains  to  be 
employed  upon  the  various  members,  witE  the  view  of  keeping  the  final  weight  within 
the  limitations  and  yet  obtain  more  harmony  in  the  relative  strength  of  the  different 
parte  of  the  structure.  Previous  to  taking  up  the  consideration  of  tiie  new  loadings, 
the  210  feet  spans  making  the  approaches  on  each  Side  had  been  constructed.  On 
examining  the  plans,  when  submitted  to  me,  I  found  that  the  floor  system  was  exces- 
sively heavy.  I  immediately  wrote  to  Mr.  Hoare,  the  chief  engineer  of  the  Qjaebec 
Bridge  Company,  that  I  found  the  floor  system  on  these  SlO  feet  spans  unnecessarily 
heavy,  that  they  exceeded  by  18  to  20  per  cent  the  best  requirements  of  the  Pennsyl- 
vania Eailroad  and  all  first  class  railroads  in  the  United  States;  that  I  understood 
that  directions  had  been  given  to  build  these  approach  spans  according  to  the  official 
specifications  of  the  Department  of  Railways  and  Canals  of  Canada.  I  wrote  to  Mr. 
Hoare  as  follows :  *  While  it  is  a  matter  of  not  much  importance  for  these  particular 
spans,  if  this  is  to  be  taken  as  a  precedent  for  the  main  spans,  it  will  add  considerably 
to  the  weight.'  I  afterwards  explained  that  for  every  extra  pound  put  in  the  floor 
sjstem  from  four  to  five  pounds  extra  metal  would  be  required  in  the  trusses  to  carry 
it,  and  that  this  excessive  requirement  would  render  it  impossible  to  build  the  struc- 
ture within  the  limitation  of  the  financial  ability  of  the  company,  and  that  I  did  not 
consider  it  would  in  any  way  detract  from  the  perfectly  safe  and  satisfactory  building 
of  the  bridge  to  lower  the  requirements  to  those  accepted  by  the  first  class  railroads 
throughout  the  United  States. 

Q.  Were  these  alterations  accepted  by  the  Phoenix  Bridge  Company  without 
discussion,  and  were  they  observed  by  it  throughout  the  work? — A.  As  I  believe  I 
stated  previously,  these  alterations  made  by  me  were  discussed  with  the  designing 
engineer  of  the  Phcenixi  Bridge  Company.  This,  however,  was  not  for  the  puri)ose  of 
getting  at  their  wishes,  but  to  get  the  benefit  of  thd  views  of  Mr.  Szlapka,  a  brother 
bridge  engineer,  upon  the  suggestions  that  I  was  making. 

Q.  Please  state  the  approximate  dates  upon  which  the  following  operations  were 
commenced : —  ^^  ' 
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(a)  The  preparations  of  the  final  plans  in  detail. 

(6)  The  rolling  of  the  necessary  metal. 

(c)  The  fahrication  of  the  metal  in  the  shops. 

id)  The  erection  of  the  structure  into  position  at  the  'site. 

A.  Most  of  these  questions  will  have  to  be  answered  by  the  contractor  if  exact 
dates  are  required.  As  to  the  preparation  of  the  final  plans  in  detail,  I  could  give 
you  the  dates  from  the  different  plans  if  I  had  my  office  plans  here,  but  speaking  from 
memory  I  cannot.  On  September  16/1903, 1  received  the  first  plans,  the  plans  for  the 
iioor  system. 

The  rolling  of  the  necessary  metal  undoubtedly  commenced  as  soon  ^  as  they  got 
my  approval  of  the  first  plans.  Of  course  that  is  a  presumption;  the  exact  informa- 
tion can  be  obtained^ from  the  Bridge  Company  itself.  While  I  know  they  started! 
rolling  the  metal  as  soon  as  they  could,  my  testimony  would  not  be  positive  on  that 
matter;  I  simply  answer,  about  the  latter  part  of  *  September. 

The  information  as  to  the  fabrication  of  the  metal  in  the  shops  would  be  obtained 
in  the  same  way;  they* all  followed  one  after  the  other.  I  do  not  suppose  it  would  be 
three  weeks  after  I  received  the  plans  until  the  shops  were  going  on  the  floor  system. 

The  erection  of  the  bridge  began  on  the  south  anchor  arm  on  July  22,  1906. 

Q.  Was  there  ample  time  between  the  award  of  the  contract  and  the  beginning 
of  the  work  in  the  mills  and  shops  for  the  preparation  of  the  construction  drawings? 
Do  you  consider  that  sufficient  time  was  given  to  the  study  and  preparation  of  thel 
drawings,  and,  if  not,  for  what  reasons  was  this  time  curtailed? — ^A.  The  Phoenixj 
Bridge  Company  practically  had  the  contract  .for  the  construction  of  this  bridge 
several  years  before  they  commenced  the  preparation  of  the  plans.  I  urged  them  at 
an  early  date  to  prepare  their  studies  and  plans  as  far  as  possible  for  the  accepted 
1,800  foot' spans  for  which  no  plans  had  yet  been  prepared,  stating  that  in  an  important 
work  like  this  very  cautious  and  very  careful  consideration  would  be  required  in  each 
and  every  individual  detail  of  the  structure;  and  that  this  should  be  done  before  the 
rush  of  construction  would  come  upon  us.  They  gave  this  no  attention,  and  practi- 
cally made  no  steps  towards  preparing  the  plans  until  they  had  completed  their 
financial  arrangements  and  had  executed  their  present  contract  as  I  believe  dated 
June  19,  1903  (Exhibit  No.  16).  There  has  not  been  time  enough  given,  in  my 
opinion,  to  the  careful  study  and  preparation  of  the  drawings  and  plans  of  this  struc- 
ture, free  from  the  rush  and  push  of  its  practical  execution.  As  I  understand  it,  the 
time  stated  in  this  contract  for  the  completion  of  the  work,  as  'verbally  given  me  by 
Mr.  Deans  at  the  time,  is  three  years.  I  protested  against  that,  and  stated  it  was 'an 
absolute  impossibility  to  construct  that  bridge  in  three  years,  that  under  the  'most 
favourable  circumstances  without  considering  any  contingencies,  four  years  at  least 
would  be  needed,  and  in  my  judgment  'five  at  least  should  have  been  asked  for.  I 
told  Mr.  Deans  at  that  time  that  this  meant  rush  and  hurry,  and  the  impossibility  of 
giving  thoughtful  and  careful  consideration  to  'every  step  before  undertaking  the 
work  in  the  shop.  The  urgency  and  demand  of  the  manufacturing  side  of  this 
problem  have,  in  my  opinion,  outweighed  and  burdened  the 'technical  and  thoughtful 
consideration  of  all  the  plans. 

Q.  What  organization  existed  for  the  checking  of  'the  strain  sheets  and  detail 
plans  prepared  by  the  Phoenix  Bridge  Company  ? — A.  My  own  office  organization  abso- 
lutely. 

Q.  At  whose  expense  was  this  organization  maintained  and  was  it  sufficient  for 
the  purpose? — ^A.  At  my  own  expense,  and  it  was  not  sufficient  for  the  purpose  con-' 
sidering  the  other  duties  which  were  imposed  upon  me  improperly. 

Q.  Was  this  work  properly  part  of  the  duties  of  the  consulting  engineer? — ^A.  I 
so  considered  it  to  be. 

Q.  Was  it  found  necessary  to  order  alterations  in  the  plans  prepared  by  the 
Phoenix  Bridge  Company  in  any  important  particulars  and,  if  so,  what  were  the 
principal  alterations  made? — A.  Yes,  numerous  and  comparatively  minor  alterations 
were  frequently  called  for  when  the  detaH  plans  did  not  fully  come  up  to  the  require- > 
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ments.  The  most  iini)ortant  alteration,  however,  was  that  of  the  long  eye-bar  chord 
of  the  anchor  arm.  It  was  about  the  first  of  June,  1904,  that  the  Phcenix  Bridge 
Company  submitted  their  plan  and  arrangements  for  the  top  chord  and  diagonals  of 
the  anchor  arm.  After  careful  personal  examination,  I  declined  to  approve  it  as 
having  violated  the  requirements  that  I  had  stated  in  a  personal  conference  with  the 
engineers  and  proprietors  of  the  Phoenix  Bridge  Company  I  should  d^nand.  At  that 
conference  I  stated  that  I  would  accept  no  bars  exceeding  two  inches  in  thickness 
unless  it  was  an  absolute  necessity  to  use  a  greater  thickness.  My  experience  had 
proved  to  my  mind  that  when  that  thickness  was  exceeded  satisfactory  bars  could  not 
be  obtained.  In  this  plan  submitted  for  the  top  chord  they  had  used  bars  two  and  one- 
half  inches  in  thickness  and  other  prohibitory  thicknesses,  and  they  had  arranged  the 
bars  at  angles  which  were,  to  my  mind,  thoroughly  imsatisfactory  and  I  called  for  a 
new  design.  Mr.  Szlapka  came  and  had  a  personal  interview  and  protested  that  it 
could  not  be  made  better,  that  he  had  had  his  best  men  on  it  for  two  months  and  he 
could  see  no  change  that  could  be  made  in  it  that  would  come  nearer  to  my  require- 
ments than  this  plan.  I  stated  I  never  would  approve  it  and  finally  I  was  compelled 
personally,  although  it  was  work  I  had  not  done  for  twenty  years,  to  redesign  the 
whole  system.  It  was  a  very  arduous  and  trying  work  and  when  I  was  through  I  was 
thoroughly  exhausted.  I  gave  them  a  copy  of  my  design  and  stated  that  it  was  not 
the  best  that  could  be  done,  but  that  it  was  the  best  that  I  could  do,  and  I  hoped  now 
they  would  take  the  matter  up  from  the  point  of  view  of  the  changes  I  had  made  and 
still  further  improve  it  in  certain  details  which  I  pointed  out.  It  was  in  early  June 
that  I  first  took  up  the  question  of  this  eye^bar  chord. .  While  I  was  woi^ing  on  this 
chord,  on  July  10,  Mr.  Szlapka  brought  me  a  new  packing  which  I  refused  again  to 
approve  and  it  was  not  until  July  31  that  I  succeeded  in  getting  from  the  Pluenix 
Bridge  Company  a  satisfactory  chord  packing  in  conformity  with  my  views  and 
requirements. 

Q.  Were  the  plans  finally  approved  to  your  entire  satisfaction  or  would  you  have 
given  them  further  study  had  you  been  able  to  do  so? — A.  I  should  have  been  glad  to 
have  had  the  physical  strength  and  the  time  allowed  me  to  have  given  further  study 
to  many  parts  of  this  structure,  but  in  my  physical  condition  I  have  been  compelled, 
and  must  accept  the  responsibility  for  the  same,  to  rely,  to  some  extent,  upon  others. 
I  had  and  have  implicit  confid^ice  in  the  honesty  and  ability  of  Mr.  Szli^ka,  the 
designing  engineer  of  the  Phoenix  Bridge  Company,  and  when  I  was  unable  to  give 
matters  the  careful  study  that  it  was  my  duty  to  give  them,  I  accepted  the  work  to 
some  extent  upon  my  faith  in  Mr.  Szlapka's  ability  and  probity. 

Q.  What  organization  was  created  to  see  that  proper  material  was  secured  for 
the  construction  and  that  the  shop  work  was  in  all  particulars  up  to  the  requirements 
of  your  specifications  and  in  accordance  with  your  instructions? — ^A.  There  were 
inspectors  appointed  at  the  mills  to  inspect  the  crude  material  as  rolled  to  see  Aat  it 
was  up  to  the  specifications  and  requirements.  There  were  inspectors  at  the  shop  to 
insi)ect  the  mechanical  work  and  to  see  that  all  the  details  complied  with  the  approved 
drawings. 

Q.  Was  this  inspection  properly  part  of  the  duties  of  the  consulting  engineer, 
and  was  Ae  organization  of  this  inspection  in  accordance  with  your  advice?  Were 
you  satisfied  that  the  inspectors  appointed  were,  in  all  respects,  the  men  best  qualified 
for  tha  position  and  if  not,  why  and  by  whom  were  they  appointed?  Was  your 
advice  with  regard  to  the  local  force  required  for  inspection  and  charge  of^  erection 
asked  or  did  you  find  it  necessary  to  offer  advice  on  this  point?  Was  this  advice 
followed?— A.  It  was  not  properly  the  duty  of  the  consulting  engineer,  and  the 
organization  was  not  in  accordance  with  my  advice.  Long  before  any  work  of  con- 
struction was  started  at  the  shops  the  chief  engineer  of  the  Quebec  Bridge  Company 
asked  me  in  regard  to  the  matter  of  the  inspection,  and  I  outlined  the  following  pro- 
gramme, stating  that  the  inspection  of  tiie  shop  work  on  this  structure  was  far  greater 
and  more  important  than  anything  that  we  had  had  experience  with  before,  that  the 
features  of  the  mechanical  work  wpre  minor  ones  compared  witly^he  necessity  of 
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watdiing  all  the  technical  features  of  the  plans,  and  that  technical  engineers,  if 
possible  with  shop  experience,  who  could  not  only  inspect  this  work  in  the  mechanical 
requirements,  but  see  that  all  the  technical  requirements  of  the  plan  and  strain 
sheets  were  properly  executed,  should  be  employed.  I  expressed  a  desire  that 
technical  graduates  should  be  appointed  to  the  position  of  inspectors  at  the  shops.  I 
pointed  out  that  after  the  erection  work  commenced  we  would  need  a  highly  developed 
class  of  men  to  take  charge  of  that  part  of  the  work;  it  would  be  very  responsible  and 
very  difficult  to  undertake,  and  that  I  hoped  we  could  gradually  weed  out  from  those 
who  were  at  the  shop  men  who  were  competent  to  take  charge  of  the  inspection  of  the 
erection  after  it  commenced.  I  also  pointed  out  to  the  chief  engineer  of  the  Quebec 
Bridge  Company  that  when  this  bridge  was  done  and  finally  completed  and  turned 
over  to  the  proprietors  it  would  be  necessary  to  have  a  competent  body  of  engineers 
to  have  charge  of  the  structure,  its  maintenance  and  general  supervision,  and  that 
such  men  should  be  men  who  were  thoroughly  acquainted  with  the  whole  history  of 
the  construction,  the  whole  theory  of  the  work,  and  who  would  be  able  to  know  the 
thing  as  intimately  as  possible  in  order  to  maintain  and  take  care  of  the  structure 
properly.  I  stated  that  in  view  of  this  matter  I  thought  it  would  be  fair  and  proper 
that,  if  it  were  possible,  these  inspectors  should  be  Canadians,  graduates  of  Cana- 
dian institutions,  because  I  stated  that  the  men  having  charge  of  this  work  would  have 
to  live  there,  and  they  should  be  men  of  the  country.  I  did  not  feel  that  Mr.  Hoare 
was  in  sympathy  with  this  matter,  and  I  did  not  succeed  in  obtaining  at  that  time 
the  men  I  hoped  for.  At  a  conference  at  Phoenixville  about  the  time  the  work  was 
under  way,  the  necessity  of  an  inspector  became  imperative,  and  I  stated  that  I  was 
hampered,  that  the  men's  names  that  Mr.  Hoare  had  sent  me  did  not  satisfy  me 
sufficiently  to  have  me  reconmiend  them,  and  that  I  had  no  real  right  to  take  up  that 
matter.  Mr.  Reeves,  the  president  of  the  Phoenix  Bridge  Company,  stated  at  that 
time  that  Mr.  Edwards,-  who  is  the  present  inepector,  had  been  inspector  at  their  shops 
for  many  years,  and  that  they  considered  him  a  very  competent  man,  that  he  was 
persona  grata,  and  that  he  would  recommend  me  to  give  him  consideration. 
I  had  Mr.  Edwards  come  to  my  office  and  examined  into  his  history  and 
found  that  some  seventeen  years  before  he  had  done  some  inspection  for  me 
that  was  satisfactory,  and  that  he  had  been  constantly  an  inspector  from 
that  time  on,  and  I  appointed  him-  inspector  at  the  shops,  and  so  reported  to 
Mr.  Hoare.  Later  on^  feeling  the  necessity  of  having  some  one  qualified  for  the 
inspection  of  the  erection,  and  failing  to  get  any  such  person  appointed,  I  heard  of 
Mr.  McLure,  bridge  inspector  at  that  time  on  the  New  York, '  Ontario  and  Western 
Eailroad.  I  sent  for  him  and  examined  into  his  career.  I  found  he  was  a  technical 
graduate.  I* inquired  into  his  ability  to  climb  and  his  ability  to  express  himself  clearly 
in  regard  to  technical  matters,  and  I  concluded  that  he  was  a  desirable  candidate  for 
the  i>osition  of  inspector  for  the  erection.  I  again  took  the  initiative '  and  appointed 
him  assistant  inspector  at  the  shope,  telling  him  what  my  ultimate  purpose  was,  that 
if  he  proved  'himself,  after  a  trial,  competent,  he  should  be  the  inspector  of  the  erec- 
tion. I  sent  him  to  the  shops  under  instructions  that  while  he  was  to  give  sufficient 
attention  to  the  mechanical  inspection  to  make  himself  thoroughly  acquainted 'with 
the  construction  of  the  work,  he  should  bear  in  mind  that  the  principal  duty  that  I 
wanted  him  to 'prepare  himself  for  was  that  of  inspecting  the  erection,  that  I  wanted 
him  to  make  himself  thoroughly  acquainted  with  all  the  strain  sheets,  not  only  of  the 
work  as  it  would  finally  be  constructed,  but  especially  the  strains  due  to  the  erection ; 
that  I  wanted  him  to  be  so  prepared  that  when  he  went  to  the  bridge  he  would  'know 
under  every  change  daily  made  in  the  load  what  the  effect  would  be  upon  all  the 
members  of  that  structure  theoretically,  and  that  it  would  be  his  duty  to  see  that  they 
practically  met  'the  expectation  of  the  theory.  I  explained  to  him  in  a  general  way 
the  camber  necessity,  the  changes  of  position  of  the  different  members  and  the  neces- 
sity of  keeping  careful  and  watchful  eye  on  these  actions  and  to  know  why  these 
modifications  were  expected,  and,  when  they  did  not  occur,  to  find  out  why.  I  then 
privately  'requested  Mr.  Szlapka,  the  designing  engineer    of    the    Phcepix    Bridge 
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Company,  to  give  me  all  the  aid  he  could  in  educating  Mr.  McLure  for  the  poeition, 
and  confidentially  to  give  me  his  opinion  of  Mr.  McLure's  capacity  after  lie  had  been 
there  a  sufficient  time  to  determine  it.  Later  on  Mr.  Szlapka  reported  that  he  found 
Mr.  McLure  Very  energetic,  very  active,  very  bright  and  thoroughly  capable  of  under- 
taking the  work  that  I  had  in  view.  I  reported  the  appointment  of  Mr.  McLure  to 
the  chief  engineer  of  the  Quebec  Bridge  Company  (Mr.  Hoare).  The; general  impres- 
sion left  upon  my  mind  after  communicating  with  Mr.  Hoare,  was  that  he  did  not 
want  Mr.  McLure. '  He  even  stated  that  he  had  other  men  in  view.  The  work  of  erec* 
tion  had  progressed  to  the  extent  of  plttcing  nearly  all  the  lower  chord  of  the  anchor 
arm  upon  the  falsework  before  Mr.  Hoare  called  for  Mr.  McLure's  assistance.  He 
had  previously  to  that,  I  would  state,  forestalled  my  action  after  I  had  appointed  Mr. 
McLure  by  notifying  me  that  he  had  appointed  Mr.  Kinloch  inspector  for  the  erection. 
Without  any  reflection  upon  Mr.  Kinloch — all  I  have  heard  of  him  has  been  most 
favourable — I  knew  he  was  not  qualified  to  do  the  duty  that  I  expected  of  the  inspector 
of  erection.  When  Mr.  Hoare  sent  for  Mr.  McLure  finally,  they  were  wedging  out 
the  lower  chord  for  camber,  something  that  I  am  thoroughly  satisfied  neither  Mr. 
Hoare  nor  Mr.  Kinloch  understood.  I  think  that  was  the  reason  for  calling  for  Mr. 
!EiIcLure  at  this  late  day.  Knowing  that  Mr.  Hoare  had  already  appointed  Mr.  Kin- 
loch inspector  for  the  erection,  I  felt  it  my  duty  to  put  Mr.  McLure's  position  clearly 
to  Mr.  Hoare,  'so  I  gave  Mr.  McLure  a  letter  of  instruction,  and  addressed  him  a& 
inspector  in  diarge  of  the  erection,  Quebec  bridge.  I  told  him  to  present  that  letter 
to  Mr.  Hoare  when  he  went  to  Quebec. 

Q.  How  often  did  you  personally  visit  the  shops,  and  by  whom  and  in  what  form 
were  instructions  given  'to  the  inspectors  ? — ^A.  I  am  sorry  to  say  after  the  work  com- 
menced I  visited  the  shops  I  think  but  three  or  four  times.  I  do  not  know  to  wha;t 
extent  Mr.  Hoare  may  have  given  the  inspectors  instructions;  I  have  given  them  frcmi 
time- to  time  verbal  and  written  instructions.  The  shop  inspectors'  instructions  have 
been  almost  entirely  verbal,  except  on  occasions  when  things  would  come  up  about 
which  I  felt  it  necessary  to  write  a  letter  to  the  shop  inspector.  He  was  in  the  habit 
of  coming* to  my  office  at  least  once  a  month,  sometimes  twice,  but  always  once  a 
month,  to  bring  estimates  of  weights  of  material  for  my  examination  and  approvals 
At  such  times  he  furnished  me  memoranda  showing  what  had  been  done,  and  alsn 
drew 'my  attention  to  points  on  which  he  wished  my  advice  and  instruction,  so  that 
largely  my  advice  and  instructions  to  the  inspector  at  the  shops  were  verbaL  As  to 
Mr.  McLure,  I  know  not  what  instructions  he  may  have  received  from  the  chief 
engineer  of  the  Quebec  Bridge  Company,  but  all  my  instructions  to  him  while  he  was 
on  the  work  were  in  the  written  communications  of  which  the  Commission  have  full 
copies. 

Q.  Were  the  records  from  the  inspectors  regularly  transmitted  to  you  and  to 
whom  did  t^y  refer  for  instructions  in  case  of  dispute  or  difficulty  t — ^A.  I  think  that 
is  already  answered  except  in  regard  to  the  records.  Mr.  Edwards  made  both  verbal 
and  written  reports  from  time  to  time.  Mr.  McLure  made  regular  weekly  reports  in 
regard  to  the  work  of  erection  and,  to  the  best  of  my  knowledge  and  belief,  in  all  cases 
of  dispute  or  difficulty  I  was  the  only  person  from  whom  they  received  any  instruc- 
tione. 

Q.  Was  the  workmanship  satisfactory  to  you,  or  did  you  find  it  neeesBary  to  take 
decided  action  to  secure  satisfactory  results  ? — ^A.  In  many  directions  the  workman- 
ship was  perfectly  satisfactory,  bait  I  had  cause  to  make  frequent  complaints  of  the 
mechanical  department,  especially  regarding  the  facing  of  tl^  compression  members 
and  the  boring  of  the  pin  holes. 

Q.  Did  you  find  it  necessary  to  take  decided  action  to  secure  satisfactory  results! 
— A.  Unfortunately  I  did  not  know  the  unsatisfactory  results  until  after  they  were 
made.  I  did  frequently  and  strongly  express  my  dissatisfaction  with  the  faults  that 
were  made,  and  I  did  also  require  that  all  such  faults  should  be  corrected  to  put  the 
work  into  a  satisfactory  shape.  Whether  that  was  done  I  have  no  personal  knowledge, 
except  the  reports  from  the  Phoenix  Bridge  Company  and  the  inspector.      During 
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the  erection,  on  June  2,  1906,  Mr.  McLure  reported  that  when  preparing  to  erect  the 
centre  posts  he  found  the  bearings  of  the  upper  parts  of  this  post  were  not  true  and 
straight  and  sent  me  sketches  which  indicated  very  had  shop  workmanship.  I  instructed 
him  to  stop  the  erectioai  until  this  was  properly  corrected  and  remedied.  He  reported 
later  that  this  work  had  been  oorrected  in  aooordance  with  my  instructions.  Of  course, 
I  do  not  recall,  and  it  would  be  perhaips  unneoesBary,  each  individual  case  where  errors 
oocuned.  They  are  all  on  record  and  can  be  found  from  the  files,  but  I  could  not  refer 
to  them  without  devoting  a  good  deal  of  time  to  going  over  the  records,  and  I  do  not 
think  it  would  be  impoortant  in  the  line  of  testimony  except  to  show  that  the  work- 
manship was  not  entirely  satisfactory  to  me,  especially  that  part  that  I  have  mentioned. 

Q.  Are  you  fully  satisfied  with  the  steel  that  has  been  supplied  for  this  bridge 
and  does  its  action  both  when  under  test  and  in  the  wreck  indicate  thoroughly  good 
material  ? — A.  I  think  it  has  been  shown  both  under  tests  in  the  testing  machine 
and  tbe  test  of  the  failure,  as  far  as  I  can  judge  by  the  r^K^i-ts  of  the  failure,  that  the 
material  is  unquestionably  most  excellent. 

Q.  Did  the  magnitude  of  the  structuire  call  for  much  better  workmanship  than  is 
usual  for  ordinary  bridges  and  was  any  effort  made  to  secure  such  superior  workman- 
ship ?  Was  the  workmanship  defective  in  any  particular  ?  — A.  I  most  decidedly 
think  it  did  demand  a  higher  class  of  workmanship  than  that  employed  in  ordinary 
bridges,  and  I  do  not  think  that  in  aill  matters  proper  efforts  were  made  to  secure  siuch 
workmanship,  particularly  in  reference  to  the  two  points  I  have  previously  mentioned, 
the  facing  of  the  compression  members  and  the  boring  of  the  pin  holes.  * 

Q.  Who  devised  the  method  of  loading  and  unloeding  the  members  and  all  pro- 
visions for  transportation,  and  under  what  supervision  was  this  woric  carried  on  ? — A. 
It  was  entirely  within  the  hands  and  under  the  control  of  the  Phoenix  Bridge  Company. 

Q.  Was  the  deformation  of  these  members  while  in  transit  probable  ? — ^A.  Yes, 
under  carelesB  treatment  or  in  the  case  of  accidents. 

Q.  Whose  duty  was  it  to  ensure  that  the  erection  methods  and  appliances  were 
suitable  to  the  work  and  to  organize  the  system  of  erection  ? — A.  The  Phcenix  Bridire 
Company's.  At  the  same  time  I  had  in  a  general  way,  but  not  in  detail,  to  consider 
the  methods  they  intended  to  employ  and  I  believe  that  great  care  was  employed  by  the 
Phoenix  Bridge  Company  in  devising  an  excellent  method  of  handling  the  material 
and  putting  the  same  in  place. 

Q.  Was  the  inspection  of  the  work  of  erectioai  and  the  taking  charge  of  that 
work  pioperly  pairt  of  the  duties  of  the  ooneulting  engineer  and,  if  not,  whose  duty 
was  it  ? — ^A.  It  was  not  the  duty  of  the  oonsulting  engineer.  It  was  the  duty  of  the 
chief  engineer  and  his  organization,  with  the  sole  right  to  apply  to  the  consulting 
engineer  for  advice  upon  any  special  problem. 

Q.  Was  the  local  staff  at  Quebec,  employed  by  the  Quebec  Bridge  Company  and 
the  Phoenix  Bridge  Company,  to  your  satisfaction  and  did  you  consider  it  fully  com- 
petent to  handle  the  work? — A.  Not  from  my  present  knowledge.  When  discussing 
the  necessity  of  technical  men  for  the  inspectors,  I  took  the  matter  up  with  the  chief 
engineer  of  the  Phoenix  Bridge  Company  and  pointed  out  to  him  not  only  the  neces- 
sity of  the  Quebec  Bridge  Company  having  competent  men  in  charge  of  erection,  but 
also  the  absolute  necessity  for  the  Phoenix  Bridge  Company  to  have  an  engineer  on  the 
work  at  all  times  who  was  fully  cognizant  of  the  details  of  the  structure,  the  action 
of  the  different  members  under  the  different  strains  and  camber  movements  and  who 
would  have  the  technical  knowledge  to  take  action  if,  at  any  time,  the  theoretical 
expectations  should  not  be  obtained,  to  determine  why  such  result  was  not  obtained  and 
be  able  to  direct  the  necessary  corrections.  I  do  not  think,  from  my  present  know- 
ledge, that  the  Phoenix  Bridge  Company  did  have  any  such  engineer  upon  the  work. 

Li  regard  to  the  local  staff  of  the  Quebec  Bridge  Company,  I  have  no  knowledge 
further  than  in  reference  to  the  chief  engineer  and  Mr.  McLure,  and  I  feel  now  that 
on  the  part  of  the  Quebec  Bridge  Company,  Mr.  McLure  was  the  only  person  who 
had  any  preparation  or  qualifications  for  supervising  the  construction  of  that  bridge, 
and  I  know  that  the  time  allowed  him  for  preparation  for  this  important  jd^ty  waSyBot 
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as  great  as  should  have  been  given  him.  From  the  reports  that  he  has  from  time  to 
time  sent  me,  from  personal  intercourse  with  him,  I  feel  that  he  did  all  that  could  be 
expected  of  him  under  the  circumstances. 

Q.  By  whom  were  its  members  appointed  and  to  whom  were  th^  responsible? — 
I  have  already  explained  the  method  of  the  appointment  of  Mr.  McLure,  the  only  one 
in  regard  to  whose  appointment  or  selection  I  have  any  knowledge. 

Q.  By  whom  was  this  force  paid  ? — A.  I  presume  by  the  two  companies,  that  each 
company  paid  the  staff  employed  by  it  at  Quebec. 

Q.  Please  state  what  qualifications  in  the  way  of  training,  age  and  experience  weie 
necessary  to  make  a  man  fit  to  have  supreme  local  control  of  the  erection  of  this 
bridge  and  whether  any  of  the  staff  employed  by  either  the  Quebec  Bridge  Company 
or  the  Phoenix  Bridge  Company  had  these  necessary  qualifications  ? — ^A.  For  a  man  to 
be  qualified,  in  my  opinion,  to  have  the  supreme  local  control  of  the  erection  of  a 
bridge  as  important  as  that  under  consideration,  I  think  he  should  have  been  a 
thoroughly  technically  educated  and  experienced  bridge  engineer.  I  regret  to  say  that 
I  do  not  think  the  chief  engineer  of  the  Quebec  Bridge  Company  had  these  qualifi- 
cations. In  reference  to  the  local  control  by  the  Phoenix  Bridge  Company,  as  stated 
before,  I  do  not  think  they  had  the  quality  of  engineer  that  the  curcumstanoes 
demanded.  In  saying  this  I  do  not  wish  to  reflect  in  any  manner  upon  Mr.  Birks, 
who  sacrificed  his  life  and  who  undoubtedly  was  a  competent  man  in  his  line  of 
experience;  but  I  do  not  understand  that  he  had  the  thorough  training  and  knowledge 
of  all  the  requirements  of  this  structure  necessary  to  fit  him  for  the  responsible 
position  as  the  engineering  representative  of  the  contractor  on  such  an  important 
structure. 

Q.  Is  it  reasonable  to  expect  that  emergencies  of  grave  importance  may  arise 
upon  work  of  such  character  and  magnitude  and  could  the  local  staff  of  the  Qudbec 
Bridge  Company  be  considered  to  be  reasonably  complete  without  including  an  engines 
of  sufficient  scientific  training,  age  and  practical  experience  to  be  competent  to  deal 
with  any  such  emergencies? — ^A.  I  have  practically  answered  that  already.  I  do  think 
that  emergencies  of  grave  importance  are  liable  to  occur  in  the  erection  of  such  a  great 
work  and  the  history  shows  that  they  have  occurred,  and,  as  I  stated  before,  I  do  not 
think  that  the  local  staff  contained  a  man  of  sufficient  scientific  training,  age  and 
practical  exi)erience,  to  have  met  the  emergencies. 

Q.  To  what  do  you  attribute  the  employment  of  a  staff  not  equal  in  calibre  to  the 
difficulties  of  the  undertaking,  on  the  part  both  of  the  Quebec  Bridge  Company  and 
of  the  Phoenix  Bridge  Company? — A.  This  is  a  rather  difficult  question  for  me  to 
answer.  I  suppose  that  in  the  case  of  the  Quebec  Bridge  Company,  like  all  projects 
undertaken  by  men  not  specially  acquainted  with  the  necessities,  the  engrineering 
features  of  any  such  great  work,  they  were  unable  to  make  a  proper  selection.  In 
reference  to  the  Phoenix  Bridge  Company,  I  think  it  was  due  to  the  fact  that  the 
conmiercial  branch  of  that  company  gave  more  consideration  to  the  pushing  and 
completing  of  the  work  than  they  did  to  the  giving  of  due  consideration  to  the 
practical  requirements  of  such  a  great  structure. 

Q.  Do  you  consider  that  it  is  a  wise  practice  when  building  a  bridge  of  novd 
character  and  unprecedented  dimensions  to  place  the  design  of  the  structure  and  of 
the  methods  of  erection  in  the  hands  of  the  mechanically  trained  staff  of  a  contracting 
company  and,  if  not,  why  was  this  practice  allowed  in  this  case? — A.  In  answer  to 
this  question,  it  is  the  general  practice  in  America  to  have  the  mechanically  trained 
staff  of  contracting  companies  prepare  the  working  plans.  As  a  rule,  no  engineer 
could  afford  to  maintain  a  staff  of  such  character,  and  no  corporation  would  listen 
to  a  fee  that  would  cover  any  such  expense. 

Q.  Were  the  methods  of  erection  submitted  to  you  for  approval  or  were  you  in 
any  way  advised  of  these  methods  and  of  the  character  of  the  plant  that  was  being 
provided  for  the  erection? — ^A.  They  were  submitted  to  me  unofficially,  not  for  my 
criticism,  nor  that  they  came  within  my  authority,  but  for  personal  interest. 

Q.  What  authority  had  the  engineers  and  inspectors  of  the  Quebec  Bridge  Corn- 
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I>aiiy  to  order  changes  in  these  methods  or  to  interfere  with  the  progress  of  erection! 
— ^A.  They  had  all  the  authority  that  belongs  to  a  chief  engineer  and  his  staff,  the 
authority  that  belonged  to  their  offices. 

Q.  Was  it  fully  understood  that  the  execution  of  this  work  was  at  all  times  sub- 
ject to  their  approval? — A.  I  think  that  is  implied  in  the  office  of  the  chief  engineer. 
In  my  instructions  to  Mr.  McLure,  as  far  as  his  authority  went,  he  was  distinctly 
instructed  to  .see  that  no  undue  risks  were  taken,  and  that  all  the  work  was  satisfac- 
tory before  it  was  finally  left. 

Q.  How  often  did  you  visit  the  bridge  site  during  the  erection  of  the  super- 
structure?— A.  Never.  I  have  never  been  able  to  visit  the  bridge  since  the  erection 
commenced.     I  was  disabled  before  that  was  undertaken. 

Q.  By  whom  and  how  often  were  you  advised  of  the  progress  of  the  work  and 
of  matters  of  interest  connected  with  it? — A.  Mr.  McLure  made  me  weekly  reports 
detailing  pretty  clearly,  and  apparently  thoroughly,  the  progress  and  the  occurrences 
of  the  previous  week,  and  he  occasionally  sent  me  an  additional  special  letter  when 
something  would  occur  that  he  thought  should  have  more  prompt  attention  than  a 
matter  contained  in  the  weekly  report. 

Q.  Did  you  find  it  necessary  to  interfere  with  the  conduct  of  the  erection,  and  if 
BO,  what  were  the  circumstances  of  such  interference  — A.  As  narrated  in  a  previous 
answer,  I  stopped  the  erection  of  the  centre  post  until  it  was  made  satisfactory.  In 
the  latter  part  of  September,  1906,  on  receipt  of  Mr.  McLure's  letter  of  September  22, 
1906,  and  letters  following,  it  was  made  clear  to  me  that  the  anchor  arm  was  not  acting 
in  accordance  with  the  theoretical  expectations.  On  studying  the  detailed  reports 
of  Mr.  McLure  and  the  levels  contained  in  his  reports,  I  found  that  instead  of  the 
anchor  arm  working  itself  free  from  the  false  work  near  chords  8,  9  and  10  first,  as 
it  should  have  done,  it  was  showing  a  tendency  to  lift  at  the  far  shore  end.  This  was 
BO  anomalous  that  I  sought  for  the  reason  thereof,  and  I  came  to  Ihe  conclusion  that 
they  had  not  considered  the  compression  of  the  main  centre  post  under  the  additional 
load  of  the  cantilever  arm ;  that  this  was  throwing  an  undue  load  upon  the  bents  near 
IK)int  9  of  the  anchor  arm,  and  without  Riving  at  that  time,  September  24,  any  x>osi- 
tive  orders,  I  drew  Mr.  McLure's  attention  to  this  point,  believing  that  he  and  the 
engineer  of  the  Phoenix  Bridge  Company  were  also  watching  for  these  contin- 
gencies, and  would  take  the -proper  action  to  remedy  the  difficulty.  It  appears  that 
nothing  was  done  by  the  Phoenix  Bridge  Compaijy  until  several  weeks  later,  when 
in  an  interview  with  Mr.  Szlapka  at  ray  office,  I  showed  him  the  correspondence 
between  Mr.  McLure  and  myself,  and  pointed  out  what  I  considered  to  be  the  diffi- 
culty. He  acknowledged  the  theory  upon  which  I  was  working,  and  I  believe  that 
he  that  day  did  send  orders  to  Phoenixville  to  take  the  proper  steps  to  relieve  this 
undue  strain  at  this  point.  There  was  some  friction  between  Mr.  McLure  and  the 
superintendent  of  erection  in  reference  to  this  matter,  which  will  be  found  in  the 
correspondence,  indicating  that  the  Phoenix  Bridge  Company  did  not  recognize  the 
rights  of  anybody  except  themselves  to  control  the  erection.  That  point  was  brought 
up  in  a  later  discussion  with  Mr.  Szlapka  in  an  amicable  way,  and  I  distinctly  told 
him  that  the  Phoenix  Bridge  Company  were  not  the  only  parties  who  had  financial 
interest  in  this  structure,  that  the  parties  whom  I  represented,  the  Quebec  Bridge 
Company,  had  paid  for  the  structure  as  it  stood,  that  it  belonged  to  them  and  they 
had  an  interest  in  seeing  that  it  was  not  risked  or  injured,  and  while  I  always  endea- 
voured to  get  along  amicably  with  everybody,  if  it  came  to  a  x>oint  of  determining 
my  right  or  the  right  of  any  employee  under  me  to  protect  the  property  of  the  com- 
pany, I  thought  they  would  find  themselves  in  the  wrong.  I  think  the  correspond- 
ence "^ill  further  illustrate  all  that  without  my  going  further  on  that  point, 

(Note. — The  correspondence  here  referred  to  is  marked  Exhibit  68.) 

Q.  Do  you  think  that  the  leaving  the  position  of  this  chord  at  that  time,  with 
the  falseworks  not  lowered  to  their  proper  jKJsition,  could  have  produced  any  injurious 
effects  near  or  about  lower  chord  9  of  the  anchor  arm? — A.  That  an  undue  and  an 
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unprovided-for  strain  was  produced  by  this  neglect  seems  very  possible  to  my  mind, 
especially  considering  that  at  that  time  'the  splices,  which  were  the  weakest  and  most 
hazardous  portions  of  the  structure,  were  not  riveted  and  perhaps  not  fully  and  pro- 
perly bolted.  ' 

'Q.  Was  appeal  to  you  for  assistance  and  advice  in  the  face  of  difficulties^  ev«p 
made  by  the  Phoenix  Bridge  Company  ? — A.  That  I  suppose  I  could  answer  by  saying 
that  Mr.  Szlapka  and  myself  were  in  frequent  intercourse  discussing  and  considering 
many  points  as  they  occurred. 

Q.  Was  it  the  practice  of  the  Quebec  Bridge  Company's  staff  to  refer  all  difficul- 
ties to  you,  and,  if  so,  what  were  the  duties  of  the  chief  engineer  ? — A.  As  far  as  I 
know  all  difficulties,  all  questions,  all  decisions  on  any  matter  relating  to  the  structure 
were  referred  to  me,  and  practically,  as  I  now  see  it,  I  was  acting  not  only  as  the 
consulting  engineer  but  as  the  chief  engineer  of  the  Quebec  bridge. 

Q.  What  was  the  agreement  between  yourself  and  the  Quebec  Bridge  Company 
as  to  your  remuneration  for  your  i)er8onal  services  and  exx>enseej,  and  under  what 
circimistances  was  the  original  arrangement  amended?  Did  the  Quebec  Bridge  Com- 
pany allow  'you  anything  for  the  necessary  staff  of  assistants?  What  proportion  of 
your  fee  have  you  had  to  expend  for  assistance  in  the  interest  of  the  Quebec  Bridge 
Company? — A.  At  the  original  interview  where  I  made  the  offer  to  undertake  the 
examination  of  the  competitive  plans  I  was  asked  what  my  fee  would  be  to  act  «s 
consulting  engineer 'when  the  work  was  started.  I  stated  that  my  fee  would  be  $7,500 
a  year  for  such  services.  I  did  not  recognize  at  that  time  that  there  was  to  be  any 
expense  except  an  occasional  visit  to  Quebec,  so  that  I  made  no  agreement  regarding 
expenses.  In  August,  1901,  being  in  Quebec  and  my  fees  backward  in  payment,  find- 
ing that  the  company 'apparently  were  embarrassed  for  funds  and  considering  that 
under  the  circumstances  then  before  me  it  might  be  some  years  before  any  actual  and 
important  work  would  be  required  from  me  sis  consulting  engineer,  I  wrote  a  new  offer 
which  amounted  to  reducing  my  fee  to  one-half.  A  member  of  the  board  suggested 
at  the  time  to  make  it  the  round  sum  of  $4,000  instead  of  the  one-half  which  I  had 
offered.  That  amount  has  been  paid  to  me  up  to  the  commencement  of  this  year. 
When  other  duties  than  those  of  the  consulting  engineer  began  to  be  placed  upon  me, 
I  suggested  to  Mr.  Hoare  that  it  was  hardly  fair,  considering  that  I  had  reduced  my 
fee  to  one-half,  that  I  should  not  be  granted  some  additional  remimeration  to  aid  me 
in  carrying  out  the  duties  that  had^  been  placed  upon  me.  No  such  additional  remim- 
eration  has  ever  been  granted  me,  and  no  offer  has  ever  been  made  to  restore  my 
original  fee.  My  staff  and  office  expenses  due  to  the  work  required  in  the  interest  of 
the  Quebec  Bridge  Company  have  been  paid  entirely  from  my  own  fee,  and  they  have 
amounted  to  approximately  the  sum^'  (tha^t  I  have  received  from  the  Quebec  Bridge 
Company  to  cover  my  employment. 

Q.  Did  the  officers  of  the  Phoenix  Bridge  Company  fully  appreciate  the  engineer- 
ing difficulties  connected  with  the  undertaking,  and  did  they  willingly  and  immediately 
make  good  all  defects  that  were  brought  to  their  notice? — A.  I  think  the  technical 
staff  as  represented  by  Mr.  Szlapka  and  his  subordinates  did  fully  appreciate  the 
.  engineering  difficulties  connected  with  this  undertaking,  but  I  do  not  think  that  that 
branch,  which  might  be  called  the  commercial  side  of  the  Phoenix  Bridge  Company, 
were  willing  to  or  did  make  good  defects  that  were  brought  to  their  notice  until  they 
were  compelled  to,  when  compulsion  was  applied.  When  the  elongation  of  the  eyes  of 
the  eyebars  under  the  strains  that  we  were  intending  to  employ  was  brought  to  my 
notice  by  certain  preliminary  tests,  feeling  it  to  be  a  matter  of  serious  moment  to 
know  the  truth,  I  ujged  the  Phoenix  Bridge  Company  to  make  a  thorough  investiga- 
tion of  this  subject,  and  suggested  to  them  that  as  it  was  a  matter  of  special  interest 
to  all  bridge  construction^  they  should  enlist  the  co-operation  of  other  bridge  com- 
panies in  making  a  thorough  examination  into  the  whole  problem.  After  more  or  lees 
discussion  it  was  made  clear  to  my  mind  that  the  Phoenix  Bridge  Company  were  more 
desirous  of  hiding  the  matter  than  they  were  of  exploiting  it.  I  was  asked  not  to  make 
the  matter  public.    Finding  this  to  be  the  position,  on  January  8, 1906, 1  wrote  to  Mr. 
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Edwards,  the  inspector  at  Phoenixville  for  the  Quebec  Bridge  Company,  directing  him 
to  accept  no  more  eyebars  for  the  Quebec  bridge  until  further  orders,  and  diarected 
him  to  furnish  a  copy  of  this  letter  to  the  Phoenix  Bridge  Company.  Thenj  ithe 
FhoBnix  Bridge  Company  showed  eagerness  to  carry  out  the  investigation  that  I 
demanded,  and  did  cairy  it  out  to  my  satisfaction. 

In  other  matters  from  time  to  time  I  did  find  them  sluggish  in  making  correc- 
tions or  remedying  defects.  To  come  down  to  a  later  date,  on  August  6,  1907,  Mr. 
McLure  reported  the  condition  of  chord  7  and  8,  cantilever  arm,  and  the  merthod  of 
remedying  proposed  by  the  Phcenix  Bridge  Comipany.  Upon  the  receipt  of  this  letter 
from  Mr.  McLure  on  August  8,  I  immediately  telegraphed  the  Phoenix  Bridge  Com- 
pany that  the  method  was  not  satisfactory  and  asked  them:  How  did  this  occur  f 
The  following  correspondence  containing  my  letters  to  Mr.  McLure  and  Mr.  McLuxe's 
letters  to  me,  my  oorrespondenoe  to  the  Phoenix  Bridge  Company  and  their  replies  to 
me,  all  of  which  are  consecutive,  indicates  that  the  Phoenix  Bridge  Company  did  not 
desire  to  make  any  corrections  of  importance,  did  not  desire  to  put  this  chord  in  a 
safe  condition,  tried  to  convince  me  that  the  error  was  unimjwrtamt,  and  even  tried 
to  explain  that  the  error  had  always  been  there.  Before  I  could  take  final  action  as  I 
had  fully  prepared  to  do  at  the  time,  the  more  serious  problem  of  the  bending  of 
chord  9,  anchor  arm,  was  reported  to  me. 

Q.  Was  due  care  exercised  throughout  in  the  handling  of  the  bridge  members  ? 
— A.  For  that  information,  gentlemen,  you  will  have  to  depend  on  the  testimony  of 
other  persons.  I  judge,  however,  from  results  reiported  to  me,  that  there  was  not  due 
care  at  certain  times. 

Q.  Are  you  aware  of  any  cases  in  which  members  were  damaged  in  handling  f — ^A. 
It  is  now  before  the  commis^on  in  evidence  that  chord  9  was  damaged  in  handling. 

Q.  Are  you  aware  of  any  cases  in  which  the  connections  between  members  in 
place  were  not  fully  made  ? — A.  It  would  appear  from  the  evidence  and  from  the 
records  of  Mr.  McLure,  that  the  splices  of  the  lower  chords  were  not  fully  made  or 
properly  considered. 

Q.  What  deviation  of  a  rib  of  a  miain  compression  member  from  the  straight 
would  be  passed  in  first-class  inspection,  and  what  variation  from  the  true  plane  is 
permissible  in  the  faced  ends  of  the  ribs  at  butt  joints  ? — A.  It  is  impossible  to  draw 
any  general  and  definite  rule  that  applies  to  all  cases.  There  must  be  a  certain  anuximt 
of  engineering  judgment  applied  to  each  special  case,  but  I  should  consider  that  in  a 
general  way,  bearing  in  mind  the  compression  chords  of  this  structure,  that  any 
deviations  from  a  straight  line  corresponding  to  the  axis  of  the  member  exceeding 
half  an  inch  would  not  be  good,  and  if  this  amount  of  deviation  is  only  for  a  ^lort 
length  it  becomes  far  more  serious.  In  regard  to  the  amount  of  error  that  might  be 
peanmtted  in  facing  the  ends  of  compression  members,  bearing  in  mind  the  large 
dimensions  of  those  in  this  structure  and  the  importance  of  having  the  best  workman- 
ship on  account  of  the  high  demands  made  on  all  parts  of  the  structure,  I  should  think 
that  one-sixty-fourth  of  an  inch  variation  from  a  straight  line  on  the  full  width  of  the 
lower  chord  would  be  the  extreme  limit  that  should  be  permitted. 

Q.  Where  these  limits  have  been  exceeded  in  the  Quebec  Bridge  members  do  you 
consider  that  the  fault  lay  with  the  shop  inspection  or  that  the  distortion  might  be 
due  to  insufficient  care  in  handling  ? — ^A.  Both  or  either. 

Q.  Would  such  faults  materially  weaken  a  compression  member? — A.  Any  depart- 
ure from  a  perfect  fit  or  straight  line  in  a  compression  member  does  weaken  that 
member.  How  much,  of  course,  depends  upon  the  relative  departure  from  the  true 
lines. 

Q.  Was  the  progress  of  the  riveting  such  as  you  desired  tihat  it  should  be  at  tihe 
various  stages  of  erection  ? — ^A.  To  the  best  of  my  knowledge  it  so  appeared. 

Q.  Why  was  the  south  half  of  the  suspended  span  to  be  erected  in  1907  when  the 
north  half,  in  all  probability,  could  not  be  erected  imtil  1909  ? — ^A.  Simply  because 
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the  material  was  there,  the  tools  were  there,  and  it  was  undouhtedly  perfectly  proper 
to  oompJete  that  portion  of  the  work  while  they  had  it  in  hand,  everything  else  being 
satisfactory. 

Q.  Was  your  approval  of  this  procedure  requested  or  obtained  and,  if  not,  was 
this  procedure  in  your  judgment  good  practice? — ^A.  The  matter  was  discussed,  and  I 
considered  it  i)erfectly  proper  and  good  practice. 

Q.  Who  authorized  the  conmiencement  of  the  erection  of  the  suspended  span  before 
the  large  traveller  was  taken  down?  Was  it  understood  that  this  was  to  be  done  and 
did  this  procoduTG  have  your  approval? — A.  In  the  early  stages  of  the  erection,  long 
before  the  large  traveller  was  passed  over  to  the  cantilever  arm,  I  drew  Mr.  Szlapka's 
attention  to  the  undesirability  of  using  the  large  traveller  for  erecting  the  suspended 
span,  pointing  out  that  it  was  unduly  hazardous  and  was  unnecessary  for  various 
reasons  which  we  discussed.  He  agreed  with  me  and  agreed  to  have  a  small  traveller 
designed  for  the  purpose  of  erecting  the  suspended  span.  The  small  traveller  was 
designed  and  they  then  appealed  to  me  that  it  would  be  necessary  to  use  the  large 
traveller  for  the  purpose  of  erecting  the  small  traveller  into  position.  I  gave  my 
consent  to  that  being  done,  but  it  was  clearly  understood  that  as  soon  as  the  small 
traveller  was  erected,  the  big  traveller  would  be  removed  from  this  structure  and  that 
the  erection  of  the  suspended  span  would  be  continued  with  the.  use  of  the  small 
traveller  only.  I  was  under  the  supposition  that  the  large  traveller  was  being  taken 
down,  I  knew  they  had  commenced  to  take  it  down,  and  I  was  very  much  astonished 
when  I  found  that  they  were  continuing  the  erection  of  the  suspended  span  with  the 
use  of  the  small  traveller  and  most  of  the  weight  of  the  large  traveller  still  at  the 
extreme  point  of  the  cantilever  arm.  This  knowledge,  however,  only  came  to  me  after 
the  failure  of  the  structure. 

Q.  From  your  present  knowledge  what  do  you  consider  the  weakest  and  most 
hazardous  part  of  the  design? — ^A.  Unquestionably  the  splices  of  the  lower  chord. 
While,  from  the  appearance  of  the  wreck  these  splices  when  properly  and  fully  rivetted 
were  the  strongest  part  of  the  compression  chord,  when  unrivetted  or  improperly  bolted 
they  were  in  a  condition  of  great  hazard  and  uncertainty.  As  these  splices  in  the 
anchor  arm  could  not  be  rivetted  until  the  camber  action  had  taken  place  and  the 
joints  had  come  to  full  and  proper  bearing,  they  were,  if  improperly  stayed  and  bolted, 
very  dangerous  points  and  should  have  been  most  carefully  watched  and  protected- 
From  the  report  of  the  condition  of  splice  7-8,  cantilever  arm,  which  is  contained  in 
Mr.  [NfcLure's  and  other  correspondence  following  August  6,  1907,  there  was  first 
made  clear  to  me  the  seriousness  of  these  splices  and  the  lack  of  appreciation  of  the 
necessary  care  to  be  given  them  by  the  Phoenix  Bridge  Company. 

Q.  Do  you  consider  that  the  initial  failure  took  place  in  the  lower  chord  ? — A.  I 
feel  thoroughly  satisfied,  with  the  history  now  before  us  in  regard  to  chord  9,  west 
anchor  arm,  that  it  was  the  initial  point  of  failure. 

Q.  Were  you  satisfied  with  the  care  and  intelligence  shown  by  the  Phoenix  Bridge 
Company  in  placing  the  members  of  this  chord? — A.  I  think  I  have  answered  ihat 
already  when  I  have  spoken  of  their  lack  of  caution  in  staying  and  prot^ting  the 
splices  of  this  lower  chord.  With  the  facts  before  us,  seeing  their  lack  of  appreciation 
and  consideration  of  the  splices  at  7  and  8  cantilever  arm,  there  is  grave  suspicion  in 
my  mind  that  similar  neglect  and  lack  of  appreciation  may  have  prevailed  before. 

Q.  At  what  date  did  you  first  become  uneasy  about  the  lower  chord  members?— 
A.  On  August  8,  1907,  upon  the  receipt  of  Mr.  McLure's  letter,  as  I  have  before 
mentioned,  narrating  the  condition  of  splices  in  chord  7-8,  cantilever  arm. 

Q.  Starting  from  this  date  please  relate  all  the  circumstances  in  which  you  were 
personally  concerned  up  to  the  time  of  the  failure,  referring  to  all  communications 
that  reached  you  and  all  action  that  you  advised  ? — A.  I  have  already  stated  and  drawn 
your  attention  to  the  corresiwndence  between  the  Phoenix  Bridge  Company,  Mr. 
McLure  and  myself,  following  August  6th.  On  the  morning  of  August  29,  on  reaching 
my  office  somewhere  about  11.26  o'clock,  I  foimd^Mr.  McLure  at  the  office.  After 
speaking  to  him  I  passed  to  my  office  and  took  up  my  morning  mail-among  which  was 
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the  commumcation  of  Mr.  McLure  narating  the  condition  of  chord  9,  west  anchor  arm. 
After  carefully  reading  and  considering  the  letter,  I  called  Mr.  McLure  into  my  office 
and  cross  examined  liim  to  find  out  whether  the  facts  given  were  actual  or  whether 
he  had  been  scared,  and  satisfying  myself  that  the  data  there  was  from  actual  measure- 
ment and  actual  observation,  I  said:  *It  is  very  serious.'  He  said:  *Mr.  Cooper, 
they  have  moved  out  the  small  traveller,  but  we  have  estimated  that  it  will  not  add 
to  the  strain  on  chord  9  more  than  50  lbs.  per  square  inch,  but  they  are  going  on  this 
morning  to  erect  more  of  the  work;  do  you  think  that  is  right?  I  said:  By  no 
means  right.  I  said:  Is  Mr.  Milliken  on  the  work? — ^intending  to  immediately  tele- 
graph orders  to  Mr.  Milliken  to  stop  it.  No,  he  said,Mr.  Milliken  is  not  present  on 
the  work;  there  is  only  a  foreman  present.  Well,  I  said,  I  do  not  know  whether  a 
foreman  would  take  a  suggestion  from  me  or  not;  I  will  have  to  telegraph  imme- 
diately to  the  Phoenix  Bridge  Company  for  them  to  wire  to  the  bridge.  I  said :  Are 
you  sure  that  the  Phoenix  Bridge  Company  have  these  same  facts  before  them  that 
you  have  presented  to  me?  and  he  said:  Exactly  the  same  report  has  gone  to  Phoenix- 
ville  that  you  have  now  received.  That  was  confirmed  by  a  telegram  handed  me 
about  the  same  time  from  Mr.  Hoare,  stating  that  Mr.  Birks  had  received  a  telegram 
from  Phoenixville  stating  that  this  chord  had  been  bent  before  it  left  the  shop.  Satis- 
fied then  that  the  Phoenix  Bridge  Company  had  the  same  facts  I  immediately  tele- 
graphed them  to  '  add  no  more  load  to  bridge  till  after  due  consideration  of  facts/ 
I  then  said  to  Mr.  McLure:  You  must  go  to  Phoenixville  immediately  and  tell  the 
Phoenix  Bridge  Company  that  I  do  not  want  any  delay  such  as  that  involved  in  the 
discussion  that  we  have  had  heretofore  on  similar  occasions,  but  I  want  immediate 
action  to  strengthen  that  chord  and  to  protect  the  bridge.  He  pulled  out  his  time 
table  and  said:  Mr.  Cooper,  I  cannot  reach  Phoenixville  before  five  o'clock.  I  then 
added  to  the  despatch:  Mr.  McLure  will  be  over  at  6  o'clock.  Mr.  Berger  went  to 
the  Western  Union  office  and  they  have  the  telegram  endorsed :  *  Sent  from  the  West- 
ern Union  office  at  12.16  p.m.'  I  immediately  took  up  the  problem  of  how  to  protect 
and  how  to  strengthen  that  chord  and  made  some  sketches  which  I  showed  to  Mr. 
Berger.  I  said:  If  the  Phcenix  Bridgre  Company  do  not  themselves  adopt  some 
better  method  I  would  suggest  that  to  them.  At  9  o'clock  that  evening  I  was  called 
up  on  the  long-distance  telephone,  and  Mr.  McLure  reported  ih&t  the  bridge  was  in 
the  river. 

Q.  Where  do  you  think  that  the  first  failure  took  place  and  in  what  manner  do 
you  think  the  bridge  acted  during  the  fall? — A,  Considering  the  history  of  chord  9, 
which  is  before  the  Commission,  there  is  no  doubt  in  my  mind  that  chord  9,  west  truss, 
failed  first,  and  after  it  passed  a  certain  degree  of  flexure  the  lattice  bars  in  the 
centre  of  the  chord  were  perhaps  what  first  gave  way.  To  my  mind,  the  noise  that 
the  men  first  heard  was  the  explosion  of  the  lattice  bars  of  chord  9  at  the  centre. 
Unrestrained  by  the  lattice  the  webs  of  this  chord  undoubtedly  buckled  together  as 
so  many  sheets  of  paper  crushed  in  the  hand.  When  chord  9  had  passed  a  certain 
point  the  lateral  braces  between  that  truss  and  the  opposite  truss  in  that  panel  were 
disabled  from  doing  any  staying  duty.  It  appears  to  me,  tljen,  necessarily  that  the 
opposite  chord  9  east  truss,  must  have  given  way  even  had  it  been  far  stronger  than 
it  actually  was.  With  the  giving  way  of  chord  9  west,  immediately  followed  by  the 
failure  of  9  east,  the  cantilever  arm  would  naturally  deflect  towards  the  river.  The 
evidence  of  the  wreck,  showing  the  continuity  and  unbroken  condition  of  the  eyebar 
top  chord,  and  that  the  anchor  towers  and  anchor  bars  which  were  vertical  in  position 
before  rupture  were  pulled  out  to  a  horizontal  position,  indicates  clearly  to  my  mind 
that  the  main  towers  must  have  remained  intact  until  this  was  done — indicating  that 
the  main  towers  and  the  whole  of  the  anchor  arm  declined  towards  the  river  and 
downwards  until  either  the  main  towers  slipped  from  their  footings  or  the  great  strain 
of  this  long  eyebar  chord  produced  the  final  rupture  of  the  main  towers.  That  the 
great  mass  of  fallen  material  moved  several  feet  towards  the  east  was  due  to  the 
probable  action  and  later  rupture  of  the  eastern  truss,  which  would  produce  a  tendency 
to  drag  the  material  towards  the  east. 
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Q.  Do  you  consider  that  there  was  clear  indication  that  the  failure  was  imminent 
and  was  it  possible,  by  prompt  and  intelligent  action,  to  have  prevented  tiie  failure! 
— A.  I  think  the  deflection  of  an  important  member,  as  chord  9  west,  to  the  extent 
of  2J  inches  would  indicate  to  any  intelligent  mind  that  that  chord  was  less  capable 
of  doing  the  duty  tiiat  it  would  have  done  if  in  a  perfectly  straight  condition,  and  I 
do  think  that  it  was  perfectly  possible  by  prompt  and  intelligent  action  to  have  stayed 
that  chord  and  prevented  the  failure  of  the  bridge. 

Q.  By  whom  should  the  orders  for  such  action  have  been  given  and  to  whose 
lack  of  judgment  and  initiative  can  the  failure  therefore  be  charged? — A.  To  the 
executive  officers  of  either  company  who  were  present  or  within  sufficient  touch  to 
have  given  any  orders. 

Q.  In  your  opinion,  is  it  good  practice  to  leave  the  ordering  of  such  action  to 
any  employee  of  a  contracting  company? — A.  The  contracting  company  should  have 
had  on  the  structure  an  employee  of  sufficient  intelligence  to  have  appreciated  the 
necessity  for  and  to  have  given  such  an  order.  At  the  same  time,  the  responsible 
executive  of  the  Quebec  Bridge  Company  should  not  have  hesitated,  in  the  absence 
of  proper  action  by  the  contractor,  to  have  given  such  an  order. 

Q.  Do  you  think  that  at  moderate  exx>ense  the  ribe  could  have  been  made  absolutely 
safe  ? — ^A.  I  do.  I  believe  if  prompt  action  had  been  taken  to  protect  chord  9  west  from 
further  deflection,  which  could  have  been  done  by  the  employment  of  three  hours'  work 
and  $100  worth  of  timber  and  bolts,  the  defects  and  deficiencies  which  we  now  recognize 
in  the  compression  chords  and  members,  could,  at  a  later  date,  have  been  corrected  and 
the  bridge  could  have  been  made  perfectly  safe  and  ^cient  for  its  intended  purpose. 

Q.  Do  you  consider  that  the  engineering  data  at  our  disposal  are  sufficient  to 
enable  engineers  to  design  members  similar  to  those  in  the  lower  chord  with  safety 
and  economy?  Would  you  now  recommend  any  material  changes  in  the  detailing  of 
these  or  any  other  members,  and,  if  so,  what  would  these  changes  be? — ^A.  My 
responsibilities,  gentlemen,  end  as  soon  as  I  have  served  by  duty  of  aiding  you  in 
reaching  the  truth  in  regard  to  the  destruction  of  this  bridge.  While  I  have  my  views 
and  such  views  are  at  the  service  of  those  who  have  heretofore  relied  on  me,  I  shall 
decline  to  take  any  executive  or  responsible  position  in  connection  with  the  correction 
of  the  errors  that  we  now  recognize  in  this  work;  it  must  be  referred  to  younger  and 
abler  men. 


From  October  23  to  November  22  the  Commission  was  engaged  in  taking  evidence 
and  collecting  information  in  Philadelphia  and  Phoenixville. 

I,  Ellsworth  L.  Edwards,  of  the  town  of  Pottatown,  in  the  state  of  Pennsylvania, 
one  of  the  United  States  of  America,  bridge  inspector,  make  oath  and  say: — 

1.  That  I  attended  before  the  Board  of  Royal  Commissioners  appointed  under 
the  great  seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  Bridge,  on  several  days  during  the  months  of  October  and  November, 
1907,  in  the  town  of  Phoenixville,  in  the  state  of  Pennsylvania  aforesaid. 

2.  That  the  attached  six  pages,  numbered  857  to  862,  both  inclusive,  contain  my 
present  evidence  in  this  matter;  the  answers  to  the  questions  are  true  statements  to 
the  best  of  my  knowledge  and  belief. 

Sworn  before  me,  in  the  city  of  Philadelphia,  inl 
the  state  of  Pennsylvania,  this  day  of  I 

November,  1907.  J 

Mr.  Edwards'  testimony. 

Q.  Please  file  complete  list  of  shop  errors  detected  by  the  inspectors  and  indicate 
those  which  were  specially  brought  to  the  notice  of  Mr.  Cooper? — ^A.  Herewith  I  Sk 
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with  you  a  book  (Exhibit  84)  which  contains  memoranda  of  all  the  errors  discovered 
at  shops  by  inspectors.  Those  marked  with  an  X  in  red  were  specially  brought  to  Mr. 
Cooper's  attention,  for  the  most  part  on  the  occasions  of  my  frequent  visits  to  his  office. 
Minor  errors  were  sometimes  referred  to  in  the  course  of  my  conversation  with  him. 

Mr.  Cooper  had  advised  me  to  confer  with  Mr.  Szlapka  regarding  minor  errors. 
This  I  did  and  before  the  shop  was  allowed  to  remedy  such  errors  Mr.  Szlapka  was 
consulted.    In  matters  affecting  clearances  his  advice  was  particularly  valuable. 

My  method  was  to  exchange  ideas  with  Mr.  Szlapka  as  to  the  remedying  of  these 
less  important  errors  and  come  to  a  conclusion  satisfactory  to  us  both.  While  such 
minor  errors  were  not  then  brought  to  Mr.  Cooper's  attention  it  was  my  understanding 
that  he  approved  of  this  course. 

Q.  Please  file  a  list  of  errors  which  were  not  detected  in  the  shop  inspection  and 
which  were  subsequently  detected  and  reported  from  the  field  ? — A.  I  do  not  have  a 
complete  list  of  errors  found  in  the  field  and  which  were  not  detected  in  the  shop. 
Mr.  McLure  wrote  me  concerning  some  of  these,  but  I  understand  you  have  this 
information  in  detail  in  his  book  labeled  *  Record  of  Shop  Errors  found  in  the  Field.' 
This  record  includes  the  errors  of  drawings  as  well  as  those  of  shop  and  a  distinction 
is  made  between  these  two  classes. 

As  you  are  probably  aware  errors  of  drawings  are  not  chargeable  to  inspectors, 
as  drawings  are  supposed  to  be  correct  when  received  by  us. 

Q.  Was  every  important  error  that  you  detected  reported  to  Mr.  Cooper  and  were 
his  instructions  in  regard  to  these  errors  promptly  carried  out  ? — ^A.  Every  error  which 
I  considered  of  sufficient  importance  was  referred  to  Mr.  Cooper,  and  his  instructions 
were  carried  out  implicitly.  Members  for  the  south  side  "were  always  remedied  very 
promptly.  As  there  was  no  hurry  for  those  of  the  north  side  these  were  not  attended 
to  with  such  promptness  but  were  finally  remedied  or  passed  by  Mr.  Cooper. 

Q.  Please  refer  to  your  letter  of  February  26,  1906,  to  Mr.  Cooper  and  explain  in 
detail  the  conditions  you  therein  described  in  the  second  paragraph? — ^A.  In  reference 
to  the  second  paragraph  of  my  letter  of  February  26,  1906,  to  Mr.  Cooper,  I  wotdd  say 
that  at  that  particular  time  there  seemed  to  be  an  unusual  number  of  errors  being  made 
both  at  the  bridge,  shop  and  the  eye-bar  plant,  and  we  were  endeavouring  to  get 
things  back  to  a  normal  condition.  Notwithstanding  the  efforts  being  made  errors 
continued.  Such  conditions  were  only  temporary  and  as  stated  in  this  same  letter 
'  We  expect  better  results  before  long.'    And  these  were  obtained. 

My  reference  to  'being  up  against  a  pretty  tough  proposition'  means  that  new 
errors  were  appearing  in  spite  of  precautions  which  were  being  taken  by  the  Phoenix 
officials  and  ourselves. 

It  is  my  exi)erience  that  there  are  occasional  short  periods  when  an  unusual  num- 
ber of  mistakes  occur  and,  vice  versa,  there  are  periods  when  unusually  few  errors  are 
made. 

Q.  Within  what  limits  do  you  consider  it  practicable  to  straighten  the  ribs  of 
bottom  chord  members,  and  of  the  main  posts,  and  how  cloeely  can  the  ribs  of  consecu- 
tive chord  members  be  made  to  match  each  other? — ^A.  In  reference  to  the  limits 
considered  practicable  to  straighten  ribs,  I  would  say  that  this  depends  to  a  large 
degree  on  the  thickness  of  these  ribs  and  also  the  nature  of  the  bend.  If  the  bend  is 
a  long  curve  it  is  a  comparatively  easy  matter  to  take  out  a  3-inch  to  4-inch  bend,  but 
if  the  bend  is  a  short  '  kink '  this  would  be  a  different  proposition  and  could  only  be 
decided  by  the  case  at  issue. 

However,  we  are  not  aware  of  any  chords  on  the  Quebec  Bridge  where  it  was 
necessary  to  remove  any  short  or  sharp  kinks.  Long  bends  were  always  removed  before 
milling. 

In  the  matching  of  consecutive  chord  members  it  must  be  taken  into  consideration 
that  the  web  plates  may  vary  in  thickness  and  angles  are  not  always  true  (viz. :  one 
leg  not  at  exact  right  angles  to  the  other).  Our  practice  in  inspection  was  to  endeavour 
to  have  the  ribs  absolutely  the  correct  distance  apart  from  top  to  bottom  at  ends  of 
chords.    We  did  occasionally  allow  as  much  as  ^-inch  (max.).    I  do  notrl&eUevaitis 
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possible  to  secure  greater  aecuraoy  than  this  where  measurements  are  taken  between 
rolled  surfaces.' 

Q.  How  closely  to  true  plane  will  the  large  rotary  planers  cut  ? — A.  From  actual 
measurements  we  know  that  the  accuracy  of  the  milling  done  by  the  rotary  plane  for 
the  larger  membere  of  the  Quebec  Bridge  varied  from  a  true  plane,  where  such  varia- 
tion occurred,  from  one-sixty-fooirth  to  one-thirty-aeoond  of  an  inch.  This  was  Uie 
best  the  machine  could  do. 

Q.  We  understand  that  a  post  section  was  found  %4-inch  out  of  true  on  one 
comer,  and  that  this  was  accepted  on  the  ground  that  the  planer  couJd  not  cut  within 
these  limits.  Is  this  correct  And  was  this  reported  to  Mr.  Cooper  ? — ^A.  Kegarding 
main  post  section  found  to  be  out  of  true  %4-inch  at  one  comer,  the  fact  of  the  bear- 
ing surface  being  so  great  and  the  unevenness  in  question  being  so  small  and  at  one 
point  only  I  deemed  it  advisable  to  accept  the  member,  believing  that  when  the  weight 
of  other  post  sections  was  on  there  would  be  perfect  contact.  It  is  a  question  if  any 
better  results  wooild  be  secured  by  remilling  a  section  so  slightly  imperfect  over  so 
small  an  area,  and  by  remilling  we  would  be  reducing  the  thickness  of  bearing  sur- 
faces.   This  error  was  not  reported  to  Mr.  Cooper  so  far  as  I  now  remember. 

Q.  Were  any  full  size  tests  of  plates,  angles  or  built  up  members  made  during 
the  fabrication  of  the  work  ? — ^A.  Some  tests  were  made  of  built  up  members  to  repre- 
sent the  ears  of  posts  and  hangers.  The  results  of  these  tests  are  produced  (Exhibit 
86).    Dwg.  2— T.O.  267.) 

No  f  uU  size  tests  of  angles  or  plates  were  made. 

Q.  Please  £le  a  statement  giving  the  particulars  of  all  full  size,  eye-bars  tests  and 
specimen  tests  of  the  materials  of  which  they  were  made. — A.  I  produce  a  statement 
as  asked.    (Exhibit  86.) 

Q.  State  exactly  what  tests  for  accuracy  were  made  upon  each  of  the  main  mem- 
bers and  how  were  these  tests  made,  not  only  as  to  dimensions  but  as  to  the  setting  of 
the  pieces  in  the  machine  ? — ^A.  In  reference  to  tests  for  accuracy,  the  facing  was 
first  tested  with  steel  straight  edge.  Dimensions  from  faced  end  to  centre  of  pin  holes 
were  taken  by  means  of  a  standardized  tape  secured  at  one  end  of  member  by  a  stop 
and  supported  at  points  the  entire  length  of  piece.  To  determine  the  exact  centre  of 
pin  hole,  a  circular  leaden  disc  was  held  in  place  by  three  set  screws  and  the  exact 
centre  was  established  from  four  points  on  the  bored  surface  of  pin  hole. 

A  spring  balance  was  attached  to  the  tape  and  12  pounds  tension  used  in  aO 
cases.  In  measuring  distances  less  than  15  feet  from  0  to  C  of  pin  holes  the  centres 
above  described  were  put  in  but  trammel  points  were  used  to  check  distances  in  place 
of  tape. 

Cast-iron  gauges  about  6  feet  long  were  put  in  all  pin  holes.  Care  was  taken 
to  see  not  only  that  the  pin  would  enter  the  hole  without  difficulty  when  the  member 
was  erected  in  the  field,  but  that  the  allowed  clearance  between  pin  and  hole  was  not 
exceeded. 

While  all  holes  for  splice  plate  connections  were  drilled  from  iron  template,  the 
dimensions  between  holes  were  always  all  carefully  measured  and,  in  fact,  this  was 
done  in  the  case  of  all  open  holes. 

As  to  the  laying  out  of  members  and  setting  same  in  machine  it  is  not  customary 
for  inspectors  to  check  these  operations.  It  is  the  duty  of  the  shop  foreman  to  attend 
to  such  checking,  but  notwithstanding  the  custom  we  did  (at  Mr.  Cooper's  suggestion) 
check  the  laying  out  and  the  boring  in  many  cases  in  order  to  reduce  the  liability  of 
error. 

Q.  Cn  May  3,  1907,  Mr.  Hoare  asked  you  for  another  set  of  strain  sheets  for 
anchor  and  cantilever  arm,  and  states  that  he  is  aware  that  the  strain  sheet  for  the 
suspended  span  was  not  then  ready ;  was  there  any  work  on  the  suspended  span  at  that 
date  in  the  shops  ? — A.  Yes.  the  eye-bars  for  the  south  half  of  suspended  span,  about 
one-half  of  the  material  for  i>anel  one  south  side  and  some  stringers  wei^  completed 
by  May  3,  .1907. 
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I,  David  Beeves,  of  the  borough  of  Phoenixville,  in  the  state  of  Pennsylvania,  one 
of  the  United  States  of  America,  president  of  the  Phoenix  Iron  Company,  make  oath 
and  say: 

1.  That  I  attended  before  the  Board  of  Boyal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  Bridge,  on  several  days  during  months  of  October  and  November,  1907, 
in  tiie  borough  of  Phoenixville  and  city  of  Philadelphia,  in  the  state  of  Pennsylvania 
aforesaid. 

2.  That  the  attached  eleven  pages,  numbered  864  to  8Y4,  both  inclusive,  contain 
my  evidence  in  this  matter.  The  answers  to  the  questions  are  true  statements,  to  the 
best  of  my  knowledge  and  belief. 

Sworn  before  me  in  the  city  of  Philadelphia,! 
in  the  state  of  Pennsylvania,  this  day  I 
of  September,  1907.  J 

Mr.  DAvm  Beeves'  testimony. 

Q.  What  is  your  position  in  the  Phoenix  Bridge  Company  and  from  what  date 
have  you  occupied  that  position? — ^A.  I  am  president  of  the  Phoenix  Bridge  Company 
and  have  been  since  1884,  and  prior  thereto,  from  1872,  I  was  a  member  of  the  bridge 
building  firm  of  Clarke,  Reeves  &  Company,  who  were  the  predecessors  of  the  Phoenix 
Bridge  Company.  Mr.  Thomas  C.  Clarke,  past  president  of  the  American  Society  of 
Civil  Engineers,  and  Mr.  Adolphus  Bonzano,  member  of  the  society,  and  at  one  time 
vice-president  and  chief  engineer  of  the  Phoenix  Bridge  Company,  were  my  partners 
in  that  firm. 

Q.  Who  are  the  other  officers  of  the  Phoenix  Bridge  Company  and  what  are  their 
duties? — A.  Mr.  John  Sterling  Deans  is  chief  engineer.  Mr.  Frank  T.  Davis,  trea- 
surer, and  Mr.  Wm.  H.  Reeves,  general  superintendent.  The  duties  of  the  president 
and  treasurer  are  those  usual  to  such  officers  of  a  corporation.  The  duty  of  the  chief 
engineer  is  to  make  contracts,  to  be  in  charge  of  the  design  and  construction  of 
bridges  and  other  structures  entering  into  the  business  of  their  transportation  and 
erection,  and  to  do  and  perform  all  other  necessary  things  in  connection  therewith. 
The  duty  of  the  general  superintendent  is  to  take  charge  of  the  work  in  the  mills 
and  the  shops  until  delivered  upon  the  cars. 

Q.  Is  the  Phoenix  Bridge  Company  a  manufacturing  company  at  all,  or  is  it 
entirely  a  contracting  company,  and  is  it  entirely  separate  from  the  Phoenix  Iron 
Company?  State  the  relations  between  the  companies? — A.  The  Phoenix  Bridge 
Company  is  an  engineering  and  contracting,  not  manufacturing  company.  It  is 
entirely  separate  from  the  Phoenix  Iron  Company.  It  has  an  arrangement  with  the 
latter  under  which  its  bridge  and  other  structural  work  is  manufactured  in  accordance 
with  requirements.  Formal  methods  of  accounts,  charges  and  payments  are  admin- 
istered between  the  two  companies  precisely  as  in  other  contracts. 

Q.  Who  is  president  of  the  Phoenix  Iron  Company?  Who  are  the  other  officers 
of  the  company  and  what  are  their  duties? — A.  I  have  been  president  of  the  Phoenix 
Iron  Company  since  1888.  Mr.  George  C.  Carson,  jr.,  is  treasurer,  and  Mr.  George 
Gterry  White,  secretary,  all  having  the  duties  that  usually  pertain  to  th^e  officers  in 
corporations. 

Does  the  Phoenix  Iron  Company  provide  material  for  and  carry  out  the  manu- 
facture of  all  work  imder  the  contracts  made  by  the  Phoenix  Bridge  Company? — ^A. 
The  Phoenix  Iron  Company  provides  the  materials  and  fabricates  the  shop  work  in 
its  mUls  and  shops  in  accordance  with  the  specifications  and  plans  furnished  by  the 
Phoenix  Bridge  Company  under  its  directions. 

Q.  Is  this  under  a  regular  standing  arrangement,  or  is  there  a  separate  arrange- 
ment made  for  eadi  piece  of  work? — A.  This  is  done  under  an  arrangement  standing 
since  1884,  and  prior  thereto,  with  the  predecessors  of  the  Phoenix  Bridge  Company, 
the  said  firm  of  Clarke,  Beeves  &  Company. 
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Q.  What,  if  any,  was  the  arrangement  made  between  the  companies  in  respect 
to  the  Quebec  bridge? — A.  The  work  embraced  by  the  Quebec  bridge  was  done  under 
the  regular  standing  arrangement. 

Q.  After  Mr.  Cooper  reported  favourably  upon  your  company's  proposal  in  1899, 
had  you  any  assurance  from  the  Quebec  Bridge  Company  that  if  the  project  were 
carried  out  your  company  would  be  the  contractors,  and,  if  so,  what  was  the  nature 
of  your  information  ? — A.  No.  The  next  step  after  the  favourable  report  was  the 
tender  of  the  contract  to  the  company  by  letter  of  Mr.  Parent,  president  of  Quebec 
Bridge  Company  dated  23rd  of  August,  1899,  copy  of  which  is  filed  as  *  Exhibit  87/ 

Q.  Did  you  consider  that  the  financial  standing  of  the  Quebec  Bridge  Company 
was  suffiicently  good  to  justify  either  the  Phoenix  Bridge  Company  or  the  Phoenix 
Iron  Company  in  making  serious  exiwnditure  in  preparation  for  the  construction  of 
the  main  spans  before  you  felt  assured  of  the  passing  of  the  guarantee  legislation  by 
the  Dominion  Parliament  in  1903  ? — ^A.  We  believed  that  the  Quebec  Bridge  Company 
was  either  strong  enough  or  had  the  means  of  becoming  so  to  warrant  us  in  making 
the  expenditures  for  the  construction  of  the  main  spans. 

Q.  Please  state  in  detail  what  these  expenditures  were,  if  any,  and  when  in- 
curred.— A.  It  first  became  necessary  to  more  fully  design  the  bridge,  to  make  some 
experiments  respecting  the  eye  bars  and  other  shop  work,  and  to  obtain  certain 
requisite  tools.  All  of  this  was  done  as  will  be  stated  by  those  who  were  in  charge  of 
the  several  departments.  The  exi)enditure  in  tools  amounted  in  the  aggregate  to 
over  $200,000. 

Q.  Was  there  any  delay,  after  the  signing  of  the  contract,  in  the  preparation  of 
plans  and,  if  so,  for  what  reason? — A.  There  was  no  delay  of  any  kind  after  signing 
the  contract  in  the  preparation  of  the  plans,  the  whole  work  proceeded  with  the  utmost 
diligence. 

Q.  Did  you  keep  in  touch  with  the  work  as  it  proceeded;  with  what  matters  did 
you  more  especially  concern  yourself  and,  in  view  of  what  has  occurred,  will  you  please 
state  fully  all  the  circumstances  of  your  own  knowledge  and  your  comments  upon 
them? — A.  I  kept  in  touch  with  the  work  at  all  stages  of  its  progress.  I  fully  appre- 
ciated its  magnitude  and  importance,  the  engineering  difficulties  involved,  and  the 
necessity  of  the  highest  class  of  workmanship  in  aU  members  of  the  bridge.  I  b^eved 
the  appointment  by  the  Quebec  Bridge  Company  of  Theodore  Cooper  as  consulting 
engineer  assured  the  success  of  the  undertaking,  that  our  engineers  and  constructors 
were  fully  competent  to  design,  construct  and  erect  the  bridge  under  Mr.  Cooper^s 
supervision  and  that  of  the  engineers  of  the  Quebec  Bridge  Company  and  of  the  Depart- 
ment of  Railways  and  Canals.  Mr.  Cooper  insisted  upon  reserving  to  himself  liie 
final  authority  over  his  colleagues,  and  I  especially  regarded  his  approval  of  the  detailed 
drawings  as  of  the  highest  importance,  believing  that  with  the  details  and  sections  of 
the  bridge  members  approved  by  him,  as  well  as  the  general  procedure  in  shop  and 
field,  a  perfect  organization  existed.  I  never  suspected  he  was  overworked,  and  I 
believed  he  would  have  been  allowed  any  assistance  asked  for.  I  was  advised  that  the 
Department  of  Hallways  and  Canals  intended  to  appoint  an  assistant  engineer  with  a 
staff  to  actively  co-operate  with  him,  but  was  prevented  at  Mr.  Cooper's  imi>erative 
demand.  I  directed  that  all  the  special  tools  required  in  the  shops,  and  all  the  special 
appliances  needed  for  erection,  be  procured  of  the  best  types  regardless  of  cost;  and 
this  resulted  in  the  installation  of  every  needed  tool  and  an  expenditure  for  these 
purposes  of  several  hundred  thousand  dollars  more  than  had  been  anticipated.  I  also 
directed  that  all  the  special  tests  advised  by  the  consulting  engineer,  Mr.  Cooper,  or 
by  our  own  engineers,  arising  from  the  unusual  size  of  the  bridge  be  promptly  and 
fully  made.  This  was  done,  and  a  full  size  model  of  the  complete  main  panel  point 
was  built  as  a  study  before  the  templates  and  shop  work  were  started,  and  other  modek 
of  large  size  were  also  used  for  the  purpose  of  instructing  the  shop  foremen  and 
erection  dei>artment.  Mr.  Cooper  was  in  the  shops  but  twice,  only  once  saw  any  of  ^ 
finished  bridge  members  and  was  never  at  the  bridge  site  at  all  after  erection  started, 
and  consequently  did  not  see  or  know  of  much  of  this  preliminary^ work,  and  was 
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not  familiar  with  the  processes  by  which  the  bridge  members  were  constructed.  But 
his  inspectors  and  our  inspectors,  working  independently  as  checks  upon  each  other, 
did  not  use  their  usual  discretion,  but  I  understand  reported  every  error  however  slight 
directly  to  Mr.  Cooper  for  his  information  and  approval.  This  was  an  extra  precaution 
on  account  of  the  imx>ortance  of  the  work.  It  probably  caused  Mr.  Cooper,  who  never 
saw  the  matters  in  question,  to  magnify  their  importance  and  to  believe  an  unusual 
number  of  errors  had  been  made,  which  is  not  true.  On  the  contrary  very  few  errors 
were  made  and  all  were  properly  and  fully  corrected  before  shipment  in  the  most 
workmanlike  jnanner.  No  member  left  the  shops  that  was  not  fully  inspected  and 
accepted  by  the  representatives  of  the  Quebec  Bridge  Company. 

The  erection  of  this  bridge  was  an  important  undertaking  and  every  precaution 
was  taken  to  avoid  unnecessary  risks,  and  our  whole  organization  was  impressed  with 
this  idea.  Every  one  who  observed  its  progress  regarded  it  as  a  remarkable  instance 
of  performance  in  accordance  with  a  pre-arranged  plan,  as  a  masterpiece  of  erection. 
This  has  been  fully  described  to  you  by  others.  When  the  compression  chord  mem- 
bers began  to  yield  at  several  places  one  after  another  as  we  can  now  see,  and  the 
whole  bridge  was  on  the  verge  of  collapse,  as  afterwards  developed,  our  staff  at  the 
bridge  site  observed  the  signs,  and  acted  promptly  and  efficiently.  They  calculated 
correctly  the  stresses  on  the  several  members,  and  decided  that  failure  from  such 
stresses  was  impossible.  When  reported  to  Mr.  Cooi)er  he  foresaw  no  immediate 
danger,  and  the  same  was  true  at  the  office  of  the  engineers  at  Phoanixville.  After 
the  event  we  have  learned  what  we  did  not  know,  and  could  not  have  known,  before. 
Mr.  Cooper  states  he  could  have  saved  the  bridge,  that  he  now  knows  the  weakness  of 
the  members  that  failed,  and  could  have  remedied  them  at  the  cost  of  $100,  but  he 
does  not  say  how,  nor  did  he  tell  Mr.  McLure  on  August  29,  when  he  called  on  him, 
nor  did  he  tell  any  one  else,  when  the  information  might  have  been  acted  upon.  I 
believe  from  all  the  evidence  that  was  available  at  the  time,  there  was  no  possible  way 
to  save  the  bridge,  and  the  impending  catastrophe  could  not  have  been  foreseen  or 
averted. 

I  believe  that  no  engineer  is  able  to  state  positively  the  cause  of  the  failure  or 
would  wish  to  undertake  to  strengthen  the  compression  members  now  built  for  the 
north  side  until  after  a  satisfactory  number  of  built  up  compression  members  of 
corresponding  design  of  the  largest  possible  section  had  been  tested  to  destruction, 
but  I  think  it  is  now  possible  to  foresee  that  after  such  tests  have  been  made  the 
members  already  built  for  the  north  side  can  be  increased  in  section,  and  made  per- 
fectly safe  for  use  at  a  comparatively  small  cost,  and  that  new  members  can  be 
made  for  the  south  side  to  correspond  exactly.  We  shall  be  glad  to  put  our  testing 
machine  at  the  disposal  of  the  Commission  and  to  make  when  desired  a  series  of 
tests  upon  it  for  this  purpose,  up  to  a  cross-section  of  about  eighty  square  inches. 
In  respect  to  the  sections  of  the  compression  members  as  built  up  for  the  Quebec 
bridge,  I  wish  to  eay  that  it  was  not  in  the  interest  of  the  Phoenix  Bridge  Company 
to  restrict  the  area  or  weight  of  these,  as  has  been  intimated,  but  that  in  a  com- 
mercial way  it  was  largely  to  its  interest  to  increase  the  sections  and  the  size  and 
weight  of  the  bracing,  and  from  that  point  of  view  we  should  have  been  glad  to  have 
increased  the  weight.  Our  contract  being  not  for  a  lump  sum,  but  by*  the  jwund, 
any  increase  of  metal  would  have  been  to  our  advantage.  It  was  simply  imperative, 
from  the  point  of  view  of  good  engineering,  and  in  accordance  with  the  fundamental 
requirements  of  the  contract  and  specifications,  not  to  make  the  weight  or  the  price, 
of  the  bridge  any  more  than  was  d'^manded  by  the  best  practice.  The  consulting 
engineer,  in  the  interest  of  his  clients,  was  supreme  in  this  respect.  We  proceeded 
with  the  contract  imrestricted  by  any  consideration  of  the  financial  strength  of  the 
company  which  employed  us.  No  restriction  of  that  kind  was  ever  heard  of  by  us — 
we  were  always  promptly  paid,  and  we  never  economized  in  any  respect  by  reason  of 
any  such  consideration.  It  can  be  seen  now  that  some  increase  of  weight  was  requi- 
site, especially  in  certain  compression  members,  and  prior  to  the  shipment  of  any  of 
these  members  we  called  this  matter  to  the  attention  of  Mr.  Cooper,  but  Mr.  Cooppr 
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would  not  allow  any  increase  whatever  in  these  members,  and  decided  they  fully  met 
the  requirements. 

There  was  no  undue  haste.  Progress  in  the  drawing  room  was  always  retarded 
while  the  engineers  checked  and  rechecked  their  calculations.  Progress  in  the  shops 
was  always  retarded  while  the  drawings  were  being  examined  and  approved,  and 
re-checked  to  provide  for  every  possible  condition  of  loading  during  erection  and 
after;  and  progress  in  the  field  was  always  subject  to  delays  by  the  engineers  on  the 
bridge,  who  controlled  the  operations  of  the  erectors,  and  saw  to  the  proper  level  and 
alignment.  Due  expedition  was  essential  from  many  points  of  view,  but  it  was  never 
permitted  at  the  expense  of  safety  or  good  workmanship. 

Every  opportunity  and  facility  has  been  given  you  while  in  PhoenixviUe  to  find 
out  for  yourselves,  and  from  the  officers,  engineers  and  employees  of  the  company, 
that  this  company  waa  fully  qualified  and  able  to  construct  this  great  bridge  in  the 
most  workmanlike  manner;  to  observe  the  extensive  preparations  which  were  made  in 
advance  in  additions  to  plant,  in  special  tools,  and  in  the  increased  number  and  capa- 
city of  cranes;  to  ascertain  that  in  actual  construction  the  best  quality  of  material 
was  used,  the  best  workmanship  performed  in  the  shopsi,  and  the  greatest  care  taken 
in  transportation.  Tou  have  been  given  access  to  all  our  books  and  papers.  The  same 
facilities  were  previously  extended  to  you  at  the  bridge  site,  to  ascertain  our  method 
and  work  in  erection.  I  believe  that,  with  the  bridge  members  at  Quebec  designed  and 
manufactured  in  accordance  with  the  approved  drawings,  the  work  of  erection  was 
scientifically  and  properly  conducted  with  appliances  besrt  suited  to  the  purpose,  and 
in  a  manner  that  was  superior  to  anything  ever  previously  attempted  or  performed. 
In  all  respects  nothing  was  left  undone  that  might  have  been  done.  I  do  not  go  into 
strictly  engineering  questions,  leaving  that  to  the  engineers,  nor  into  the  question  of 
what  Mr.  Cooper  calls  'the  defects  and  deficiencies  which  we  now  recognize  in  the 
compression  members,'  or  whether  chord  9  west  truss  failed  first,  as  he  says,  because  of 
deficiencies  which  he  has  since  recognized,  or  how  the  bridge  might  have  been  saved. 
I  disagree,  however,  with  Mr.  Cooper  on  all  these  points,  and  leave  it  to  our  engineers 
to  fully  explain  the  facte.  I  wish  to  say,  however,  that  Mr.  Cooper  told  me  personally 
when  I  called  upon  him  the  Saturday  following  the  collapse  of  the  bridge,  that  he  had 
no  idea  at  the  time  there  was  any  immediate  danger*,  nor  could  he  account  for  the 
actual  failure. 

I  was  well  acquainted  and  in  touch  with  the  principal  men  we  employed  in  erec- 
tion, and  with  those  representing  the  other  interests  at  the  bridge  site,  and  know  they 
were  all  well  qualified  for  the  several  positions  they  filled,  and  superior  men  could  not 
have  been  engaged  to  perform  their  duties.  The  cause  of  the  failure  cannot  be  found 
due  to  any  departure  from  the  specifications  in  design,  material  or  workmanship,  or 
lack  of  good  judgment  in  the  field.  No  engineer  under  the  circumstances  will  accept 
the  idea  of  a  local  defect  to  account  for  it.  The  profession  is  bound  to  look  beyond 
that — in  the  employment  of  the  unusually  high  stresses  prescribed  for  compression 
members,  beyond  aU  precedent  and,  as  it  now  appears,  beyond  the  existing  technical 
knowledge  of  their  effect. 

Mr.  Cooper  was  appointed  consulting  engineer  to  the  Quebec  Bridge  Company 
on  May  6,  1900.  He  stated  to  the  Commission  he  found  nothing  could  be  done  in  the 
way  of  changing  the  original  specifications  except  with  the  authority  of  the  Deputy 
Minister  of  the  Department  of  Kailways  and  Canals,  and  after  considerable  corres- 
pondence and  discussion  and  a  personal  visit  to  Ottawa^,  he  received  on  August  28, 
1903,  a  copy  of  an  order  in  council  dated  August  15,  giving  him  the  authority  to  make 
modifications  from  time  to  time  in  the  specifications  and  the  proposed  loadings,  pro- 
vided the  efficiency  of  the  structure  be  fully  maintained  up  to  that  originally  defined 
in  the  original  specifications  attached  to  our  contract. 

He  stated  that  this  order  in  council  gave  him  absolute  authority  to  amend  tiie 
specifications,  and  to  order  such  alterations  in  the  construction  plans  as  seemed  best 
in  his  judgment,  that  he  discussed  these  alterations  with  the  designing  engineer  of  the 
Phoenix  Bridge  Company,  but  not  for  the  purpose  of  getting  at  their  wishes  but  the 
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benefit  of  the  views  of  Mr.  Szlapka.  This  expression  of  his  absolute  and  final  authority 
coincided  with  our  understanding  of  it  in  our  dealings  with  him  under  the  contract. 
He  made  modifications  in  the  unit  stresses  to  be  employed  upon  the  various  members 
Tvhich  very  much  increased  them  beyond  any  precedent,  and  by  so  doing  placed  the 
■whole  design  in  a  field  outside  the  benefit  of  experience.  Such  high  stresses  had  never 
before  been  used,  and  in  using  them  he  acted  with  the  authority  of  the  Quebec  Bridge 
Company  and  the  Dominion  of  Canada  vested  in  him.  The  fall  of  the  bridge  is  to  be 
laid  directly  to  the  change  in  the  unit  stresses  as  made  by  Mr.  Cooper. 


I,  Frank  P.  Norris,  of  the  borough  of  Phoenixville,  in  the  state  of  Pennsylvania, 
one  of  the  United  States  of  America,  manager  of  the  Phoenix  Iron  Works,  make  oath 
and  say  : 

1.  That  I  attended  before  the  Board  of  Eoyal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  for  the  purposes  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  bridge,  on  several  days  during  the  months  of  October  and  November, 
1907,  in  the  borough  of  Phoenixville,  in  the  state  of  Pennsylvania  aforesaid. 

2.  That  the  attached  twelve  pages,  numbered  876  to  887,  both  inclusive,  contain 
my  evidence  in  this  matter.  The  answers  to  the  questions  are  true  statements  to  the 
best  of  my  knowledge  and  belief. 

Sworn  before  me  in  the  city  of  Philadelphia,  in  the  state  of 


Pennsylvania,  this  20th  day  of  November,  1907. 


I 


Mr.  NoRRis'  testimony. 

Q.  What  is  your  oflScial  position  and  how  long  have  you  occupied  this  position  ? 
— ^A.  Manager  of  the  Phoenix  Iron  Works.  Was  appointed  to  this  position  in  Febru- 
ary, 1900,  and  was  assistant  superintendent  of  the  works  from  May  1,  1896,  until 
appointed  manager. 

Q.  Have  you  any  official  connection  with  the  Phoenix  Bridge  Comjwmy  ? — A.  No. 

Q.  What  are  your  duties? — A.  My  duties  are  to  manage  the  works  of  this 
company. 

Q.  Who  is  your  immediate  superior  ? — A.  Mr.  William  H.  Beeves,  general  super- 
intendent. ' 

Q.  Who  are  your  subordinates  in  the  carrying  out  of  the  work — ^give  name  of 
each  with  their  respective  duties  and  describe  your  organization? — A.  My  subordinates 
in  the  carrying  out  of  the  work  are  the  department  superintendents,  as  follows  :— 

Steel  plant,  N.  E.  Maccallum;  rolling  mills,  E.  G.  Edgerton;  bridge  shops,  R. 
W.  Wright;  templet  shop,  William  Adams;  pattern  shop,  Archibald  Hoyle;  machine 
^op,  J.  A.  Murphy;  eyebar  plant,  John  Eagle;  iron  foundry,  Joseph  Challingsworth ; 
steel  foundry,  W.  C.  Miller;  beam  and  colunm  shop,  A.  M.  Setzler;  testing,  D.  Gainor; 
general  yard  foreman,  Albert  Brehm. 

Q.  What  was  the  date  you  were  first  officially  advised  to  prepare  for  the  construc- 
tion of  the  Qud>ec  bridge  and  who  so  advised  you  ? — A.  In  the  spring  of  1900  I  was 
advised  by  Mr.  William  H.  Beeves,  general  superintendent,  that  we  were  likely  to 
receive  instructions  very  soon  to  proceed  with  the  Quebec  bridge  and  that  it  was  impor- 
ant  that  we  look  carefully  into  the  question  of  the  manufacture  of  the  eye-bars  for 
top  chords  and  diagonal  tension  members,  and  at  the  same  time  stated  that  no  bars 
must  be  used  in  the  structure  over  2  inches  in  thickness  as  he  was  satisfied  from  past 
exx)erience  that  bars  over  2  inches  in  thickness  were  not  as  efficient  as  those  of  this 
thickness  or  less. 

Q.  Prior  to  June  19,  1903,  what  work  had  you  done  in  the  shops  in  anticipation 
of  having  to  build  the  Quebec  bridge,  and  under  whose  authority  was  this  done  ? — ^A. 
The  work  done  in  shops  prior  to  June,  1903  in  anticipation  of  having  the  Quebec 
bridge  to  build  was  as  follows,  and  was  authorized  by  Mr.  William  H.  Beeves,  ffenernl 
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It  was  thought  by  some  that  we  could  not  forge  bars  of  such  large  dimeufiions, 
namely,  15  x  2  inches  with  eyes  of  prox>er  width,  to  suit  the  different  sizes  of  pins 
that  would  be  necessary  to  use.  We  had  frequent  discussions  as  to  how  we  would 
make  these  large  eye-bars  for  the  Quebec  bridge.  It  was  thought  by  some  that  we 
would  have  to  cut  them  out  of  plates.  Owing  to  the  immense  size  of  the  bars  it  would 
have  been  next  to  impossible  to  get  plates  large  enough,  some  of  the  bars  requiring 
eyes  35i  inches  in  diameter,  and  the  bars  measuring  85  feet  in  length,  which  would 
have  required  a  plate  36  x  2  inches  x  85  feet  6  inches,  weighing  20,948  lbs.,  which  no 
mill  in  the  world  could  roll.  I  then  made  up  an  estimate  showing  the  comparative 
cost  of  upsetting  and  forging  these  eyebars  from  a  15  x  2  inches  and  of  cutting  them 
from  a  solid  plate.  This  estimate  was  made  up  August  28,  1900,  and  satisfied  us  that 
cutting  bars  out  of  plates  was  out  of  the  question  and  that  forged  bars  must  be  used. 

After  much  thought  I  formed  the  opinion  that  by  making  certain  changes  to  our 
eye-bar  upsetting  machine  we  could  upset  and  forge  these  15-inch  bars  and  obtain 
much  better  results  than  by  cutting  them  out  of  large  plates.  To  show  that  this 
theory  was  correct  we  made  the  changes  necessary  to  the  ujwetter,  made  dies  for 
hammer  and  all  necessary  appliances  for  forging  15-inch  bars,  and  on  October  6,  8 
and  9,  1900,  we  forged  ten  15-inch  x  2-inch  bars  and  tested  two  bars,  one  on  October 
12,  and  the  other  on  October  13,  test  report  herewith  attached.  This  experiment 
cost  in  the  neighbourhood  of  $1,000,  and  proved  that  we  could  make  the  bars  and 
thus  avoid  delay  in  design  of  the  bridge. 

We  were  expecting  to  receive  instructions  any  day  to  proceed  with  the  bridge 
and  we  were  thoroughly  aware  of  *the  fact  that  before  the  fabrication  of  the  different 
members  was  begun  in  the  shop,  owing  to  the  immense  size  and  weight,  we  should 
have  to  erect  numerous  large  travelling  cranes  and  secure  a  large  number  of  new 
machines  to  do  the  shearing,  straightening,  milling,  boring,  Ac,  as  tools  for  ordinary 
work  were  nowhere  nearly  large  enough  to  take  care  of  work  of  the  magnitude  of  the 
Quebec  bridge.  Owing  to  the  size  and  length  of  these  sections  it  was  necessary  to 
make  certain  additions  to  our  main  bridge  shop  and  strengthen  the  columns  that  sup- 
ported the  crane  runway  girders,  and  also  replace  the  old  runway  girders  with  much 
stronger  ones  in  order  to  carry  the  heavy  loads.  We  did  this  work  in  the  fall  of  1902, 
as  we  realized  it  would  take  considerable  time,  and  decided  to  make  these  improve- 
ments at  once  rather  than  to  take  chances  of  delaying  the  work. 

The  above  changes  to  crane  runways  and  additions  to  shop  cost  us  between 
$28,000  and  $30,000. 

Q.  After  the  date  of  the  contract  between  the  Phceniz  Bridge  Company  and  the 
Quebec  Bridge  Company,  Time  19,  1903,  what  special  preparations  were  made  in  liie 
shops  for  the  manufacture  of  the  bridge? — A.  On  June  19,  1908,  the  formal  contract 
for  the  Quebec  bridge  was  signed,  and  I  was  instructed  to  proceed  at  once  to  obtain 
whatever  machinery  and  tools  were  needed  to  make  the  best  job  possible,  regardless 
of  their  cost,  and  these  instructions  were  carried  out  to  the  letter.  Our  total  cost  for 
extensions  to  plant,  machinery,  tools,  cranes,  &c.,  necessary  to  build  the  Quebec  bridge 
was  between  $225,000  and  $250,000. 

Q.  At  what  date  was  the  manufacture  of  the  steel  commenced?  At  what  date 
was  the  first  working  drawing  given  you;  when  was  the  shop  work  commenced  and 
upon  what  member? — A.  Manufacture  of  steel  was  commenced  June  14,  1904,  for  the 
tower  shells  C.  O.'s  604  and  605.  The  first  working  drawing  was  received  at  shops 
on  June  1,  1904,  and  was  for  strut  T.  S.  3,  between  tower  shells  (tiie  orders  for  the 
metal  having  been  sent  to  '  mills '  several  days  previous  to  sending  drawings  to  shops). 
Shops  started  to  punch  the  metal  for  this  strut  June  24,  1904. 

Q.  At  what  date  was  material  ordered  for  lower  chords  and  at  what  date  was 
work  on  them  begun  in  the  shop? — A.  Material  was  ordered  for  No.  1  chords  C.  O.'a 
606,  south  anchor  arm,  July  19, 1904,  and  shops  started  to  punch  the  metal  for  them 
August  5,  1904. 

Q.  Will  you  please  state  from  your  personal  knowledge  the  main  facts  in  the 
course  of  manufacture  as  they  concern  you,  and  any  comments  youjiave  to,  make 
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upon  them? — A.  Every  department  superintendent,  as  well  as  the  workmen  in  the 
steel  plant,  rolling  mills,  bridge  shop — and  in  fact,  all  employees  of  the  works  were 
instructed  to  take  the  utmost  care  in  preparing  and  handling  the  material  for  this 
bridge,  as  well  as  the  punching,  assembling,  reaming,  drilling,  milling,  boring, 
planing,  &c.  IThe  engineers  furnished  the  shops  with  drawings  showing  just  how  all 
the  large  members  were  to  be  loaded  on  the  cars  for  transportation  to  Quebec,  and 
numerous  special  appliances  were  employed  for  this  purpose.  All  these  instructions 
were  followed  with  the  greatest  care. 

During  the  months  of  May  and  June,  1904,  we  made  a  full-sized  model  of  a  panel 
I)oint  of  the  anchor  arm  to  let  our  shop  men  see  the  size  of  the  members  we  had  to 
build,  and  to  further  impress  upon  them  the  magnitude  of  the  work  and  the  great 
imixjrtance  of  building  the  work  just  right,  and  also  that  they  could  familiarize 
themselves  with  details  and  avoid  the  possible  chances  of  mistakes  in  the  shops. 
This  model  cost  between  $600  and  $800  to  build,  and  can  be  seen  on  the  second  floor 
of  the  bridge  company's  office. 

All  the  shapes  for  this  bridge  were  rolled  in  our  works ;  the  plates  were  furnished 
by  the  Central  Iron  and  Steel  Company  and  the  pin  material  by  the  Bethlehem  Steel 
Company,  and  inspected  at  the  different  mills  by  the  inspectors  appointed  by  the  con- 
sulting engineer. 

After  the  chords,  posts,  &c.,  were  riveted  up  complete,  they  were  Md  out  by  the 
shop  superintendent  i)ersonally — in  his  absence  by  his  assistant — ^before  being  placed 
in  the  rotary  planers  (for  facing)  and  boring  mills,  and  were  checked  up  after  each 
cut  to  make  doubly  sure  the  work  was  being  done  correctly.  In  many  cases,  if  not 
always,  these  layouts  were  checked  by  either  Mr.  Edwards  or  Mr.  Meeser,  as  an  extra 
precaution,  and  were  always  checked  by  the  Phoenix  Bridge  Company's  inspector.  We 
threw  every  safeguard  possible  around  this  work  to  avoid  errors(,  and  notwithstanding, 
a  few  minor  errors  did  creep  in,  but  none  of  a  serious  character.  They  were  remedied 
to  the  entire  satisfaction  of  the  consulting  engineer's  representative.  The  chief 
insi)ector  of  the  Phoenix  Bridge  Company  kept  a  complete  record  of  all  variations 
from  the  dravTings,  even  to  the  chipping  of  a  rivet.  This  record  can  be  seen  by  the 
Commissioners  if  desired. 

When  the  question  of  inspection  of  the  Quebec  bridge  in  the  shops  was  first 
brought  up  I  made  a  strong  plea  that  the  best  shop  inspectors  that  were  obtainable 
•  shotdd  be  placed  on  the  work.  The  consulting  engineer,  as  I  remember,  stated  dis- 
tinctly that  he  would  not  have  the  inspection  done  by  an  inspecting  firm,  as  he  wanted 
men  of  his  own  selection  who  would  have  no  duties  but  to  be  right  on  this  work  all 
the  time.  This  met  with  my  ideas  exactly,  except  that  the  consulting  engineer  stated 
that  he  wanted  young  men  just  out  of  college  who,  being  without  any  practical  experi- 
ence, cotdd  be  trained  according  to  his  own  ideas.  This  I,  as  well  as  other  officials  of 
the  company,  protested  against  strongly^,  as  we  wanted  experienced  men  from  the 
start  The  result  was  that  Mr.  Edwards,  a  man  with  some  twenty  years'  experience, 
was  appointed  chief  shop  inspector,  and  later  Mr.  Meeser,  another  experienced 
inspector,  was  appointed  to  assist  him.  Mr.  McLure  also  spent  considerable  time 
assisting  Mr.  Edwards  with  the  shop  inspection  before  taking  up  his  duties  as  inspector 
of  erection.    Mr.  McLure  also  spent  the  winter  months  assisting  with  shop  inspection. 

The  insi)ection  on  this  work  was  the  most  thorough  of  any  I  have  ever  witnessed. 

Everybody  appreciated  the  magnitude  of  the  work,  and  the  great  importance  of 
making  it  to  conform  to  the  drawings. 

With  a  view  of  keeping  the  shop  work  right  up  to  the  highest  standard,  I  called 
Mr.  Edwards  in  the  office  at  different  times,  and  requested  him  to  accept  nothing  but 
the  very  best  work,  and  at  the  same  time  cautioned  both  him  and  Mr.  Meeser  to  always 
check  the  measurements  with  their  own  private  tape,  and  to  the  best  of  my  knowledge 
and  belief  they  did  this. 

There  was  never  any  friction  between  the  Quebec  Bridge  Company's  inspectors 
and  our  men ;  all  were  working  to  the  same  end,  namely,  to  make  a  bridge  second  to 
none. 
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Kealizing  the  absolute  importance  that  every  part  of  this  bridge  must  be  ri^t, 
and  to  impress  all  the  shop  men  with  this  fact,  I  placed  notices  around  the  shoiijBt, 
before  the  actual  fabrication  of  the  work  commenced,  calling  their  attention  to  the 
fact  that  we  were  about  to  start  work  on  what  was  to  be  the  largest  bridge  in  the 
world,  and  requested  every  man  to  do  his  best. 

We  put  the  very  best  mechanics  in  the  shop  on  this  work.  The  boring  was  all 
done  by  expert  machinists. 

I  want  to  say  most  emphatically,  and  the  actual  work  will  bear  out  my  statements, 
that  we  all  appreciated  the  great  magnitude  of  the  work  and  the  utmost  importance 
of  doing  it  just  right.  The  way  the  work  went  together  in  the  field  proved  it  was 
right.  Everybody  who  has  seen  the  work  does  not  hesitate  to  say  that  it  is  the  very 
best. 

Any  tests  that  were  asked  for  by  the  consulting  engineer  were  always  willingly 
and  promptly  made  and  with  the  greatest  care.  Together  with  Messrs.  Edwards  and 
Meeser,  the  inspectors;,  and  Messrs.  Deans  and  Szlapka,  I  spent  many  hours  in  thj& 
testing  room  witnessing  the  making  of  the  eyebar  tests.  We  placed  our  toolmakers 
at  the  disposal  of  the  inspectors  to  check  their  readings  of  the  Vernier  callii>er3. 
These  tests  cost  a  considerable  sum. 

All  the  members  in  this  bridge,  including  the  eyebars,  were  measured  by  steel 
tapesi,  standardized  by  a  tape  in  the  possession  of  Mr.  Edwards,  the  Quebec  Bridge 
Company's  chief  inspector,  to  which  were  attached  spring  balances  or  scales,  and  12 
pounds  pressure  was  put  on  the  tape  for  every  measurement  made.  This  insmred 
uniformity  of  measurements  throughout  the  whole  job.  The  pins  for  this  bridge  were 
forged  in  the  armour  plate  forges  of  the  Bethlehem  Steel  Company,  at  an  extra  cost 
of  $20  per  ton  over  and  above  what  we  could  have  purchased  ordinary  hammer  forged 
pins  for,  and  which  would  have  filled  the  requirements  of  the  specifications.  We  all 
appreciated  the  great  importance  of  getting  the  best  pin  material  obtainable,  as  they 
had  an  enormous  load  to  carry,  and  after  many  weeks  of  careful  consideration  of  this 
particular  part  of  the  structure  we  were  instructed  to  order  these  pins  at  this  large 
additional  cost,  by  Mr.  David  Beeves,  president,  who  from  the  very  beginning  said 
that  we  must  use  the  best  of  everything  in  this  bridge,  regardless  of  cost.  These 
instructions  have  been  rigidly  lived  up  to. 

In  October,  1904,  we  spliced  chords  No.  1  and  No.  2  of  the  anchor  arm  together 
under  the  shipping  crane  in  our  yard  and  requested  the  consulting  engineer  to  come 
to  Phcenixville  to  see  how  nicely  the  work  went  together.  After  waiting  nearly  a  week 
he  finally  came  over  and  was  evidently  much  pleased,  as  we  never  heard  anything  to 
the  contrary.  The  last  week  in  November  of  the  same  year  we  spliced  chords  No.  4 
and  No.  5  of  the  anchor  arm  together — (these  are  the  fijrst  two  chords  that  are  cam- 
bered). 

After  putting  on  all  the  splice  plates  we  had  our  transit  man  square  and  levd 
them  up  with  the  instruments,  then  compare  them  with  the  drawings,  and  found  them 
as  near  to  the  drawings  as  it  was  possible  for  human  hands  to  make  them. 

We  did  not  complete  the  splicing  of  the  above  chords  until  late  on  a  Saturday 
evening  and  on  the  following  Sunday  morning  Messrs.  Edwards,  Szlapka,  Scheldt 
Wright  (shop  superintendent)  and  myself,  together  with  a  number  of  others,  were 
there  to  see  whether  the  work  came  together  as  it  should,  and  as  stated  above,  the  work 
was  accurate.  The  next  day,  and  for  the  next  couple  of  weeks,  we  made  several 
attempts  to  get  the  consulting  engineer  to  come  to  Phcenixville  to  see  these  chords, 
but  he  positively  refused  to  come.  We  were  very  much  surprised  at  this  as  we  were 
told  'many  times  by  Messrs.  Deans  and  Szlapka  that  these  cambered  chords  wete 
probably  the  most  important  sections  in  the  bridge  and  so  much  depended  on  having 
them  just  right  so  as  to  keep  the  bridge  in  perfect  alignment. 

When  the  first  shoe  was  completed  in  the  shops  we  assembled  both  bottom  and  top 
pedestals,  shoe  No.  11  chord,  main  post  foot,  floor  beam  connections,  and  all  the  var- 
ious plates  that  connected  the  shoe  for  brace  connections.  (We  have  photographs  of 
the  above  assembled  together.) 
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A^^ain  we  requested  the  consulting  engineer  to  come  to  PhoenixviUe  to  see  for  him- 
self how  well  ea«i'i  part  fitted  to  the  other  and  the  excellent  work  we  were  doing,  but 
he  refused  absolutely. 

The  consulting  engineer  in  his  testimony  speaks  of  the  comimny  being  slow  in 
making  the  special  eyebar  tests.  This  was  due  to  the  fact  that  it  took  considerable 
time  to  get  the  plain  bars  from  the  plate  milL  After  they  reached  our  works  it  re- 
quired considerable  time  to  forge,  anneal^  straighten  and  bore  the  bars,  and  the  test- 
ing, owing  to  the  numeroiis  measurements  that  had  to  be  made,  was  a  slow  process 
and  required  many  di^s. 

Mr.  Hoare,  diief  engineer  of  the  Quebec  Bridge  Company,  was  at  the  works 
numerous  times  during  the  past  four  years  and  always  seemed  well  satisfied  with  the 
class  of  work  we  were  doing  for  him.  At  the  same  time  he  always  kept  impressing 
on  us,  as  well  as  on  the  inspectors,,  the  great  importance  of  making  everything  just 
right. 

Before  the  main  traveller  was  completely  designed  for  erecting  this  bridge  we 
made  tests  of  different  kinds  of  antifriction  metals  to  make  sure  of  getting  the  very 
best  for  the  bearings  of  this  traveller,  on  account  of  its  great  weight  and  the  heavy 
sections  it  would  have  to  lift.  The  shackles  were  made  by  the  best  makers  in  thd 
country  and  when  they  arrived  here  we  tested  several  of  then  in  the  testing  machine. 
The  results  were  not  satisfactory  and  we  refused  to  accept  them  and  forged  them  here 
from  solid  steel  billets.  The  same  care  was  taken  with  the  false  work  and  travellers, 
both  large  and  small,  as  with  the  bridge  prox)er^  and  the  materials  and  workmanship 
were  of  the  very  best.  Many  tests  were  made  of  the  materials  that  went  into  thd 
false-work  and  travellers,  same  as  were  made  for  the  big  bridge.  Great  care  was  taken 
to  have  all  sections  carefully  painted  before  being  shipped  or  put  in  storage,  and  the 
material  in  storage  has  been  carefully  looked  after. 

I  gave  the  Quebec  bridge  material  my  most  careful  attention  through  its  various 
stages  in  mills  and  shops,  and  realizing  the  great  responsibility  that  naturally  was 
placed  upon  me  as  the  works'  manager,  I  gave  up  everything  in  the  way  of  vacations, 
and  have  been  in  the  works  practically  every  day  since  we  commenced  work  on  the 
bridge  in  1903,  except  for  five  days  in  October,  1906,  that  I  spent  going  to  and  at  the 
bridge  site  in  Canada. 


I,  John  Sterling  Deans,  of  the  town  of  PhoBnixville,  in  the  state  of  Pennsyl- 
vania, one  of  the  United  States  of  America,  engineer,  make  oath  and  say: — 

1.  That  I  attended  before  the  Board  of  Royal  Conunissioners  appointed  under  the 
Great  Seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse  of 
the  Quebec  bridge,  on  several  days  during  the  months  of  October  and  November,  1907, 
in  the  town  of  PhoBnixville  and  the  city  of  Philadelphia,  in  the  state  of  Pennsylvania 
aforesaid. 

2.  That  the  attached  24  pages,  numbered  889  to  912,  both  inclusive,  contain  my 
present  evidence  in  this  matter.  The  answers  to  the  questions  are  true  statements 
to  the  best  of  my  knowledge  and  belief. 

3.  That  the  letters  and  letter-books  produced  before  the  Commission,  from  which 
exhibits  74  to  83,  both  inclusive,  purport  to  be  copied,  are  the  correspondence  received 
and  sent  by  the  Phoenix  Bridge  Company  and  its  officers  in  the  ordinary  course  of 
business,  in  relation  to  the  Quebec  bridge. 

Sworn  before  me  in  the  city  of  of  Phila- 
delphia, in  the  state  of  Pennsylvania, 
this  day  of  November,   1907. 


lila-  1 
inia,  i- 
907.  J 


Mr.  Deans'  testimony: 

Q.  From  whom  and  at  what  date  did  you  receive  the  cross-section  of  the  River 
St.  Lawrence  at  the  bridge  site  and  other  data  required  for  the  preparation  of  the 
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first  preliminary  plan? — A.  On  June  16,  1897,  Mr.  E.  A.  Hoare  wrote  to  the  president 
of  the  Phoaniz  Bridge  Company,  asking  if  any  engineer  of  the  company  expected  to 
attend  the  annual  convention  of  the  American  Society  of  Civil  Engineers,  whidi 
was  to  convene  in  Quebec  on  June  30;  if  so  he  asked  that  the  engineer  call  to  sea 
him,  in  connection  with  a  project  for  bridging  the  St.  Lawrence  river  near  Qudiec. 
It  was  natural  that  Mr.  Hoare  should  address  the  Fhosniz  Bridge  Company  in  this 
connection^  as  about  twenty  years  before,  while  he  was  chief  engineer  of  the  Qudiec 
and  Lake  St.  John  Railway,  the  company  had  constructed  bridges  for  his  road.  I 
attended  the  convention  and  met  Mr.  Hoare  for  the  first  time,  and  also  met  Mr. 
Audette,  Mr.  Boswell,  Mr.  Dobell  and  other  directors  and  officers  of  the  Qud)ec 
Bridge  Company.  Mr.  Dobell  entertained  the  entire  convention  at  his  home  on  ihe 
St.  Lawrence  near  the  bridge  site,  and  during  the  trip  by  steamer  explained  to  the 
engineers  present  the  proposed  site  of  the  bridge  and  the  steps  the  company  were  tak- 
ing towards  its  construction.  Mr.  Cooper,  afterwards  consulting  engineer  of  the 
Quebec  Bridge  Company,  was  in  attendance  at  this  convention,  and  learned  of  the 
enterprise  at  that  time.  Mr.  Hoare  said  to  me  on  the  occasion  of  this  visit  to  Que- 
bec that  if  we  were  interested  in  the  bridge  project:  ^  I  shall  be  glad  to  send  you  a 
profile  of  the  crossing  at  the  proposed  site  and  other  necessary  general  information 
so  that  you  may,  if  you  wish,  be  prepared  to  bid,  if  the  project  is  carried  out.' 
Shortly  afterwards  I  received  from  Mr.  Hoare  the  said  profile  and  information. 

Q.  Please  file  copies  of  the  outline  plans  prepared  by  the  Phoenix  Bridge  Com- 
pany dated  November  30,  1897,  and  December  7,  1897,  respectively  f — ^A,  I  file  copies 
of  general  outline  plans  prepared  by  the  Phoenix  Bridge  Company  dated  November 
30, 1897  (Exhibit  88)  and  December  7,  1897  (Exhibit  89)  respectively. 

Q.  Please  examine  the  official  plan  prepared  by  the  Quebec  Bridge  Company, 
dated  January  13,  1898,  and  subsequently  filed  with  the  government  of  Canada,  and 
state  if  the  truss  outlines,  as  shown  on  it,  are  identical  with  those  shown  on  the 
Phoenix  Bridge  Company's  plans,  dated  December  7,  1897  ? — A.  I  have  compared 
these  plans  and  find  that  the  truss  outlines  are  identical 

Q.  Please  refer  to  your  letter  of  November  8,  1897,  to  E.  A.  Hoare,  and  state 
whether  or  not  the  general  features  of  the  Quebec  Bridge  were  determined  by  the 
Phoenix  Bridge  Company's  engineers  ? — A.  No,  except  as  to  the  general  outlines  of 
trusses,  and  lengjths  of  spans. 

Q.  Please  state  why,  in  advance  of  the  submission  of  competitive  tenders,  the 
Phoenix  Bridge  Company  allowed  its  plan  for  this  bridge  to  become  public  property 
by  being  filed  in  the  Department  of  Railways  and  Canals  and  thus  becoming  avail- 
able for  use  of  its  competitors  ? — A.  I  do  not  remember  that  I  knew  that  our  pre- 
liminary studies  of  this  work,  as  shown  on  plan  dated  December  7,  1897,  were  incor- 
porated in  a  plan  filed  by  the  Quebec  Bridge  Company  with  the  Department  of  Rail- 
ways and  Canals.  Had  the  Quebec  Bridge  Company  asked  permission  to  use  the 
plan  I  would  not  have  objected.  In  any  case  I  do  not  consider  the  fact  of  any  special 
significance  or  as  giving  our  competitors  any  advantage.  At  the  time  tenders  were 
asked,  about  a  year  later,  bidders  had  free  scope  in  the  matter  of  design,  length  of 
anchor  arms,  &c.,  and  were  asked  to  bid  not  only  on  cantilever  span,  but  on  suspen- 
sion design.  As  a  matter  of  fact  our  own  tender  did  not  agree  exactly  with  the  above 
preliminary  study. 

Q.  Please  refer  to  your  letter  of  April  14,  1899,  to  E.  A.  Hoare  and  state  if  you 
did  not  understand  that  economy  in  design  was  to  be  of  first  importance  in  arriving 
at  a  final  choice  between  competitive  tenders? — A.  I  understood  economy  in  design 
was  of  importance  but  not  of  first  importance  and  not  to  be  secured  at  the  expense 
of  any  requirement  of  the  specifications  or  of  obtaining  the  most  capable  contractor 
for  the  work. 

Q.  Was  the  subsequent  letting  of  various  contracts  to  the  Phoenix  Bridge  Com- 
pany in  pursuance  of  the  understanding  referred  to  in  the  letter  of  April  14,  1899  f 
— A'  No.  Mr.  Cooper  reported  favourably  upon  our  plan  and  tender  as  submitted 
March  1,  1899,  and  the  contract  was  awarded  to  us  on  this  report  oOfr.  Cooper. 
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Q.  Please  refer  to  your  letter  of  19tb  of  Aprils  1899,  to  £.  A.  Hoare,  and  state 
your  understanding  of  ihe  instructions  that  bad  been  given  to  Tbeodore  Cooper  when 
tbat  engineer  undertook  tbe  examination  of  tbe  competitive  designs  and  tenders  ? — 
A.  I  bave  read  my  letter  to  Mr.  Hoare  of  April  19, 1899, 1  understood  tbat  Mr.  Cooper 
was  to  recommend  for  acceptance  tbe  lowest  and  best  tender  and  plan  wbicb  met 
every  requirement  of  tbe  specifications. 

Q.  Did  consultations  take  place  between  Mr.  Cooper  and  tbe  engineers  of  tbe 
Phoenix  Bridge  Company  relative  to  the  determination  to  increase  tbe  main  span  and 
to  the  determination  of  amendments  to  the  specifications,  and  had  these  conclusions 
the  approval  of  the  engineers  of  tbe  Phoanix  Bridge  Company  ? — A.  At  Mr.  Cooper's 
request  Mr.  Szlapka  bad  interviews  with  him  at  which  Mr.  Cooper  stated  it  was  pro- 
ix>sed  to  increase  the  span  and  amend  the  specifications.  Tbe  Phoenix  Bridge  Com- 
pany had  nothing  to  do  with  the  determination  of  these  questions.  We  were  not 
asked  to  approve  tbe  proposed  action. 

Q.  Bid  tbe  Phoenix  Bridge  Company  fully  concur  in  and  approve  tbe  action  of 
the  Quebec  Bridge  Company,  and  of  tbe  government  of  Canada  in  practically  making 
Mr.  Cooper's  approval  of  the  plans  for  the  bridge  final  for  all  parties? — A.  We  neither 
concurred  or  dissented.  Were  not  asked  to  do  so.  We  were  bound  by  tbe  action  of 
tbe  Quebec  Bridge  Company  and  tbe  government  of  Canada  in  making  Mr.  Cooper's 
approval  of  tbe  plans  final  for  all  parties. 

Q.  Did  Mr.  Cooper  suggest  to  you  his  inability  to  continue  as  consulting  engi- 
neer, and  if  so  when  was  this,  what  reasons  did  be  assign  and  how  did  you  view  his 
suggestion  and  with  what  result  ? — A.  About  two  or  three  years  ago  Mr.  Cooper  spoke 
to  me  about  the  possibility  of  bis  being  imable,  owing  to  illness,  to  continue  his  duties 
as  consulting  engineer  and  suggested  the  name  of  Mr.  C.  C.  Schneider  as  his  suc- 
cessor, should  this  contingency  arise.  I  told  Mr.  Cooper  that  we  would  consider  it 
luifortunate  if  a  change  in  authority  in  the  midst  of  construction  occurred  and  that 
I  hoped  and  believed  he  would  soon  be  better  and  remain  through  tbe  entire  operation. 
As  a  matter  of  fact  Mr.  Cooper  did  improve  promptly  and  as  far  as  I  could  see  was 
soon  in  bis  usual  state  of  health  and  continued  his  duties  in  tbe  same  manner  as 
previously. 

Q.  Did  tbe  Phoenix  Bridge  Company  at  any  time  suggest  tbe  employment  of  Mr. 
Cooper,  Mr.  Edwards,  and  Mr.  McLure  in  their  several  capacities? — A.  No  suggestion 
of  the  employment  of  any  of  them  was  made  by  this  company.  About  tbe  time  tbe 
ne<3e8sity  of  appointing  a  consulting  engineer  arrived,  Mr.  Hoare  said  tbe  Quebec^ 
Bridge  Company  was  considering  the  names  of  four  or  five  engineers,  among  them 
the  name  of  Mr.  Cooper,  and  asked  me  as  to  their  ability  and  experience,  and  I  said 
I  considered  Mr.  Cooper  tbe  best  fitted  for  tbe  work.  We  received  an  application 
from  Mr.  McLure  for  a  iKwition.  I  did  not  know  him,  but  knowing  tbat  Mr.  Cooper 
desired  to  secure  the  services  of  a  young  graduate  of  some  experience  in  bridge  work, 
I  turned  the  application  over  to  him. 

Q.  Do  you  consider  that  ample  time  was  given  to  the  study  and  preparation  of 
the  plans  ?  In  this  connection  we  understand  tbat  tbe  actual  weight  of  the  suspended 
span  over-ran  that  assumed  in  tbe  calculations  for  tbe  anchor  and  cantilever  arms  by 
fully  25  per  cent? — ^A.  Yes.  Ample  time  was  given.  Tbe  actual  weight  of  the 
suspended  span  did  over-run  tbat  assumed  in  the  original  calculations.  The  esti- 
mated weight  was  necessarily  approximate. 

Q.  At  what  date  was  first  plan  approved  by  tbe  Department  of  Railways  and 
Canals  received  by  you  and  what  was  this  plan? — A.  The  first  plan  of  tbe  main 
structure,  approved  by  tbe  Department  of  Railways  and  Canals,  was  received  by  us 
October  28,  1903 ;   it  was  the  plan  of  tbe  floor  beam  drawing  B  anchor  arm. 

Q.  Prior  to  October,  1904,  was  your  office  work  confined  to  tbe  anchor  arm? — A. 
No.  Prior  to  October,  1904,  our  office  force  was  at  work  on  stress  sheets  of  tbe  entire 
bridgp  and  on  tbe  shop  details  of  tbe  approach  span,  anchorages  and  anchor  arm. 

Q.  At  what  date  were  the  final  arrangements  made  under  tbe  contract  of  June  19, 
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1903,  which  permitted  you  to  proceed  freely  with  your  work? — A.  February  22,  1904. 
The  final  arrangements  were  concluded  on  this  date.  We  had  in  the  meantime  been 
working  on  our  plans  and  details  of  the  structure  and  making  provisions  for  proi 
perly*  and  promptly  constructing  the  work. 

Q.  When  you  sent  the  stress  sheet  of  the  anchor  arm  for  approval  to  the  Depart- 
ment of  Kailways  and  Canals,  had  you  completed  your  stress  sheets  for  the  suspended 
span  and  the  cantilever  arm,  and  had  you  designed  the  traveiller? — A.  The  anchor  arm 
stress  sheet  was  approved  by  Mr.  Cooper,  June,  1904,  and  by  the  Department  of  Rail- 
ways and  Canals  October  11.    The  traveller  was  designed  April,  1904. 

Q.  When  did  you  sent  the  stress  sheets  of  the  suspended  span  and  cantilever  arm 
for  approval  and  had  you  then  designed  the  traveller? — ^A.  Stress  sheets  for  the  sus- 
pended span  was  sent  February  19,  1904,  and  for  the  cantilever  arm.  May,  1905;  the 
traveller  was  designed  in  April  1904. 

Q.  After  completing  the  stress  sheets  of  the  suspended  span,  and  of  the  cantilever 
arm,  and  the  design  of  the  traveller,  did  you  find  that  modifications  were  necessary  in 
the  stress  sheet  of  the  anchor  arm,  what  were  they  and  did  they  tend  to  increase  or 
decrease  the  stresses? — A.  Yes.  It  was  found  necessary  to  make  modifications  in  Ae 
stress  sheet  of  anchor  arm,  due  to  increase  in  weight  of  suspended  span  and  cantilever 
arm,  but  not  to  the  traveller. 

Q.  Were  the  members  of  the  anchor  arm  designed  from  the  stress  sheet  of 
October,  1904,  which  sheet  reached  the  Department  of  Railways  and  Canals  at  the 
same  time  as  the  plans  of  the  details  of  the  bottom  chords? — A.  Yes. 

Q.  When  the  plans  for  the  bottom  chords  were  approved  had  any  of  the  chords 
already  been  built,  and  were  they  in  accordance  with  the  plans  as  approved  ? — A.  None 
of  the  chords  were  built  before  Mr.  Cooper  approved  the  plans. 

Q.  Was  any  work  done  or  material  ordered  prior  to  receipt  of  approved  plans 
from  the  Department  of  Railways  and  Canals,  and  if  so  give  details. — ^A.  Yes.  Woik 
was  done  in  many  instances  including  anchor  arm  chords  and  other  members  upon 
receipt  of  plans  approved  by  Mr.  Cooper  and  before  the  plans  were  actually  approved 
by  the  government,  as  Mr.  Cooper's  approval  was  final  as  far  as  we  were  concerned. 
No  changes  were  ever  made  by  the  government  on  any  plans  approved  by  Mr.  Cooper. 
Q.  The  contract  between  the  Phoenix  Bridge  Company  and  the  Quebec  Bridge 
Company  provided  for  payment  at  prices  per  pound  of  material  erected  complete 
Was  there  any  limit  at  all  placed  upon  your  company  as  to  the  amount  of  money  the 
bridge  should  not  exceed  in  cost,  or  was  any  sum  mentioned  by  you  that  it  would  not 
exceed  ? — A.  No. 

Q.  What  financial  considerations  governed  you  in  the  design  of  the  structure  ? — 
A.  We  were  not  governed  by  any  financial  consideration  in  connection  with  tiie 
design  of  the  structure. 

Q.  Did  the  consulting  engineer  at  any  time  urge  upon  you  the  necessity  of  eco- 
nomy, beyond  the  point  where  you  considered  the  best  efficiency  could  be  obtained  ! 
— ^A.  He  effected  economy  in  cost  by  changing  the  specifications,  and  these  changes 
lowered  the  efficiency  of  the  bridge.  In  details  not  expressly  covered  by  the  specifi- 
cations he  also  exercised  economy.  He  endeavored  to  reach  an  economical  design, 
and  we  did  not  think  he  carried  this  so  far  as  to  lead  us  to  question  the  safety  of  the 
structure. 

Q.  Did  any  one  else  ? — A.  No. 

Q.  Have  you  and  your  staff  acted  harmoniously  with  Mr.  Cooper  throughout  Aifl 
work  ? — A.  Yes. 

Q.  Did  the  changes  in  unit  stresses  meet  with  your  approval  ? — ^A.  The  chftngee 
in  unit  stresses  were  made  by  Mr.  Cooper  and  were  not  submitted  to  us  for  our 
approval.  Mr.  Cooper  merely  talked  the  matter  over  with  Mr.  Szlapka  as  a  hroUier 
engineer,  but  not  however  for  the  purpose  of  getting  the  wishes  of  the  Phcenix  Bridge 
Company.  He  then  reached  a  decision  of  which  we  were  notified  and  upon  which  we 
acted. 

Q.  Did  these  changes  follow  previous  experience,  or  did  they  t^e  the  work  out 
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of  tbe  field  of  past  experience  in  bridge  construction  and  detailing  and  in  what 
respect  ? — A.  The  changes  in  unit  stresses  for  compression  members  carried  them  out 
of  the  field  of  past  experience  in  bridge  construction  and  detailing  and  did  not 
follow  usual  practice. 

Q.  Do  you  consider,  in  view  of  this,  that  enough  time  and  study  were  devoted 
to  the  preparation  of  designs? — A.  Yes.  We  took  all  the  time  considered  neces- 
sary for  the  study  and  preparation  of  plans  and  I  believe  Mr.  Cooper's  office  also  took 
all  the  time  that  they  considered  necessary. 

Q.  To  your  personal  knowledge,  was  Mr.  Cooper's  examination  and  criticism  of 
plans  aggressive  and  did  he  insist  on  discussion  of  all  matters  in  which  questions 
arose  ? — A.  Yes.  The  examination  of  details  and  plans  by  Mr.  Cooper's  office,  I 
believe,  was  conscientioiisly  and  carefully  done.  Discussions  often  arose  but  Mr. 
Cooper's  decision  always  prevailed. 

Q.  Were  all  plans  to  your  knowledge  approved  by  the  consulting  engineer  ? — A. 


Q.  In  any  instance  were  plans  sent  to  the  Phoenix  Iron  Company  before  the 
approval  of  the  consulting  engineer  was  obtained  and  was  any  fabrication  commenced 
prior  to  such  approval  ? — A.  In  a  few  instances  and  late  in  the  work,  plans  were 
sent  to  the  shops  for  preliminary  work  before  the  actual  approval  by  the  consulting 
engineer;  so  that  we  would  be  prepared  to  carry  on  the  work  promptly.  This  was  only 
done  in  Idie  case  of  plans  of  which  the  design  and  detail  had  abeady  been  established 
and  approved  by  the  consulting  engineer.  We  took  the  risk  of  possible  alterations  by 
him.  But  in  no  instance  was  a  single  member  of  the  bridge  actually  completed 
which  was  not  in  accordance  with  the  final  approved  plans. 

Q.  Was  the  design  of  details  of  the  lower  chord  particularly  discussed  with  Mr. 
Cooper,  and  was  his  opinion  specifically  obtained  on  the  latticing  and  other  details 
and,  if  so,  please  state  fully  what  took  place  ? — ^A.  Yes.  I  had  no  interview  with  Mr. 
Cooper  on  this  subject,  but  I  instructed  our  designing  engineer  particularly  to 
submit  the  question  of  size  of  latticing  of  chords  to  Mr.  Cooper.  Mr.  Szlapka  later 
reported  to  me  that  he  had  an  interview  with  Mr.  Cooper  on  this  point,  and  Mi'. 
Cooper  advised  him  that  the  lattice  angles  were  correct  as  shown  on*  approved  plans. 
Mr.  Szlapka  will  give  you  the  details  of  his  interview  with  Mr.  Cooper  on  this  point. 

Q.  We  understand  that  the  Phoenix  Bridge  Company  maintained  an  independent 
inspection  of  the  shop  work  done  by  the  Phoenix  Iron  Company.  Please  file  a  copy 
of  the  record  of  the  errors  detected  by  your  inspector  ? — A.  An  independent  inspec- 
tion was  maintained  and  I  herewith  submit  the  daily  record.  Exhibit  No.  90.  Every 
error,  however  small,  is  noted  in  that  book,  and  all  these  errors  were  corrected  before 
the  work  left  the  shop. 

Q.  Were  all  errors  reported  satisfactorily  corrected  by  the  Phoenix  Iron  Com- 
pany ? — A.  Yes. 

Q.  What  precautions  were  taken  to  insure  the  safety  of  the  bridge  members  in 
handling  and  transportation  ?  What  measurements  were  made  at  the  bridge  site  to 
detect  distortion  or  injuries  occurring  to  members  in  transit  ? — ^A.  Special  precau- 
tions were  taken  to  insure  the  safety  of  the  bridge  members  during  handling  in  trans- 
X)ortation.  We  consulted  with  the  superintendent  of  the  Motive  Power  of  the  Penn- 
sylvania R.  R  Company  and  devised  with  his  representative  special  schemes  of  load- 
ing. All  large  and  heavy  pieces  were  the  subject  of  special  consideration  with  the 
transportation  companies.  All  members  were  carefully  inspected  as  to  distortion  and 
injury  during  transit,  after  the  members  arrived  at  bridge  site  and  before  they  were 
erected  in  place.  I  cannot  say  just  what  measurements  were  made  in  the  course  of 
this  inspection.  This  inspection  was  by  the  representatives  of  both  the  Quebec 
Bridge  and  Railway  Company  and  the  Phoenix  Bridge  Company. 

Q.  Please  file  a  full  list  of  all  members  injured  in  handling  or  in  transit  with  a 
statement  of  what  subsequent  action  was  taken  in  each  case. — ^A.  Only  one  member 
was  injured  in  transit,  being  the  shell  frame  south  anchorage.  The  repairs  to  this 
member  were  explained  in  detail  in  the  evidence  of  Mr.  A.  B.  Milliken.    On^  member 
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was  injured  in  handling  at  south  storage  yard,  being  chord  9  L  anchor  arm^  repairs 
of  which  have  been  fully  covered  in  evidence.  One  member  was  dropped  in  hanriliTig 
in  the  shops,  slightly  injuring  it  and  one  or  two  other  smaller  members.  Thorough 
repairs  were  made,  all  as  shown  in  detail  in  shop  inspector's  report  These  members 
were  thoroughly  repaired  under  the  direction  and  to  the  satisfaction  of  the  insjiectors. 

Q.  Please  file  a  complete  list  of  '  field  corrections '  reported  from  the  bridge  site. 
— ^A.  We  file  herewith  complete  list  of  field  (corrections  reported  from  the  bridge  site 
and  noted  during  the  erection  of  the  structure.  (Exhibit  No.  91) — most  of  these 
refer  to  false  work  and  erection  apparatus. 

Q.  Please  file  a  statement  compiled  from  your  weekly  records  showing  the  weight 
removed  from  and  added  to  the  cantilever  arm  and  suspended  span  during  1907. — ^A. 
We  file  the  statement  compiled  from  weekly  records  showing  weight  removed  and 
added  to  cantilever  arm  during  1907.    (Exhibit  No.  92.) 

Q.  Please  give  a  statement  with  dates  complete  showing  fully  Mr.  Birks'  ex- 
perience and  the  nature  of  the  work  upon  which  he  had  been  employed? — A.  A  state- 
ment of  Mr.  Birks'  experience  in  no  sense  conveys  a  proper  estimate  of  his  ability 
which  was  unusual  for  a  man  of  his  years.  He  was  specially  fitted  by  character  and* 
temperament  for  the  work  entrusted  to  him.    His  exx)erience  was  as  follows: — 

On  March  22,  1902,  we  received  a  letter  from  Geo.  F.  Swain,  prof.  0.  E.  Mass. 
Institute  of  Technology,  Boston,  suggesting  the  name  of  A.  H.  Birks  to  us  as  a 
desirable  man  for  our  engineering  department.  He  wrote  as  follows : — ^  I  also  have  an 
exceedingly  good  man  who  graduated  in  architectural  engineering  and  has  been  taking 
a  post-graduate  course  with  me.  His  name  is  A.  H.  Birks.  Birks  is  a  man  of  excep- 
tional ability  in  this  line  and  having  taken  all  my  work  in  structures  is  as  well  up  in 
bridge  work  as  building  work.  He  has  also  had  some  exi)erience,  having  worked  one 
simmier  with  a  bridge  company,  and  one  year  in  an  architect's  office,  I  believe.  He 
is  an  exceptional  man.' 

We  gave  Mr.  Birks  a  position  and  he  started  to  work  in  our  draughting  depart- 
ment and  worked  there  for  about  six  months.  We  soon  found  he  had  traits  of  char- 
acter and  ability  that  would  well  fit  him  for  erection  work,  and  he  was  transferred  to? 
the  erection  department  on  October  7,  1902. 

Between  October  7,  1902,  and  November  8,  1902,  he  was  in  the  field  on  erection 
of  plate  girder  spans  N.  &  W.  bridge,  Circleville,  O. 

December  1,  1902,  to  June  15,  1903,  on  Central  Kailroad  of  New  Jersey  bridges. 
Wheelers  Locks,  Parryville  and  Glen  Onoco  (plate  girder  structures)  and  Lehigh  riv«p 
bridge,  Parryville  (through  riveted  spans). 

June  18,  1903,  to  August  13,  1903^  Southern  Railway  bridges,  Caswell,  Tenn., 
Mascot,  Tenn.,  Knoxville,  Tenn.,  Alexandria,  N.C.,  Wolf  Creek,  Tenn.,  Jefferson 
City  (all  plate  girder  spans)  and  Tennessee  river  bridge,  Straw  Plains,  Tenn.,  106 
feet  (deck  plate  structure). 

February  11,  1904,  and  during  the  month  he  was  inspector  on  Southern  Railway 
bridges — James  river  bridge,  Lynchburg,  Buffalo  river  bridge,  Rappahannock  river 
bridge.     (All  through  truss  bridges.) 

July  24,  1904,  to  August  3,  1904,  at  Deepwater,. French  Broad  river,  "Hot  Springs, 
N.C.,  264  feet  (through  pin  span)  during  the  erection  of  the  trusses. 

In  March,  1905 — Jacksonville,  Fla.,  examining  sites  of  two  Atlantic  Coast  Line 
Railroad  draw  bridges,  securing  necessary  information  for  preparing  erection  plans. 

February,  1906,  New  London,  Conn.,  arranging  method  of  erecting  Jordans  Cove 
bridge. 

During  the  intervals  not  covered  by  above,  Mr.  Birks  was  engaged  on  erection 
plans  and  details  in  the  office  at  Phoenixville. 

When  the  Quebec  erection  was  taken  up  early  in  1904,  Mr.  Birks  assisted  in  aU 
the  preliminary  studies  and  continued  on  this  work  until  the  entire  plan  was  fuHy 
developed  and  settled  upon.  Many  of  the  features  of  this  erection  scheme  which 
worked  out  so  suocessfully  in  practice  were  due  to  Mr.  Birks'  peculiar  ability  in  this 
line.    His  fanuliarity  with  every  detail  of  the  erection  scheme  and>ti)e  behavdour  of 
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the  trusses  during  erection,  his  thorough  technical  training,  his  absolute  reliability, 
decided  us  to  appoint  him  resident  engineer  of  erection,  and  he  was  sent  to  Quebec 
in  September,  1904.  He  was  on  the  work  during  the  working  season  from  that  time 
until  the  date  of  the  disaster,  with  the  exception  of  the  period  during  the  erection  of 
the  main  traveller,  when  Mr.  C.  W.  Hudson  was  resident  engineer. 

Mr.  Birks  was  fearless  and  was  able  to  climb  over  the  entire  structure.  He  had 
a  lovable  character  and  that  about  him  which  instantly  demanded  respect  and  con- 
fidence. He  could  have  his  orders  carried  out  readily  without  friction.  It  would  be 
difficult  to  find  a  man  combining  the  many  traits  of  mind  and  character  which  so 
eminently  fitted  him  for  the  position  of  resident  engineer  of  erection. 

Q.  Please  file  a  detailed  statement  of  all  the  long  span  bridges  that  have  been 
built  by  the  Phoenix  Bridge  Company  since  1890  < — A.  The  Phoenixville  Bridge 
Works  have  constructed  since  1866  about  six  hundred  and  ten  thousand  tons  of  bridge 
"work.  They  are  the  pioneers  in  bridge  construction  in  the  United  States.  Among  the 
larger  works  constructed  by  the  comi)any  we  mention  the  following  : — 

Pecos  Viaduct,  Texas,  Southern  Pacific  Kailway,  2,080  feet  long,  326  feet  high. 
(1889). 

Ohio  River  Bridge,  Cincinnati,  0.,  C.  &  O.  Ry.  One  and  one-half  miles  long, 
containing  550  feet  through  pin  span,  the  longest  and  heaviest  truss  constructed. 
(1888). 

Harlem  river  draw.  New  York  City,  303  feet  through  riveted.  Turntable  60 
feet  diameter,  largest  in  the  world.     (1896). 

Bed  Bock  cantilever,  Santa  Fe  Railway,  660  feet  central  span.     (1890.) 

Mississippi  river  bridge,  Rock  Island,  HL,  for  United  States  government.  A 
double  deck  structure  1,850  feet  long.     (1896). 

Cambridge  bridge,  Boston,  Mass.,  11  plate  arch  spans,  weight  16,000,000  lbs. 
(1904). 

Cmaha  draw,  520  feet  through  pin.     (1893). 

Sioux  City  bridge,  Nebraska,  two  470  feet  draw  spans;  two  500  feet  through, 
spans,  4,000  tons.     (1896). 

Manhattan  bridge,  New  York,  1,470  feet  central  span,  726  feet  side  spans, 
34,000  tons  (not  including  cables).     (1906-7.) 

Q.  Why  were  Mr.  Cooper's  suggestions  of  August  9,  1907,  for  the  repair  of  the 
splices  at  7  L  and  8  L  cantilever  arm,  not  adopted  and  promptly  executed  ? — A. 
After  the  lower  chords,  including  the  details  of  shop  and  field  splices,  were  approved 
by  the  consulting  engineer,  the  engineers  of  the  Phoenix  Bridge  Company  and  the 
Erection  Department  carefully  considered  the  action  of  the  field  splices  during  con- 
nection of  trusses  and  the  camber  movements  of  splices  while  members  were  re- 
ceiving their  full  dead  load.  A  special  camber  blocking  was  designed  and  placed  on 
false  work  under  each  panel  point  This  blocking  was  easily  adjusted  and  free  t» 
move  longitudinally.  Special  consideration  was  given  to  the  bolting  before  the  rivet- 
in^r  of  splices.  Pull  instructions  were  prepared  in  advance  of  erection  and  incorpor- 
ated in  a  blue  print  book  of  instructions  to  the  field  force.  The  bolting  was  checked 
in  person  by  the  resident  engineer  and  regular  reports  sent  to  Phcenixville.  The 
action  of  the  joints  was  noted  and  reported  on  printed  forms  as  erection  proceeded, 
by  the  resident  engineer  in  charge  of  field  instrument  work.  The  action  of  joints 
was  also  noted  specially  by  the  designing  engineer  and  assistant  engineer  in  diarge 
of  details  during  several  visits  to  the  bridge  site.  All  of  this  was  in  addition  to  the 
regular  erection  8ui)ervision  by  the  general  foreman  and  his  assistants.  The  splices 
were  under  the  closest  scrutiny  at  all  times  and  they  acted  as  expected  in  closing  to 
complete  contact.  No  report  was  received  at  Phoenixville  advising  us  of  anything 
wrong  in  connection  with  any  splice  until  August  8, 1907,  in  a  letter  from  Mr.  Birks 
dated  Bridge  Site,  August  6,  1907.  In  this  letter  he  advised  us  that  one  of  the  inside 
ribs  at  bottom  of  splioe  chord  7  L — 8  L  cantilever  arm  was  bent  out  of  line  and  en- 
closed a  sketch  of  a  diaphragm  to  be  riveted  between  the  ribs  to  hold  them  in  their 
position.    This  proposed  diaphragm  was  sent  to  Mr.  Cooper  by  Mr.  McLipe  on  same 
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date  as  it  was  sent  to  us,  but  he  did  not  approve  it.  See  telegram  from  him,  Aug^ust 
8,  1907.  (Exhibit  No.  79-F  &  73-J.)  Mr.  Cooper  never  gave  ufl  any  instructions  con- 
cerning tihe  matter.  His  letter  of  August  9,  simply  deals  with  ideas  and  you  will 
notice  by  his  letter  of  August  13,  that  he  desired  before  acting  to  get  further  infor- 
mation from  his  resident  engineer  Mr.  McLure.  His  letter  of  August  21st  indicates 
that  he  had*  not  yet  reached  a  decision  and  ths  matter  was  still  in  tlus  unsettled 
state  when  the  accident  occurred.  There  were  no  joints  in  the  anchor  arm  where 
similar  bend  in  rib  was  noticed;  they  all  lined  up  true  and  satisfactory. 

Q.  Were  chords  9L,  anchor  arm,  and  9R  and  8R,  cantilever  arm,  in  perfect 
condition  when  they  left  Phoenixville? — ^A.  Yes. 

Q.  Were  requests  and  suggestions  made  by  Mr.  Cooper  with  regard  to  tests  and 
to  matters  of  erection  always  promptly  considered  and,  when  acted  upon,  was  it  witii 
all  possible  promptness,  giving  specific  instances? — A.  Yes,  as  instances:  Special 
tests  of  eyebars  in  connection  with  deformation  of  eyes;  water  gauge  levels  for  use  at 
bridge  site;    investigation  of  top  section  of  main  post  by  Mr.  ScheidL 

Q.  What  is  your  opinion  concerning  the  movements  of  the  bridge  when  falling:? 
— A.  The  position  of  the  wreckage  indicates  to  my  mind  that  a  compression  member* 
a  lower  chord  in  anchor  arm  down  stream  truss,  failed  first  and,  immediately  follow- 
ing, the  compression  member  directly  opposite  failed.  The  failure  of  these  two  com- 
pression members  permitted  the  anchor  arm  to  move  two  panels  toward  the  river. 
The  lower  chord  of  cantilever  arm  being  relieved  of  support  forced  the  two  shoes 
towards  shore  and  broke  off  a  lower  section  of  main  post.  The  down  stream  chord 
anchor  arm  failing  first  permitted  the  truss  to  drop  vertically  as  well  as  horizontally 
and  had  a  tendency  to  pull  the  higher  parts  of  the  superstructure  down  stream.  The 
pinnacles  at  the  top  of  main  posts  are  pointed  in  this  direction. 

Q.  Please  explain  the  references  in  Mr.  Birks'  letter  of  August  29,  1907,  with 
regard  to  the  telephone  conversation  about  stopping  the  work  of  erection? — A.  On 
August  29,  1907,  we  first  learned  from  the  letter  of  August  27  from  Mr.  Yenser  that 
buckles  were  noticed  in  webs  of  lower  chord  9L  of  anchor  arm.     Consultation  then 
took  place  at  Phoenixville  between  the  engineers,  shop  officials  and  inspectors,  and  it 
was  determined  that  chord  could  not  be  bending  from  any  excessive  stress,  as  it  was 
carrying  only  three-quarters  of  the  work  load  for  which  it  was  designed  and  approved. 
We  then  called  Mr.  Yenser  and  Mr.  Birks  on  the  'phone  and  advised  them  of  our 
conclusion.     During  this  conversation  on  the  'phone  they  notified  us  that  a  portion 
of  the  bends  had  been  in  the  webs  for  a  long  time.    That  since  writing  on  August  27 
they  had  carefully  watched  and  rei)eatedly  examined  the  chords  and  found  there  was 
no  further  movement,  and  that  they  had  proceeded  with  the  erection  without  waiting 
for  advice  from  us.    As  this  action  agreed  with  our  own  conclusion  we  told  them  we 
thought  they  had  acted  wisely  in  not  stopping  the  erection.    Mr.  Birks'  letter  refers 
to  this  'phone  conversation.     While  a  chord  with  bent  webs,  even  though  bends  are 
slight,  is  not  capable  of  performing  its  functions  as  well  as  a  perfectly  straight  mem- 
ber, the  bends  in  chord  9L  noted  on  August  27  and  of  which  we  learned  on  August 
29  were  not  such  as  to  shake  absolute  confidence  of  years  which  all  had  in  the  entire 
structure.     If  the  consulting  engineer  then  believed  there  was  imminent  danger  and 
that  all  work  should  be  stopped  immediately  it  was  not  necessary  to  inquire  whether 
Mr.  A.  B.  Milliken  was  at  site  or  not.       Mr.  Iloare  had  sent  Mr.  McLure  to  Mr. 
Cooper  to  report  on  the  bends  in  chord  9L  and  to  receive  his  advica    Mr.  Hoare  was 
in  Quebec  and  any  message  to  him  would  have  stopped  the  work  instantly,  as  was 
done  on  a  previous  occasion  by  direction  of  Mr.  Cooper.     The  testimony  of  others 
shows  that  Mr.  Cooper  on  August  29,  no  doubt,  had  no  thought  of  imminent  danger. 
We  all  now  see,  what  no  one  dreamed  of  before,  that  the  compression  chords  were 
beyond  any  scheme  of  protection  on  August  29  and  were  failing  under  less  than  half 
the  load  for  which  they  were  designed  and  approved  and  were  considered  capable  of 
sustaining  without  failure.     While  it  is  difficult  it  is  essential,  in  order  to  reach  an 
accurate  judgment,  to  keep  in  view  the  frame  of  mind  every  one  was  in  before  August 
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29  regarding  this  structure  and  its  strength  and  the  respect  and  confidence  all  had  in^ 
the  engineers  responsible  for  its  design  and  detail.  , 

Q.  Was  the  bridge  in  all  particulars  designed  by  the  engineers  of  the  Phoenix 
Bridge  Company  and  were  these  designs  fully  approved  by  the  Quebec  Bridge  Com- 
pany through  their  consulting  engineer,  Mr.  Cooper  ? — A.  The  bridge  was  designed  in 
its  general  features  by  the  engineers  of  the  Phoenix  Bridge  Company.  The  details  of 
the  bridge  were  worked  out  in  connection  with  the  consulting  engineer,  to  agree  with 
the  modified  si)ecifications  which  he  had  prepared,  and  all  plans  and  details  were 
approved  by  the  consulting  engineer,  Mr.  Cooper. 

Q.  Pleaae  file  the  reports  showing  the  condition  of  the  joints  in  November,  1906, 
and  also  a  similar  report  to  August,  29,  1907.  At  what  date  was  the  joint  8-9  I^ 
anchor  arm  riveted? — A.  Keports  herewith  show  the  condition  of  joints  November, 
1906,  and  also  a  similar  report  of  August  29th,  1907.  (Exhibit  No.  93.)  Joint  8-9  L 
anchor  arm  was  riveted,  June  1907. 

Q.  The  contract  for  the  main  spans  was  signed  June  18th,  1903,  and  called  for  the 
completion  of  the  work  by  December  31,  1906.  Was  the  time  allowed,  in  your  judg- 
ment, sufficient  for  the  satisfactory  carrying  out  of  the  work  ?  Did  Mr.  Cooper  express 
any  opinion  to  you  concerning  this? — A.  The  time  for  completion  in  our  contract  of 
June,  1903,  was  given  as  December  31,  1906,  and  was  fixed  by  the  Quebec  Bridge  Co. 
We  believe  this  time  was  too  short  and  would  not  agree  to  be  bound  by  it,  and  on  the 
date  the  contract  was  executed,  letters,  which  have  been  submitted  to  you,  passed  be- 
tween the  two  companies  extending  the  time  to  December  31,  1908.  Mr,  Cooper 
subsequently  expressed  his  opinion  in  this  connection  saying  four  or  possibly  five  years 
would  be  required  for  the  construction  of  the  bridge,  this  long  time  being  required 
because  of  the  short  working  season  for  erection  and  not  because  of  other  construc- 
tion demands.  As  a  matter  of  fact  the  Phoenix  Bridge  Co.  was  unable  to  start  on 
the  work  as  early  as  had  been  expected  because  of  the  delay  in  the  completion  of  the 
south  approach  to  the  bridge,  and  hence  notwithstanding  due  diligence  on  its  part  the 
work  could  not  have  been  completed  for  some  time  after  December  31st,  1908. 

Q.  Please  state  the  circumstances  that  called  for  the  letter  to  you  from  Mr.  E.  A. 
Hoare,  dated  October  20th,  1906?— A.  Mr.  Hoare's  letter  of  October  20th,  1906,  was 
called  forth  by  correspondence  I  had  with  Mr.  MiUiken  in  connection  with  the 
demand  which  Mr.  McLure  had  made  to  him  to  stop  certain  work  on  falsework  of 
south  anchor  arm,  after  Mr.  Milliken  had  received  instructions  from  me  over  the 
'phone  to  proceed  with  this  work  at  onca  It  was  work  which  demanded  prompt  atten- 
tion and  was  not  of  such  an  important  character  as  to  call  for  action  on  the  part  of 
the  consulting  engineer;  and  while  it  was  a  change  from  our  original  printed  instruc- 
tions, it  was  only  such  a  change  as  might  be  looked  for  in  work  of  this  character.  Mr. 
McLure  was  fully  informed  of  all  our  erection  methods,  etc.  In  this  particular 
instance  there  was  no  opportunity  to  advise  Mr.  McLure  in  advanca  Mr.  McLure  or 
any  other  representative  of  the  Quebec  Bridge  Cp.  could  have  had  the  work  stopped 
by  communicating  with  his  superiors.  The  corresjwndence  which  you  have  will  give 
you  further  details. 

Q.  Is  there  any  known  system  of  bridge  erection  that  could  eliminate  or  modify 
the  camber  system  adopted  by  you  in  the  erection  of  the  Quebec  Bridge,  and  was  the 
system  adopted  by  you  after  careful  study  and  calculation,  the  proper  mechanical 
raolhod  to  adopt? — ^A.  I  know  of  no  system  of  erection  of  a  stiff  frame  which  can  be 
carried  out  without  some  form  of  a  camber  system.  It  is  a  mechanical  necessity.  This 
system  has  been  used  with  success  from  the  beginning  of  bridge  construction,  and  in 
the  Quebec  Bridge  was  worked  out  in  greater  detail  than  ever  before.  A  special  cam- 
ber blocking  at  each  panel  point  enabled  us  to  keep  the  work  in  absolute  control.  As 
the  dead  load  was  applied  and  changes  in  anchor  frame  were  taking  place,  the  action 
of  all  joints  was  watched  and  reported  and  we  found  that  the  truss  was  behaving 
exactly  as  expected  and  it  continued  to  do  so  up  to  the  time  when  all  joints  had  a  full 
and  complete  bearing. 

Q.  Is  a  statement  that  the  Phoenix  Bridge  Company  had  promised:  both  the-^ 

"Digitized  by  V^  w 


378  ROYAL  COMMISSION  ON  COLLAPSE  OP  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1906 

Quebec  Bridge  Company  and  the  Dominion  government  to  complete  the  bridge  in 
1908  and  was  therefore  pressing  the  work  with  all  speed  consistent  with  safety,  a 
correct  statement  of  facts? — ^A.  The  Phoenix  Bridge  Co.  when  asked  at  the  lime  of 
signing  the  contract  and  later^  assured  the  Quebec  Bridge  Co.  and  the  ^vemment  that 
it  would  use  every  effort  to  complete  the  bridge  within  the  contract  period,  but  no 
promise  was  made  to  do  so. 

Q.  Please  state  what  technical  knowledge  of  permanent  value  to  the  engineering 
profession  has  been  obtained  in  connection  with  the  constructiou  of  the  Quebec 
Bridge? — A.  It  is  too  soon  to  give  in  any  proper  manner  the  *  technical  knowfe(|sQ 
of  permanent  value  to  the  engineering  profession'  which  will  grow  out  of  the  con- 
struction of  the  Quebec  Bridge  and  the  disaster  of  August  29. 

Q.  We  understand  that  the  bridge  was  struck  by  lightning  on  more  than  one 
occasion.  Will  you  please  say  what  efPects  were  observed  due  to  lightning  and  do  you 
connect  them  in  any  way  with  subsequent  events? — ^A.  During  the  construction  of 
the  work  lightning  struck  the  wooden  derrick  at  top  of  main  traveler,  destroying  the 
mast  but  doing  no  other  damage.  Lightning  also  struck  the  end  of  the  traveler  which 
was  raising  falsework  on  north  side,  damaging  the  end  of  traveler  only.  These  two 
occurrences  had  no  connection  with  subsequent  events. 

Q.  Did  you  interest  yourself  in  any  way  at  any  time,  and  when,  in  any  attempt 
to  negotiate  or  dispose  of  securities  of  the  Quebec  Bridge  Company,  and  with  what 
result? — ^A.  At  their  request  we  introduced  ihe  officers  of  the  Quebec  Bridge  Cent- 
pany  to  bankers  in  this  country  at  the  time  the  Quebec  Bridge  Company  desired 
to  dispose  of  their  securities.    Nothing  definite  came  out  of  these  negotiations. 

Q.  What  was  the  reason  for  the  failure  of  these  negotiations,  and  what  reasons 
did  the  parties  give  for  not  taking  up  the  project? — A.  As  I  remember,  the  experts 
of  the  bankers  reported  at  that  time  that  they  did  not  find  a  sufficient  possible  traffic 
in  the  near  future  to  pay  interest  on  the  bonds.  Then  all  expressed  th'eir  belief  in 
the  ultimate  value  of  the  property  but  the  returns  were  too  remote  for  bankers  in 
this  country. 

Q.  Did  you  fully  consider  the  Quebec  Bridge  Company's  project  at  this  time 
from  a  business  standjwint  and  did  you  approve  it  after  you  had  made  your  investi- 
gation?— A.  At  the  earliest  date  I  had  personal  confidence  in  the  Quebec  Bridge 
Company's  project  and  strongly  approved  of  it  to  the  officers  and  directors  of  my 
company. 

Q.  Was  the  executive  work  in  the  negotiating  and  carrying  out  of  the  contract 
done  by  you  on  the  part  of  the  Phoenix  Bridge  Company? — A.  The  executive  work  in 
connection  with  the  negotiations  and  carrying  out  of  the  contract  was  done  by  me. 

Q.  In  your  negotiations  with  the  Quebec  Bridge  Company  did  you  find  that  all 
matters  were  conducted  on  a  purely  business  basis? — A.  In  aU  my  negotiations  with 
the  Quebec  Bridge  Company  all  matters  were  conducted  on  a  purely  straight  business 
basis. 

Q.  Did  you  receive  any  favours  over  your  comi)etitors  ? — A.  No. 


I,  Charles  Seheidl,  of  the  town  of  Phoenixville,  in  the  state  of  Pennsylvania, 
one  of  the  United  States  of  America,  engineer,  make  oath  and  say  : — 

1.  That  I  attended  before  the  Board  of  Royal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  Bridge,  on  several  days  during  the  months  of  October  and  November, 
1907,  in  the  town  of  Phoenixville,  in  the  state  of  Pennsylvania  aforesaid. 

'    2.  That  the  attached  twenty  pages,  numbered  914  to  933,  both  inclusive,  contain 
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my  evidence  in  this  matter.    The  answers  to  the  questions  are  true  statements  to  the 
heet  of  my  knowledge  and  belief. 

Sworn  before  me  in  the  city  of  Phila-  1 
delphia,  in  the  stat^  of  Pennsylvania,  l- 
this  day  of  November,  1907.  J 

Mr.  SoHEmL^s  testimony  : 

I  was  bom  on  July  11,  1860,  in  Neuburg,  on  the  Danube.  In  1866  I  went  to  the 
public  school  and  in  1871  I  entered  the  Royal  Bavarian  Qewerschule  in  Neuburg  on 
the  Danube,  graduating  in  1876.  For  a  few  months  I  was  in  the  employ  of  the 
Royal  Bavarian  Railway  as  draftsman  on  a  new  railway  line.  In  1876  I  entered  the 
Royal  Bavarian  Industrieschule  in  Augsburg  and  graduated  in  1878.  I  was  next  in 
the  employ  of  Civil  Engineer  Heilman  who  had  the  largest  construction  business  in 
Munich.  I  was  there  for  two  years  and  had  the  advantage  of  a  very  considerable  prac- 
tical experience.  I  also  had  charge  of  a  large  construction  work  there  for  one  year.  I 
joined  the  Bavarian  army  in  1880,  serving  for  one  year,  after  which  I  went  back  to  my 
former  employer  in  Munich.  In  1882  I  re-entered  the  army  and  remained  for  two 
months  only,  I  having  passed  the  examination  for  a  reserve  officer.  In  1882 1  went  back 
to  my  former  employer  in  Munich  and  had  charge  of  construction  work  again.  In 
the  fall  of  1882  I  was  employed  as  draftsman  by  the  New  York  firm  of  Schwarzman, 
my  work  there  being  in  connection  with  building  work.  In  1883  I  was  employed  by 
Civil  Engineer  Bergner  of  Philadelphia  as  draftsman  in  connection  with  the  build- 
ing of  some  manufacturing  establishments.  On  May  25,  1883,  I  entered  the  employ 
of  Clark,  Reeves  &  Company,  now  the  Phoenix  Bridge  Company  as  draftsman.  I 
was  given  charge  of  the  drafting  work  in  1889  and  since  that  time  I  have  had  charge 
of  almost  every  kind  of  work  in  the  bridge  line;  for  instance,  a  part  of  the  Pecos 
Viaduct,  Fairmount  Avenue  bridge  in  Philadelphia  and  a  large  number  of  different 
kinds  of  spans  for  various  railway  companies.  I  had  charge  of  two  600  feet  spans  at 
Sioux  City,  of  the  Rock  Island  bridge — a  government  bridge — and  of  part  of  a 
second  Rock  Island  bridge  for  a  railway  company.  At  present  I  am  assistant  en- 
gineer of  the  Phoenix  Bridge  Company  in  charge  particularly  of  detail  designing.  I 
have  occupied  that  position  since  1889. 

With  reference  to  the  work  of  designing  the  Quebec  Bridge,  Mr.  Scheidl  made 
thfe  following  statement  : 

J. — Preliminary  office  work  after  approximate  stress  sheets  of  "bridge  had  "been 

determined. 

The  first  step  in  connection  with  the  detail  work  for  this  structure  was  to  remove 
to  a  private  office  and  go  over  the  outlines  of  the  bridge  at  the  same  time  looking 
over  the  general  stress  sheets  whddi  had  been  furnished.  The  first  thought  was: 
How  will  the  suspended  span  be  connected  to  cantilever,  how  supported  by  it  and  is 
it  to  swing  free  at  one  or  both  ends?  Next  my  thoughts  were  given  to  details  of  shoes 
for  main  posts  and  then  follow  the  anchorages.  In  building  thds  structure  one 
naturally  had  to  find  first  the  manufacturing  limits  of  existing  bridge  plants  re- 
garding : 

First,  tension  members.  It  had  been  decided  to  use  15-inch  eyebars  as  best 
suited  for  this  bridge  and  it  was  found  that  a  12 -inch  roimd  pin  was  the  limit  at  that 
time  on  account  of  the  large  size  of  such  eyebar  heads.  Yet,  it  was  known  that  the 
top  chord  of  anchor  and  cantilever  arms  must  be  composed  of  a  broad  chain  of  eye- 
bars of  dimensions  hardly  ever  used  before.  The  packing  of  top  chord  eyebars  had 
therefore  to  be  so  arranged  that  a  12-inch  round  pin  would  satisfy  all  the  requirements 
of  the  specifications,  while  for  built  up  members  any  size  of  pin  could  be  used. 

Second,  compression  members.    The  building  of  compression  members  seemed  at 

first  to  involve  no  difficulty  whatever,  but  as  soon  as  some  of  the  connections  ha^ 
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been  studied  it  was  found  that  more  than  one  pin  at  a  panel  point  must  be  used  for 
any  successful  detail  and  for  safe  erection  and  the  question  of  links  presented  itself 
at  once  .  Through  the  attachment  of  links  for  eye-bar  connections  these  compression 
members  assumed  such  dimensions  that  the  question  of  transportation  became  a 
most  important  consideration.  The  carrying  loads  and  clearances  of  the  different 
railway  companies  transporting  material  to  Quebec  had  to  be  studied  before  any 
large  compression  member  could  be  detailed. 

Returning  to  the  detailing  of  suspended  span,  one  end  had  been  arranged  fixed 
while  the  other  end  moved  on  a  nest  of  rollers.  This  roller  arrangement  caused  a 
bulky  detail  at  end  of  cantilever  besides  which  the  end  posts  of  suspended  span  could 
not  be  braced  properly  near  the  floor  line.  Moreover,  great  diflficulty  was  experienced 
from  the  eccentric  loading  in  a  longitudinal  direction  caused  by  the  move- 
ments principally  due  to  temperature,  but  also  due  to  deflection  of  trusses,  which 
movement  might  have  been  further  increased  by  some  slight  error  in  not  building 
main  piers  1,800  feet  C  to  C.  This  movement  amounted  to  about  2  feet.  Finally 
the  erection  of  such  a  roller  end  would  have  involved  additional  diffculties  and  it  was 
found  that  the  use  of  swinging  end  posts  would  give  the  best  results. 

The  next  question  was  how  to  provide  for  the  transfer  of  wind  stresses  from  sus- 
pended span  to  cantilever  arm.  Such  a  transfer  was  made  at  first  in  the  four  bottom 
chord  ends  of  suspended  span,  but  this  scheme  had  to  be  abandoned  because  of  the 
difficulty  of  making  these  arrangements  in  both  stresses  work  simultaneously.  Finally, 
a  design  with  only  one  transfer  of  wind  stresses  per  span  end  was  decided  upon  as  it 
gave  safe  and  determinate  results. 

All  the  different  panel  points  of  the  suspended  span  were  now  detailed,  and  exact 
pin  packings  made,  etc.  This  suspended  span,  though  larger  than  ordiinary  long 
spans,  presented  no  special  difficulty.  The  erection  problem  could  at  this  time  be  gone 
over  only  in  a  general  way. 

The  details  for  the  suspended  span  were  those  generally  used.  The  details  at 
intersections  of  top  of  hangers  and  top  of  sub-posts  were  first  tried  with  one  pin,  but 
the  connections  made  the  one  pin  very  long  and  the  connected  members  had  undesir- 
able, long,  weak  jaws,  while  with  the  introduction  of  links  the  hanger  and  sub-verti- 
cals could  be  connected  in  a  most  satisfactory  and  substantial  manner  to  the  trans- 
verse bracing,  giving  greater  stiffness.  Besides  the  difficulties  of  erection  were  reduced, 
as  otherwise  the  traveller  would  have  had  a  much  greater  overhang  and  this  would 
not  only  have  increased  the  weight  of  the  traveller  but  also  the  weight  of  the  struc- 
ture. It  was  the  intention  at  this  stage  to  try  some  toggle  arrangements  for  adjusting 
suspended  span  halves  during  erection. 

The  next  study  was  that  of  the  arrangement  of  the  top  chord  packing  for  canti- 
•lever  and  anchor  arms.  Links  fast  to  posts  for  diagonal  eyebars  were  deemed  neces- 
sary. The  question  of  using  two  pins  for  top  chord  connections  at  main  posts  of  canti- 
lever also  arose  and  it  was  proposed  to  use  only  one  pin  at  these  apices.  The  details 
of  the  principal  panel  connections  were  drawn  out  next.  The  links  for  connection 
at  bottom  end  of  diagonal  eyebars  were  first  designed  fast  to  bottom  chord  as  being 
more  desirable  and  smaller  in  size,  but  this  scheme  had  to  be  given  up  as  the  connec- 
tions of  floor  beams  to  posts  and  bottom  chords  became  weaker,  while  links  fast  to 
posts  gave  a  splendid  connection  between  floor  beams  and  posts.  This  obviated  the 
necessity  of  having  end  stiffners  on  floor  beams  shipped  loose  as  depths  of  floor  beams 
exceeded  shipping  limits.  After  all  these  apices  had  been  sketched  out  and  the  packing 
plans  for  trusses  completed  the  main  shoes  and  main  posts  were  gone  into.  Extraordin- 
ary dimensions  were  required  for  the  pedestals  under  the  main  shoes  to  properly  dis- 
tribute such  an  enormous  weight  over  the  masonry.  The  original  idea  was  to  build 
each  tier  of  pedestals  in  one  piece,  but  shipping  limits  forbade  this  and  special  mil- 
ling machines  had  to  be  constructed.  The  shoe  had  been  so  designed  that  all  loads 
passed  through  its  pin,  but  the  scheme  of  letting  the  main  post  bear  directly  on  the 
pedestals  while  shear  from  bottom  chords  only  passed  through  shoe  pin  was  considered 
too.     Special  attention  had  been  given  to  transferring  all  wind  loads~<!ollecting  near 
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ahoe  into  masonry.  The  detaU  at  top  of  main  post  was  at  first  tried  with  one  pin  but 
two  pins  were  found  necessary.  The  main  post  had  been  so  designed  that  the  placing 
of  its  ribs  gave  the  best  resistance  to  bending  of  that  part  of  post  where  transverse 
bracing  had  to  be  omitted  for  passage  of  trains  and  wagons,  while  ribs  of  posts  near 
top  and  bottom  had  to  be  placed  in  a  longitudinal  direction. 

The  details  for  connection  of  top  laterals,  top  transverse  strut  and  top  chord 
should  be  specially  mentioned  as  many  devices  were  sketched  out  before  a  selection 
was  made. 

The  anchorages  had  already  been  built  with  a  liberal  allowance  at  that  time  for 
any  increase  of  uplift  and  also  the  two  214  foot  approach  spans  had  been  built.  These 
items  require  no  special  notice  here.  All  this  preliminary  work  had  been  done  during 
January,  February  and  March,  1902,  by  myself  and  I  was  always  in  charge  of  all 
detail  work  of  this  bridge. 

//. — Preliminary  Work. 

After  the  receipt  of  the  revised  specifications^  preliminary  work,  showing  prac- 
tically final  results^  conunenced  in  July,  1903. 

The  first  step  was  to  determine  normal  lengths  of  all  bridge  members.  As  trusses 
had  not  a  single  horizontal  member  all  inclined  members  were  designated  by  ordinates 
and  co-ordinates  expressed  exact  in  feet  and  inches.  The  elevation  of  any  panel  point 
could  quickly  be  checked  without  knowing  the  length  of  any  inclined  member.  To 
get  lengths  of  inclined  members  three  different  methods  were  applied.  One  method 
was  squaring  sides,  adding  and  taking  square  root.  This  was  done  independently  by 
three  men.  Another  method  was  the  use  of  logarithmic  tables  and  a  last  method  was 
by  means  of  tables  of  squares,  thus  eliminating  any  error  that  might  be  hidden  in  a 
book  of  squares.  During  the  further  progress  of  the  work  the  lengths  were  checked  at 
least  ten  times.  Next  in  order,  preliminary  drawings  of  all  plate  and  trussed  floor 
beams  and  of  all  stringers  were  made  and  sent  for  approval.  The  execution  of  these 
floor  beams  and  stringers  was  most  elaborate  with  reference  to  the  spacing  of  rivets 
in  webs  and  covers,  taking  care  of  end  shear,  net  sections,  &c.  Then,  details  showing 
type  of  transverse  bracing  were  made  for  approval;  also  details  showing  very  clearly 
main  shoes,  pedestals,  connecting  chords  and  bracing  of  same. 

The  arrangement  of  eyebars  for  the  anchor  arm  required  considerable  time  and 
study  as  the  bending  moments  on  pins  had  not  to  exceed  the  allowed  values  of  a  12- 
inch  round  pin.  After  some  packings  had  been  arranged  and  the  problem  of  manu- 
facture studied  carefully  the  final  decision  was  to  have  no  eyebars  thinner  than  IJ 
inches  nor  thicker  than  2We.  To  avoid  additional  stresses  on  eyebars  the  skew  in 
regard  to  C.  line  of  trusses  had  not  to  exceed  4  inches  in  60  feet.  If  the  skew  couldO 
not  be  kept  within  that  limit  on  account  of  clearances  for  bridge,  eyebars  were  bored 
skew  to  eliminate  additional  stresses  in  eyebars  and  the  method  of  marking  such  eye- 
bars  was  most  distinct  and  precise  so  as  to  make  sure  that  any  such  bars  would  not 
be  placed  the  wrong  way  in  the  bridge.  The  sides  of  these  eyebars  were  marked  before 
being  removed  from  the  boring  machine  and  the  heads  were  painted  '  inside '  and 
*  outside '  with  different  colours.  It  is  needless  to  say  that  the  calculations  for  pack-^ 
ing  all  top  chord  eyebars  was  a  most  tedious  and  time  swallowing  oi)eration. 

In  all  cases  the  desire  was  to  avoid  difficult  calculations  by  placing  eyebars  so 
that  moments  could  be  reduced  to  zero  as  often  as  possible.  All  eyebars  were  so 
grouped  and  ribs  of  chords  were  so  divided  as  to  get  2,  3,  4  or  5  (or  even  half  sets) 
equal  sets;  in  other  words  all  ribs  at  connections  were  packed  alike  and,  therefore^ 
stressed  alike.  In  all  top  chords  the  stresses  coming  from  diagonals  were  counter- 
balanced by  eyebars  in  chords  and  placed  so  that  this  transfer  was  practically  direct 
while  the  rest  of  the  chord  eyebars,  getting  their  stress  from  former  panel  points,  were 
side-lined. 

The  details  for  anchorages  were  worked  out  next.  The  method  of  transferring, 
windshear  at  end  of  anchor  arm  to  masonry  had  been  made  through  checks  between 
end  floor  beams  and  top  strut  of  windbent.    The  uplift  caused  from  wind  had  been 
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taken  care  of  by  means  of  long  foundation  bolts.  This  wind  uplift  was  finally  ordei^ed 
to  be  taken  care  of  by  tbe  main  anchor  bars  themselves  and  only  the  horizontal  trans^ 
verse  shear  was  resisted  by  foundation  bolts.  The  transferring  of  windstress  fronk 
end  of  anchor  arm  to  top  strut  of  windbent  was  finally  accomplished  by  means  of  a 
tenon  girder  which  had  a  roller  bearing  against  top  strut  of  windbent  and  could  more 
in  any  direction  whether  the  movement  was  caused  by  temperature  or  by  change  in 
the  loading  of  the  bridge. 

The  lengths  of  all  stringers  were  determined  then  by  calculating  the  length  o^ 
chords  for  all  the  different  ways  of  loading  and  finding  therefrom  the  lengths  of 
stringers  according  to  their  elevation  between  chords.  These  stringer  lengths  werei 
fixed  so  as  to  give  the  least  bending  in  fioor  beam.  The  result  was  that  every  othei! 
panel  had'  an  expansion  joint.  At  expansion  joints  the  railway  stringers  only  were 
fast  to  the  floor  beam  on  one  side,  while  all  other  stringers  were  slightly  loose  so  that 
bending  of  floor  beam  could  not  take  place  in  the  short  distance  between  chords  ami 
nearest  stringer. 

At  this  stage  the  preliminary  detail  of  all  anchor  arm  panel  points  was  started 
commencing  with  the  end  bottom  chord.  All  these  plans  were  made  in  a  most  elabor- 
ate manner,  all  stresses,  pin  bearings,  number  of  rivets,  calculations  for  each,  etc., 
were  clearly  given  on  each  drawing.  All  ribs  of  chords  were  so  arranged  as  to  divide 
each  truss  connection  into  two,  three,  four  or  five  equal  ribs,  so  that  each  got  its 
proper  share  from  diagonals;  in  other  words  'all  roundabout'  connections  were 
avoided  to  secure  the  simplest  and  most  direct  connection  in  all  cases. 

Though  all  main  posts  consisted  of  only  two  ribs,  the  ends  had  to  be  provided 
with  four  or  more  ribs  for  proper  chord  connection.  At  bottom  of  posts  the  floor 
beam  shear  was  transferred  to  all  four  ribe  in  the  most  direct  manner. 

Sub-posts  and  hangers  were  built  of  only  two  ribs  throughout,  but  where  ihey 
were  connected,  for  instance,  to  a  four  rib  detail,  each  rib  got  quarter  of  the  stress  in 
vertical  and  horizontal  direction.  Wherever  additional  ribs  and  posts  were  placed  aD 
such  connections  fully  provided  for  shear,  chord  stresses,  etc.  The  bearing  values  on 
pins  had  been  made  one  and  a  half  times  the  allowed  stress,  but  this  was  later  changed 
to  IJ  times  the  allowed  stress.  Shear  on  pins  was  made  }  times  the  allowed  stress. 
The  net  section  through  pin  hole  was  made  first  1^  times  and  later  1  r3  times  the  net 
section  of  member,  while  the  net  section  back  of  pin  holes  was  made  }  of  that  through 
pin  hole.  In  determining  net  sections  through  pin  holes  not  only  rivets  directly  oppo- 
site pin  were  considered,  but  the  placing  of  any  rivets  in  such  links  was  most  carefully 
followed  throughout.  The  net  sections  of  all  riveted  tension  members  were  found  by 
assuming  the  rupture  to  take  place  through  any  diagonal  line  of  rivet  holes  where 
the  net  section  does  not  exceed  by  30  per  cent  the  net  section  of  the  transverse  line. 
All  panel  points  of  anchor  arm  had  been  sketched  out  in  the  most  studious  way.  Most 
points  were  shown  giving  several  ways  of  making  the  connections  until  a  final  one 
had  been  selected.  As  these  sheets  showed  not  only  every  detail  but  all  the  calcula- 
tion throughout,  it  was  an  easy  matter  for  any  draughtsman  to  make  final  shop 
drawings  therefrom  in  a  most  intelligent  manner.  Neither  pains  nor  time  were  spared 
in  any  of  these  preliminary  details  for  the  anchor  and  cantilever  arms  and  suspended 
span.  Every  detail  had  been  clearly  demonstrated  in  every  conceivable  manner  before 
shop  drawings  were  made;  in  fact,  many  of  the  draughtsmen  became  disgusted  with 
the  never  ending  trials  to  improve  these  details.  When  the  details  for  anchor  arm 
were  completed  and  those  for  the  cantilever  arm  partially  completed  the  weights  of 
all  details  were  calculated  by  the  computing  department  and  final  anchor  arm  stress 
sheets  furnished.  This  was  the  beginning  of  the  shop  drawing  period.  Only  the 
anchor  towers  had  been  shop  detailed  in  the  meantime,  as  sketched  out  sometime 
previously. 

IIL—Shop  WorJc. 

Before  commencing  the  ^op  work  on  the  anchor  arm  a  dear  understanding  with 
the  erection  department  had  to  be  arrived  at  as  to  where  the  field  splices  had  to  be 
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finally  placed.  Ab  an  overhead  traveller,  nmning  on  falsework  and  straddling  both 
anchor  arm  trusses  was  provided  for^  the  erection  problem  of  the  anchor  arm  was 
simplified  as  far  as  the  office  work  was  concerned.  The  work  of  getting  out  shop 
drawings  for  the  large  traveller  and  steel  false  work  had  been  assigned  to  two  other 
assistant  engineers. 

For  the  cantilever  arm  and  suspended  span  complete  plans  were  got  out  showing 
the  location  of  splices,  the  number  of  each  piece  in  the  order  in  which  it  was  to  be 
erected,  temporary  rods  and  struts  and  support  of  large  traveller.  A  special  drawing 
had  been  made  for  each  position  of  the  large  or  small  traveller,  and  these  drawings 
formed  a  binding  contract  between  the  draughting  office  and  erection  department. 
Before  any  shop  drawing  of  the  larger  pieces  could  be  made  sketches  giving  the  extreme 
dimensions,  weight,  &c.,  had  to  be  made  for  the  different  railroad  companies.  This 
took  considerable  time  as  these  companies  had  not  only  to  determine  if  these  large 
pieces  could  be  shipped  over  their  own  lines  but  if  they  could  be  shipped  the  whole  dis- 
tance from  shop  to  bridge  site.  Such  sketches  were,  in  many  cases,  quite  extensive 
drawings  requiring  much  time  in  the  office  for  preparation  and  often  showing  special 
beams,  struts,  castings,  pins,  &c.,  to  rig  up  cars,  without  reference  at  all  to  the  work 
in  this  line  usually  done  by  the  shipping  department.  It  was  necessary  to  provide 
for  the  proper  distribution  of  loads  between  sets  of  wheels  and  to  lay  out  railroad 
curves  so  as  to  make  sure  that  links  on  posts,  &c.,  placed  in  special  well  cars  would 
not  touch  the  wheels  or  be  otherwise  injured  on  sharp  curves. 

The  normal  condition  of  truss  shape  had  been  fixed  for  a  certain  i)osition  of  live 
load  giving  practically  the  maximum  uplift  and  all  cambers  were  derived  therefrom. 
All  angles  and  abutting  splices  were  figured  for  this  position  so  as  to  be  sure  that 
under  full  loading  any  extra  initial  stress  would  equal  zero. 

Pinholes  for  10}-inch**,  12-inch®  and  14-inch**,  pins  were  bored  %4-inch  larger 
than  size  of  pin. 

Pinholes  for  24-inch**,  pins  were  bored  tV"^^^  larger  than  size  of  pin. 

Pinholes  for  7  ii-inch,  pins  were  bored  A -inch  larger  than  size  of  pin. 

Pinholes  2  ^-inch,  pins  were  bored  ^-inch  larger  than  size  of  pin. 

In  determining  the  length  of  eye-bars  the  first  correction  was  for  camber,  the 
second  for  permanent  set,  the  third  correction  was  on  account  of  play  in  pinholes 
and  in  eyebars  placed  skew,  the  fourth  correction  was  for  skew.  The  permanent  set 
in  eyebars  was  determined  by  a  series  of  tests.  The  correction  for  permanent  set 
in  anchor  eye-bars  was  %4-inch  per  head,  while  for  the  rest  of  the  bridge  A -inch  only 
was  used  as  the  eye-bars  were  finally  made  of  a  higher  ultimate  steel.  The  correc- 
tion in  built  lengths  iwas  A -inch  for  each  eye. 

All  posts  with  link  attachments  involved  additional  work  in  determining  the 
lengths  as  the  exact  position  of  pin  in  pinhole  for  chord  connection  had  to  be  found 
first  and  correction  in  all  directions  was  made  therefrom.  In  all  cases  the  distances 
C.  to  C.  of  pins  represented  the  bngths  of  members  and  not  the  distances  C.  to  C. 
of  pinholes.  In  posts  with  links  the  eye  connecting  to  chords  had  to  fulfill  all  the 
requirements  of  a  regular  tension  link  to  suit  the  resultant  stresses  of  chords. 

All  rivets  were  determined  by  these  values. 

For  shop  rivets  1 :6  times  allowed  stress  for  bearing  value. 

"  0:75  times  allowed  stress  for  shear. 

For  field  rivets  1 :1  times  the  allowed  stress  of  bearing  value. 

"  0:65  times  the  allowed  stress  of  shear. 

To  get  the  proper  elevation  of  bottom  chord  for  erection  purjwses  the  deforma- 
tion of  the  anchor  arm  was  found  according  to  Willi ott's  method.  It  was  assumed  at 
first  that  the  main  post  was  plumb  and  that  the  whole  anchor  truss  rotated  around 
the  pin  of  the  main  shoe  until  the  end  bottom  chord  pin  could  be  connected  to  the  top 
of  anchor  eyebars.  For  this  purpose  a  rotation  diagram  was  constructed  which  gave 
the  location  of  every  ai)ex  after  rotating  the  struss.  For  the  purpose  of  jacking  up 
the  trusses  special  jacking  blocks  were  provided  for  two  600  ton  jacks  per  panel  point. 
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iTo  get  deformation  diagram  in  tbe  most  exact  manner  all  the  vertical  memben 
had  to  be  corrected  again  for  compression,  as  they  carry  heavy  top  loads  during 
erection,  (while  for  all  diagonals  and  chords  a  position  for  pins  in  pinholes  Jiad  heai 
assumed  which  seemed  most  probable. 

As  the  bottom  chord  is  4^  feet  deep  the  abutting  splice  ends  could  not  fit  exactly 
as  they  were  designed  to  fit  perfectly  under  full  load.  Therefore,  these  differences  had 
to  be  calculated  and  i  of  the  amount  considered  as  an  increase  in  chord  lengdL 
These  openings  were  intentionally  made  only  half  the  amount  that  had  been  figured. 
In  like  manner  the  deformation  of  trusses  was  found  for  any  positiun  of  the  travdkr 
on  the  cantilever  arm  or  suspended  span;  also,  for  final  position  lUider  dead  load, 
*  dead  load  and  live  load,  and  according  to  temperature.  The  result  was  that  the  horiz- 
ontal movement  due  to  temi)erature  was  the  greatest,  the  changes  from  dead  load  or 
live  load  seemed  small  and  the  vertical  movements  did  not  affect  the  detailing  to  any 
appreciable  extent. 

For  erection  of  cantilevers  the  tops  of  main  posts  were  provided  with  two  pins 
giving  an  improved  and  safer  method  of  erection. 

For  adjusting  suspended  span  halves  during  erection,  two  1,250  ton  jacks  were 
provided  at  each  end  of  bottom  chord.  For  the  same  purpose  a  toggle  arrangement, 
worked  by  two  500- ton  jacks  was  provided  at  each  end  top  chord  of  cantilever.  The 
bottom  panels  of  suspended  span  half  to  be  erected  last  were  built  of  eye-bars,  while 
all  other  chords  had  to  be  of  'built  section.'  By  means  of  this  arrangement  the 
bottom  chord  could  be  erected  completely  although  the  end  distance  was  too  little,  as 
truss  halves  were  jacked  ^p  and  no  fine  adjustment  would  have  been  required.  The 
last  diagonal  of  suspended  span  had  a  special  pin  connection  for  quick  connection 
although  the  joint  was  to  be  a  riveted  one  finally.  'The  details  of  the  suspended  span 
were  still  further  improved  by  making  most  of  the  joints  riveted  connections.  Of 
course,  diagonal  eye-bars  were  connected  by  pins.  This  method  simplified  the  erec- 
tion. As  soon  as  two  members  had  been  erected  final  connection  could  be  made  and 
they  were  self-sustaining. 

In  getting  out  the  shop  drawings  for  this  bridge  only  a  small  force  of  expert 
draughtsmen  were  selected  at  first  and  the  number  was  gradually  increased.  It  re- 
quired three  years  to  complete  the  office  work.  It  was  thought  best  not  to  subdivide 
the  work  among  the  different  assistant  engineers  but  to  give  one  man  full  charge 
from  beginning  to  end.  All  drawings  were  prepared  under  his  direction  and  when- 
ever a  drawing  was  completed  it  was  examined  by  him  carefully  in  regard  to  lengths, 
sizes,  strength  of  all  details,  notes  for  shops,  inspectors  and  transportation.  It  was 
only  then  that  these  drawings  were  forwarded  in  duplicate  to  the  consulting  engineer 
for  his  approval.  If  approved  seven  additioinal  prints  of  complete,  checked  drawings 
were  sent  to  the  consulting  engineer  for  his  apprrrval  and  six  copies  were  returned 
by  him  to  the  Bridge  Company,  who  sent  five  copies  to  the  chief  engineer  of  the 
Quebec  Bridge  Company.  The  Phoenix  Bridge  Company  received  one  print  back 
approved  by  the  Dominion  government.  The  drawings  were  made  in  such  a  manner 
that  all  information  necessary  for  the  proper  execution  of  the  work  in  the  shop  was 
given,  as  clearances,  notes  explaining  any  i)eculiar  detail  or  calling  attention  to  all 
important  dimensions  regarding  width,  depth,  &c.,  and  information  for  the  sole  use 
of  in8i)ectors. 

In  building  some  of  the  posts  with  many  heavy  top  links,  where  a  large  number 
of  plates  form  one  link,  these  links  were  boiind  to  vary  in  thickness.  The  collars  for 
pin  imcking  were  only  ordered  after  each  post  was  built  and  the  clearances  reported  to 
the  office.  The  second  checking  of  finished  drawings  in  regard  to  spacing  rivets  fit- 
ting to  the  other  members,  &c.,  had  at  first  been  done  by  the  assistant  engineer  in 
charge,  but  this  work  was  then  assigned  to  other  assistant  engineers,  thus  relieving 
the  one  in  charge  of  this  burdensome  work  and  giving  him  more  time  for  the  pre- 
paration of  drawings. 

All  shop  drawings  were  executed  in  a  most  elaborate  manner.  Most  of  the  prin- 
cipal drawings  are  real  masterpieces  illustrating  how  shop  drawings  should  be  made. 
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The  Phoanix  Bridge  Company  can  show  these  drawings  with  pride  to  any  expert  bridge 
draughtsman. 

As  the  checking  of  drawings  had  to  be  done  by  different  assistant  engineers  some 
donbt  arose  as  to  whether  some  errors  might  not  occur  as  a  result,  but  thus  far  the 
part  of  the  bridge  erected  has  proven  that  the  checking  has  been  done  in  a  most 
excellent  manner. 

At  no  time  during  the  progress  of  the  office  work  were  more  than  eighteen  men 
working  upon  it  at  a  time.  If  twice  that  nimiber  had  been  employed  the  result  would 
have  been  the  same.  The  rate  of  progress  depended  upon  the  rapidity  with  which  the 
person  in  charge  performed  his  work. 

As  said  before,  the  preliminary  details  were  made  with  all  calculations  and  thcf 
best  results  were  obtained  in  preparing  the  final  details.  Every  draughtsman  who  was 
employed  in  the  preparation  of  the  drawings  for  this  bridge  will  testify  to  the  unusual 
care  which  was  taken  to  bring  this  work  to  a  successful  conclusion.  In  comparing 
the  details  of  this  bridge  with  those  of  existing  long  spans  with  pin  connections,  one 
finds,  for  instance,  at  the  intersection  of  diagonals  with  hangers  and  secondary  posts^ 
a  large  number  of  forked  members  with  long  thin  jaws,  packed  on  one  pin,  which 
certainly  does  not  give  the  impression  of  good  rigid  connection.  We  have  striven,  in 
preparing  the  details  for  this  bridge,  to  avoid  members  with  long  thin  forks.  Even  a 
casual  observer  wiU  notice  their  absence  from  this  bridge,  and  it  will  also  be  evident 
to  him  that  a  stiffness  in  the  connections  has  been  secured  through  the  application; 
of  links  not  obtained  in  similar  pin  bridges  before. 


I,  Peter  L.  Szlapka,  of  the  borough  of  Phoenixville,  in  the  state  of  Penn^lvania, 
one  of  the  United  States  of  America,  engineer,  make  oath  and  say: — 

1.  That  I  attended  before  the  Board  of  Eoyal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  bridge,  on  several  days  during  the  months  of  October  and  Novemberjl 
1907,  in  the  borough  of  Phcenixville,  in  the  state  of  Pennsylvania  aforesaid. 

2.  That  the  attached  thirty-six  pages,  numbered  934  to  969,  both  inclusive,  con- 
tain my  evidence  in  this  matter.  The  answers  to  the  questions  are  true  statement^ 
to  the  best  of  my  knowledge  and  belief. 

Sworn  before  me  in  the  city  of  Phila-1 
delphia,  in  the  state  of  Pennsylvania  I 
this   .  day  of  November,  1907.J 

Mr.  Peter  L.  Szlapka's  testimony: — 

Q.  What  is  your  official  position  in  the  Phcenix  Bridge  Company? — A.  My  official 
position  with  the  Phcenix  Bridge  Company  is  that  of  d<esigning  engineer. 

Q.  How  long  have  you  occupied  this  positipn? — ^A.  For  the  last  twenty-one  (21) 
years. 

Q.  When  did  you  enter  the  Phcenix  Bridge  Company's  service  and  in  what 
capacity?  How  much  time  during  this  period  have  you  spent — in  drawing  office,  int 
computing  department,  in  the  erection  office  and  in  field  work? — ^A.  I  entered  the 
Phcenix  Bridge  Company's  office  in  1880  as  bridge  draughtsman.  I  spent  six  years  in 
the  drawing  room  and  twenty-one  years  in  the  designing  department.  I  was  not 
engaged  in  either  the  erection  department  or  field  work. 

Q.  In  your  present  capacity  are  you  the  responsible  designing  engineer  for  the 
company? — ^A.  Yes. 

Q.  Previous  to  entering  the  service  of  the  Phoenix  Bridge  Company,  will  yoi* 
please  state  generally  what  your  experience  in  bridge  work  had  been. — ^A.  I  took  a 
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seven  years*  classical  course  in  a  German  college,  and  a  four  years'  general  engineer^ 
ing  course  in  the  Royal  Polytechnic  School  in  Hanover,  Qermany,  and  when  enterin^r 
the  service  of  the  Phcenix  Bridge  Company,  I  had  tlie  ahove  thorough  theoretical 
college  training. 

Q.  /During  the  period  you  have  occupied  your  present  position  will  you  please 
state  what  large  hridge  structures  you  have  designed  which  have  been  built  by  the 
Phoenix  Bridge  Company,  giving  dates  and  general  dimensions? — ^A.  The  following 
are  some  of  the  largest  structures  designed  by  me,  viz. : — 

Ohio  River  Bridge,  at  Cincinnati,  Ohio,  consisting  of  two  (2)  490  foot  and  one 
(1)  550  foot  double  track  through  spans,  designed  in  1888;  the  three  spans  weighing 
over  5,000  tons. 

Ohio  River  Bridge  at  Louisville,  Ky.,  consisting  of  three  (3)  546  foot  single  track 
through  spans,  built  in  1890 ;  the  three  spans  weighing  2,700  tons. 

Tennessee  River  Bridge,  at  Decatur,  Ala.,  one  (1)  382  foot  draw  span,  built  in 
1901,  weighing  500  tons. 

Tennessee  River  Bridge  at  South  Pittsburgh,  Tenn.,  built  in  1906,  weighing  650 
tons,  one  (1)  436  foot  single  track  through  draw  span. 

Bridge  over  St.  Lawrence  River,  at  Cornwall,  Ont,  three  (3)  365  foot  single 
track  through  spans,  built  in  1897,  weighing  1,500  tons. 

Bridge  over  St.  Lawrence  River,  at  Cornwall,  Ont.,  main  span,  840  foot  cantilever, 
built  1898,  weighing  1,200  tons. 

Q.  Please  state  your  office  engineering  organization  in  the  course  of  designing, 
detailing  and  checking  your  bridge  work? — ^A.  The  general  design  of  the  bridge  was 
prepared  in  the  designing  department,  under  my  personal  supervision.  The  work  was 
then  handed  to  Mr.  Scheidl,  engineer  in  charge  of  the  shop  drawings — ^the  main  fea- 
tures  of  the  design  were  explained  and  complete  specifications  as  prepared  by  the 
consulting  engineer  were  given  to  him  for  his  guidance  in  designing  the  details  of  the 
bridge.  After  preparing  the  general  preliminary  details  of  the  most  important  con* 
nections,  Mr.  Scheidl  discussed  same  with  me,  and  changes  were  made,  if  found 
necessary.  These  preliminary  drawings  were  discussed  with  Mr.  Cooper  and  changes 
made  as  directed  by  him.  After  these  preliminary  details  were  established  to  our 
complete  satisfaction,  an  assistant  engineer  and  a  number  of  first-class  draughtsmen 
(varying  from  five  to  fifteen)  were  assigned  to  Mr.  ScheidFs  charge,  who  prepared  the 
final  shop  drawings,  using  the  preliminary  plans  for  their  guide.  The  final  shop 
drawings  were  only  then  considered  as  complete,  after  being  changed  as  many  as  seven 
or  eight  times,  when  they  were  entirely  satisfactory  to  us  and  when  we  believed  they 
could  not  be  improved.  The  general  calculations  were  checked  twice  in  the  designing 
department  and  twice  in  the  drawing  room  during  the  preparation  of  shop  drawings. 

Q.  Did  you  design  the  Quebec  bridge? — A.  Speaking  in  a  general  way,  yes.  The 
bridge  is  of  such  a  magnitude  as  to  be  beyond  the  ability  and  physical  vmdurance  of  one 
man.  The  results  achieved  represent  combined  efforts  on  the  part  of  all  the  depart- 
ments of  The  Phoenix  Bridge  Company,  under  the  direction  of  the  consulting  engineer, 
Theo.  Cooper. 

Q.  Was  the  regular  organization  of  your  department  made  use  of  in  connection 
with  the  designing,  detailing  and  checking  of  the  Quebec  Bridge,  or  was  there  any 
special  organization  for  this  purpose?  Please  state  your  process  in  detail  fully  ex- 
plaining all  precautions  taken  to  reach  accurate  results  ? — ^A.  The  regular  organization 
of  my  department  and  oi  the  drawing  room  were  entirely  capable  of  dealing  with  the 
(problem.  No  addition  was  found  necessary.  The  shop  drawings  were  first  checked  by 
Mr.  Scheidl,  the  engineer  in  charge,  as  to  strength,  general  clearances,  facility  of 
erection  and  connections  with  other  members.  The  assistant  engineer,  under  imme- 
diate charge  of  Mr.  Scheidl,  checked  the  drawings  as  to  their  correctness  for  all  con- 
nections and  for  shop  work.  At  certain  stages  of  the  work,  when  the  drawings  were 
too  far  ahead  of  the  diecking,  as  many  as  six  engineers  and  five  of  the  best  draughts- 
men were  used  as  additional  help  in  checking.  The  few  errors  found  during  erection 
are  the  best  evidence  how  carefully  all  the  shop  drawings  were  prepared  and  checked. 
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Q.  We  understand  that  your  plan  No.  1  of  the  Quebec  Bridge  dated  November 
30,  1897,  (Exhibit  No.  88)  embodies  information  as  to  length  of  spans,  cross  section 
of  river  and  height  of  bridge.  From  whom  did  you  receive  this  information? — A. 
The  information  referring  to  the  length  of  spans,  cross  section  of  river,  and  the  dear 
height  of  bridge,  was  furnished  by  Mr.  Hoare,  chief  engineer  of  the  Quebec  Bridge 
Company,  on  a  plan  which  is  in  your  possession. 

Q.  Please  examine  your  plan  No.  2,  dated  December  7,  1897,  and  compare  it 
with  the  plan  dated  January  13,  1898,  and  signed  by  Messrs.  Parent,  Barthe  and 
Hoare  and  say  if  these  two  plans  are  identical  as  to  superstructure? — ^A-  Our  plan 
No.  2,  dated  December  7,  1897  (Exhibit  No.  89)  is  identical  as  regards  the  super- 
structure, with  the  plan  dated  January  13,  1898,  signed  ^y  Messrs.  Parent,  Barthe 
and  Hoare. 

Q.  Is  the  plan  of  January  13,  1898,  practically  a  copy  of  your  plan  of  Decem- 
ber 7,  1897?— A.  Yes. 

Q.  Please  file^py  of  plan  No.  1  and  plan  No.  2,  and  also  copy  of  the  plan  sub- 
mitted with  the  tender  to  the  Quebec  Bridge  Company  in  1899  &r  1,600-foot  span? — 
A.  I  file  copies  of  plan  No.  1  (Exhibit  No.  94)  and  plan  No.  2  (Exhibit  No.  96) ;  also 
plan  submitted  with  tender  by  the  Phcenix  Bridge  Company  in  1899  for  the  1,600-foot 
span  (Exhibit  No.  96). 

Q.  Please  file  complete  stress  sheet  and  tables  showing  the  unit  stresses  and  net 
sections  of  all  members,  panel  concentrations  and  estimated  weight  of  structure 
divided  between  anchor  arm,  cantilever  arm  and  suspended  span  corresx>onding  with 
the  design  accompanying  your  tender? — ^A.  I  enclose  complete  stress  diagrams  for  the 
design  of  the  1,600  foot  span,  being  duplicates  of  plans  submitted  with  the  tendfer 
(Exhibit  No.  97),  also  weights  of  the  river  crossing  (Exhibit  No.  98). 

Q.  Was  this  stress  sheet  worked  out  exactly  in  accordance  with  the  specifications 
sent  to  your  company  by  the  Quebec  Bridge  C(Mnpany? — ^A.  In  designing  the  1,600- 
foot  span  the  Quebec  Bridge  Company's  specifications  were  followed  in  every  particu- 
lar except  as  regards  wind  pressure  under  30  degrees  to  the  horizontal,  which  require- 
ment was  disregarded  as  imnecessarily  severe. 

Q.  Did  the  weights  ascertained  from  your  strain  sheet  agree  with  your  assumed 
weights  and,  if  not,  will  you  please  state  in  detail  what  process  you  use  in  arriving 
at  your  final  stress  sheet  which  was  the  basis  of  your  tender  of  1899? — ^A.  The  plans 
submitted  with  the  tender  being  only  of  an  approximate  character,  no  recalculations 
were  made  based  on  the  approximate  weight  ascertained  from  the  first  calculations. 

Q.  Was  there  any  doubt  in  your  mind  at  this  time  as  to  the  existence  of  data 
sufficient  to  enable  engineers  of  your  experience  to  design  this  bridge  especially  in 
regard  to  large  compression  members? — ^A.  No,  I  have  no  doubt  on  the  subject,  but 
as  stated  in  the  preceding  answer,  the  first  design  was  only  approximate  and  the 
minor  details  were  not  considered  at  the  time,  except  a  few  of  the  most  important 
general  points,  which  were  given  a  careful  study. 

Q.  Was  this  the  largest  structure  that  you  had  ever  attempted  to  design? — ^A.  Yes. 

Q.  In  the  course  of  the  designing  of  this  bridge,  did  you  consult  with  engineers 
outside  of  the  Phoenix  Bridge  Company,  and,  if  so,  with  whom? — A.  I  did  not  con- 
sult with  any  outside  engineers  as  to  the  design  of  the  bridge,  except  with  Mr.  Theo. 
Cooper,  consulting  engineer. 

Q.  On  April  22,  1900,  you  prepared  two  plans,  one  indicating  the  river  span  as 
1,723  feet,  and  the  other  indicating  it  as  1,800  feet  Will  you  please  say  what  caused 
you  to  make  these  plans? — A.  About  April,  1900,  I  received  ordeis  from  Mr.  John 
Sterling  Deans,  chief  engineer  of  the  PhcMiix  Bridge  Company,  to  prepare  a  plan 
with  a  central  span  of  1,800  feet.  Not  understanding  that  the  length  must  be  exactly 
1,800  feet,  the  panel  lengths  working  out  better  for  a  slightly  shorter  span,  I  selected 
a  central  span  of  1,723  feet,  keeping  the  length  between  the  anchorages  2,800  feet,  as 
required.  After  I  was  informed  that  the  central  span  must  be  exactly  1,800  feet,  I 
prepared  another  plan  in  harmony  with  these  instructions. 

154-vol.  ii~25J  rc^t^n]o 

Digitized  by  VjOOV  IC 


888  R07AL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VIL,  A.  1906 

Q.  Subsequently  to  April  22,  1900,  you  made  several  general  plans  of  the  Quebec 
Bridge,  all  of  which  show  the  river  span  at  1,800  feet  Was  the  change  in  span  irom 
1,600  to  1,800  feet  entirely  feasible  from  an  engineering  point  of  view?--A.  Yes. 

Q.  When  the  1,800-foot  span  was  decided  upon  what  recalculation  of  the  struc- 
ture did  you  make  and  will  you  please  file  copies  of  your  complete  original  stress 
sheets  and  tables  for  an  1,800-foot  bridge  and  anchor  arm  showing  unit  stresses,  net 
sections,  load  concentrations  and  erection  stresses;  also,  please  attach  to  these  strain 
sheets  a  bill  of  weights  and  the  data  showing  dead,  live,  wind  and  snow  loads  used  in 
calculations.  What  were  your  reasons  for  adopting  the  lengths  of  spans? — ^A.  During 
May  and  June,  1900,  only  the  suspended  span  and  the  cantilever  arms  were  recalcu- 
lated for  the  new  length  of  the  central  span  according  to  Quebec  Bridge  Company's 
specifications.  No  table  of  weights  was  prepared  at  this  time.  As  regards  the  lengths 
of  the  cantilever  arms  and  the  suspended  span,  the  latter  was  made  three-eighths  of 
the  main  central  span;  the  usual  length  of  the  suspended  span  varies  from  three- 
eighths  to  one-half  ojf  the  central  spans.  I  selected  the  lower  limit  in  order  to  reduce 
the  erection  stresses  at  the  connection  of  the  suspended  span. with  the  cantilever 
arm.  I  also  believe  that  this  arrangement  enhances  the  beauty  of  the  design.  The 
anchor  arm  was  made  500  feet  by  order  of  the  chief  engineer  of  the  Quebec  Bridge 
Company,  which  length  appeared  to  be  desirable  in  order  to  avoid  reversed  stresses  in 
the  top  and  bottom  chords,  according  to  the  different  positions  of  the  live  load. 

Q.  Up  to  this  time  had  there  been  any  work  done  in  the  way  of  designing  of 
details,  or  were  the  details  merely  roughly  estimated  f — ^A.  The  details  were  merely 
roughly  estimated. 

Q.  Was  the  study  of  the  design  what  you  would  call  complete  having  regard  to 
its  unprecedented  dimensions  and  also  having  regard  to  the  fact  that  details  had  not 
fully  considered? — ^A.  A  continuous  study  was  given  to  the  general  design,  while  Hie 
details  were  perfected  as  the  work  progressed.  The  final  design,  I  believe,  cannot  be 
improved  upon. 

Q.  When  did  you  begin  the  study  of  details  for  this  structure? — ^A.  Many  of  the 
details  were  roughly  sketched  out  as  early  as  1897  and  1898. 

Q.  What  progress  had  you  made  in  the  study  of  details  between  January,  1902, 
and  June,  1903,  and  did  you  find  in  the  course  of  this  study  that  the  weight  of  the 
details  was  very  considerably  over-running  your  previous  estimate  of  weights? — A. 
All  important  general  details  were  drawn  out  by  Mr.  Scheidl,  during  1902,  as  a  basis 
for  further  study  and  perfection.  The  details,  at  that  time,  not  being  final,  their 
weights  were  not  ascertained,  in  order  to  compare  them  with  the  rough  weights  of 
details  assumed  in  the  calculations. 

Q.  During  this  period  Mr.  Theodore  Cooper  was  consulting  engineer  for  the 
Quebec  Bridge  Company.  Did  you  confer  with  Mr.  Cooper  during  this  period  on 
questions  of  design,  and  if  so,  will  you  please  explain  fully? — A.  The  outline  of  the 
bridge  was  discussed  with  Mr.  Cooper  fully.  The  lengths  of  the  cantilever  arm  and 
the  suspended  span  were  approved  by  him,  while  the  length  of  the  anchor  arm  was 
specified  by  the  chief  engineer  of  the  Quebec  Bridge  Company  governed  by  local  con- 
ditions. The  panel  length,  the  arrangement  of  the  web  system  and  the  depths  of  the 
trusses  were  discussed  and  approved.  Mr.  Cooper  was  at  first  of  the  opinion  that 
trusses  inclined  from  the  vertical  would  be  preferable,  so  that  the  effect  of  any  settle- 
ment of  the  main  piers  would  not  be  as  readily  perceived  as  in  the  case  with  vertical 
trusses,  when  one  or  both  trusses  might  be  out  of  vertical.  This  question  was  finally 
settled  by  Mr.  Cooper  in  favour  of  vertical  trusses  in  October,  1903.  Another  point 
raised  by  Mr.  Cooper  was  the  vertical  end  posts  of  the  anchor  arm.  His  attention  was 
called  to  the  fact  that  the  vertical  posts  were  preferable  to  inclined  end  posts,  admit- 
ting of  simpler  details  for  end  portals,  and  at  the  same  time  giving  to  the  andior 
arms  the  appearance  of  greater  length  than  would  be  the  case  with  the  inclined  end 
posts.  This  question  was  also  settled  by  Mr.  Cooper  in  favour  of  vertical  end  posts, 
October,  1903. 

Q.  In  the  final  designs  for  the  structure  were  you  striving /tO"  dksign  the  best 
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bridge  possible,  or  were  you  limited  in  any  way  as  to.  the  idtimate  cost  of  the  struc- 
ture and,  if  so,  to  what  extent? — ^A,  In  designing  the  structure,  I  followed  closely  Mr. 
Cooper^s  specifications,  put  forth  every  effort  to  obtain  the  best  results,  and  to  secure 
the  best  bridge  possible  irrrespective  of  ultimate  cost. 

Q.  Had  you  specific  instructions  on  this  point,  and,  if  so,  from  whom  and  what 
were  they  ? — A.  I  have  never  received  any  instructions  to  sacrifice  any  features  of  good 
design  in  order  to  keep  the  structure  within  any  specified  cost. 

Q.  When  business  arrangements  were  made  between  the  two  companies  so  as  to 
justify  you  proceeding  actively  with  the  work  in  the  designing  office,  what  part  of 
the  structure  did  you  commence  your  studies  on? — ^A.  The  floor  system  was  figured 
iSrst  (July  1,  1903),  followed  by  calculations  of  the  suspended  span  (November,  1908- 
Pebruary,  1904). 

Q.  Will  you  please  file  a  copy  of  the  strain  sheet  (giving  the  corresx>ondin£f 
information  asked  for  previously  on  the  other  strain  sheets)  which  formed  the  basis 
of  your  detail  design  of  the  structure  ? — A.  I  inclose  herewith  calculations  of  tiie  main 
span  (Exhibit  No.  98). 

Q.  Were  the  data  available  at  this  time  in  regard  to  the  weights  of  the  cantilever 
arm  and  the  suspended  span  sufficiently  accurate  to  enable  you  to  correctly  design  the 
anchor  arm  in  detail  ? — A.  The  weights  of  the  cantilever  arm  and  suspended  span  were 
then  believed  to  be  sufficiently  accurate — and  were  so  approved  by  Mr.  Cooper — to 
enable  me  to  correctly  design  the  anchor  arm.  SubsequenlJy,  when  tiie  suspended  span 
and  cantilever  arm  were  developed,  it  was  found  that  the  actual  weights  were  some- 
what in  excess  of  those  assumed  for  the  calculation  of  the  anchor  arm. 

Q.  At  this  x>6riod  we  find  that  certain  modifications  in  the  specifications  were 
suggested  by  Mr.  Cooper.  Were  these  modifications  discussed  between  you  and  Mr. 
Cooper?  What  modifications  i©  the  -Quebec  Bridge  Company^s  original  specification 
did  you  suggest  to  Mr.  Cooper  and  what  provisions  of  the  written  specifications  were 
set  aside  by  Mr.  Cooper's  orders? — A.  On  May  13,  1903,  the  Phoenix  Bridge  Comxmny 
received  a  letter  from  Mr.  Cooper,  stating  that  he  was  ready  to  see  Mr.  P.  L,  Szlapka 
to  talk  over  specifications  for  the  main  bridge.  I  visited  Mr.  Cooper  on  May  14th, 
and  received  from  him  a  full  explanation  of  the  loading  and  unit  stresses  to  be  used 
in  proportioning  the  members  of  the  main  bridge.  Mr.  Cooper  impressed  upon  me 
the  importance  of  strictly  following  his  spscifications,  but  at  the  same  time  to  be 
prepared  to  consider  special  important  features  with  him  irrespective  of  the  require- 
ments of  his  written  specifications.  In  view  of  Mr.  Cooper's  proposition  to  use,  for 
certain  combinations  of  conditions,  unit  stresses  as  high  aa  24,000  lbs.,  or  ]  of  an 
average  elastic  limit  of  32,000  lbs.,  I  mentioned  to  Mr.  Cooper  the  fact  that  a  German 
professor  (I  do  not  recollect  his  name  at  present)  proposed  to  use  a  fraction  of  the 
elastic  limit  for  unit  stresses  for  truss  members  after  first  allowing  for  irregularity 
of  shop  (work,  for  imperfect  erection,  for  fiaws  in  material,  &c. 

A  table  showing  extreme  velocities  of  wind  at  various  stations  as  reported  by  the 
United  States  government  from  1883  to  1893,  for  his  consideration  in  discussing  the 
question  of  wind  pressures,  I  presented  to  Mr.  Cooper.  I  did  not  suggest  any  modi- 
fications in  the  Quebec  Bridge  Company's  specifications.  After  learning  from  Mr. 
Cooper  his  exact  wishes  as  to  the  loading  and  unit  stresses,  the  colculations  were 
begun  on  the  floor  system,  followed  by  the  675  feet  suspended  span. 

Q.  Please  file  a  copy  of  all  modifications  of  the  Quebec  Bridge  Comapny's 
specifications  which  were  approved  by  Mr.  Cooper  and  which  were  actually  made  use 
of  and  adhered  to  throughout  the  designing  of  the  structure  as  to  loading,  unit 
stresses,  quality  of  material  and  workmanship  ? — ^A.  Copy  of  the  Quebec  Bridge  Com- 
pany's specifications'  (Exhibit  No.  99),  a  copy  of  modifications  thereof  prepared  by  Mr. 
Cooper  (Exhibit  No.  100)  and  copy  of  Mr.  Cooper's  specifications  for  workmanship 
(Exhibit  No.  101-102)  are  attached  herewith.  These  three  specifications,  together 
with  occasional  verbal  instructions,  referred  to  in  the  preceding  answer,  form  a  com- 
plete set  of  rules  to  be  followed  in  designing  and  in  the  construction  of  the  main 
hridge. 
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Q.  Did  you  fully  concur  in  all  the  amendments  made  in  the  specifications, 
having  in  mind  that  you  were  endeavouring  to  produce  the  best  possible  bridge? — ^A- 
The  amendments  made  in  the  specifications  by  Mr.  Cooper  were  not  subject  to  my 
approval. 

Q.  Will  you  please  state  the  exact  condition  of  tba  work  of  designing,  what 
detail  plans  had  been  completed  and  approved  by  Mr.  Cooper  up  to  October  1, 19041 — 
A.  Stress  sheet,  suspended  span,  approved  by  Mr.  Cooper,  March,  1904. 

Stress  sheet,  anchor  arm,  •approved  by  Mr.  Cooper,  June,  1904. 

General  detail  drawing,  suspended  span,  approved  by  Mr.  Cooper,  May,  1904. 

All  typical  drawings  of  top  and  bottom  panel  points  were  prepared  and  approved 
by  Mr.  Cooper,  May,  1904. 

Plate  floor  beams  and  stringers  were  approved,  July,  1904. 

Shop  drawings  of  two  end  i>anels  were  approved,  August,  1904. 

Q.  At  this  date  had  you  completed  the  stress  sheet  for  the  cantilever  arm  or  for 
the  suspended  span  and  had  you  designed  the  main  traveler? — ^A.  Stress  sheet  of 
suspended  span  completed  February,  1904. 

Stress  sheet  of  cantilever  arm  completed  December,  1904. 

Main  traveler  designed  April,  1904. 

Q.  At  what  date  did  you  complete  the  stress  sheet  for  the  cantilever  arm;  at  what 
date  did  you  complete  the  stress  sheet  for  the  suspended  span;  at  what  date  did  you 
complete  the  design  of  the  traveler? — ^A.  See  answer  to  preceding  question. 

Q.  Previous  to  October,  1904,  we  understand  that  you  had  completed  the  design 
of  the  anchor  arm  and  that  many  of  the  detail  plans  had  been  approved  by  Mr.  Cooper. 
What  was  the  exact  condition  of  the  design  of  the  cantilever  arm  at  this  date,  October 
1,  1904? — A,  The  stresses  in  the  cantilever  arm  were  figured  with  the  exertion  of  the 
erection  stresses.  ^ 

Q.  What  was  your  practice  in  regard  to  issuing  orders  to  the  shop  to  proceed 
with  work?  Did  you  in  each  case  await  the  approval  of  Mr.  Cooper  before  com- 
mencing the  construction  of  any  piece  of  work  ?— A.  As  soon  as  shop  drawings  were 
completed  in  the  dfltwing  room,  and  approved  by  Mr.  Cooper,  th^  were  placed  in  ^ 
shops;  in  some  cases  we  did  not  await  the  approval  of  Mr.  Cooper  as  has  been  cor- 
rectly explained  by  Mr.  Deans. 

Q.  Was  any  work  of  construction  commenced  or  material  ordered  before  Mr. 
Cooper's  approval  of  the  plan  was  obtained  and,  if  so,  state  what  was  done  or  material 
ordered  and  why  this  course  was  followed? — ^A.  In  order  to  insure  continuation  of  Uie 
work  in  the  shops  and  in  the  field,  lists  of  materials  and  shop  drawings  were  placed 
in  the  shops,  in  some  cases,  before  the  ai^roval  of  the  plans  by  Mr.  Cooper  at  the 
risk  of  the  Phoenix  Bridge  Company,  as  has  also  been  correctly  explained  by  Mr. 
Deans. 

Q.  Was  any  work  commenced  in  the  shop  or  material  ordered  before  the  plans 
had  been  approved  by  the  Department  of  Railways  and  Canals,  and,  if  so,  please  give 
details  and  say  why  this  course  was  followed? — ^A.  For  the  same  reason,  materials 
were  ordered  and  shop  work  commenced,  in  some  cases,  before  the  approval  of  plans 
by  the  Department  of  Railways  and  Canals. 

Q.  Did  you  consider  the  aj^roval  of  the  plans  by  the  Department  of  Railways  and 
Canals  a  condition  precedent  to  the  fabrication  of  the  bridge? — ^A.  "No. 

Q.  Please  state  when  the  fabrication  of  each  of  the  lower  chord  sections  of  the 
anchor  arm  was  commenced  ? — ^A.  Chords  finished  in  the  shops  as  follows : — 
No.    1.— October  19-October  20,  1904. 
No.    2.— October  24-October  27,  1904. 
No.    3. — ^November  3--November  5,  1904. 
No.    4. — November  12-November  14,  1904. 
No.    5.— November  26-November  26,  1904. 
No.     6. — December  3-Deoember  d,  1904. 
No.    7. — December  13-Deoember  17,  1904. 
No.    8.— December  24-December  31,  1904. 
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No.    9. — January  7-January  16^  1906. 
No.  10.— January  18-January  19,  1905. 
No.  11.— Jun«  3-June  10,  1905. 

Q.  Bid  you  consider  tliat  the  unit  stresses  used  in  the  designing  of  the  anchor 
arm,  as  determined  under  the  revised  specifications  adopted  by  Mr.  Cooper,  were  up 
to  the  extreme  limit  of  economy  in  design  and  safety  to  the  structure  ? — ^A.  Yes. 

Q.  In  finally  developing  the  stress  sheet  for  the  cantilever  arm  and  the  suspended 
span,  did  you  find  that  the  weights  produced  were  in  excess  of  those  estimated  in  the 
design  of  the  anchor  arm? — A.  Yes. 

Q.  Did  these  excess  weights  tend  to  increase  the  stresses  in  the  anchor  arm? — 
A.  Yes. 

Q.  Was  the  detail  design  of  anchor  arm  altered  so  as  to  meet  these  increased 
stresses? — A.  No. 

Q.  Were  the  unit  stresses  in  members  of  the  anchor  arm  increased  beyond  the 
requirements  of  the  specifications  above  referred  to  ? — ^A.  The  weights  of  the  suspended 
span,  end  of  the  cantilever  arm,  assumed  in  the  first  calculation  of  tiie  stresses  of  the 
anchor  arm,  were  smaller  than  the  weights  as  finally  obtained.  Consequently,  the 
stresses  of  tiie  anchor  arm,  due  to  these  increased  weights,  were  increased,  the  anchor 
arm  having  been  built  in  the  meantime. 

Q.  Fkase  file  a  stress  sheet  of  the  anchor  arm  indicating  in  detail  any  such 
changes  in  unit  stresses? — ^A.  Sheet  attached  (Exhibit  103). 

Q.  Bid  you  consider  that  these  increases  in  unit  stresses  were  still  within  the 
limits  of  safety? — ^A.  Yes. 

Q.  Why  was  not  the  whole  scheme  of  the  bridge  fully  considered  in  detail  before 
shop  work  commenced? — A.  This  was  not  practically  possible.  General  experience 
enabled  us  to  proceed  without  occupying  valuable  time,  and  the  time  limit  precluded 
any  such  arrangement.    This  followed  the  usual  course  of  business  in  such  cases. 

Q.  Having  in  view  the  unprecedented  dimensions  of  this  structure,  was  it  the 
proper  course  to  pursue,  or  did  you  pursue  the  ordinary  course  as  followed  previously 
in  connection  with  bridge  building? — ^A.  The  ordinary  rule,  which  is  imperative  in  all 
cases,  irrespective  of  the  unprecedented  dimensions  of  this  structure,  was  followed. 

Q.  Whose  instructions  did  you  follow  in  adopting  the  above  course,  and  what 
were  the  instructions? — A.  I  received  my  instructions  from  Mr.  William  H.  Beeves, 
general  superintendent,  and  Mr.  John  Sterling  Deans,  chief  engineer,  of  the  Phoenix 
Bridge  Company,  viz.:  to  place  with  the  shops  any  shop  plans  as  soon  as  approved, 
and  to  generally  arrange  the  office  work  so  as  to  insure  continuous  working  on  the 
bridge,  in  the  shops  and  in  the  field. 

Q.  Were  your  relations  with  Mr.  Cooper  of  a  perfectly  cordial  nature  throughout 
the  whole  period  of  the  designing  and  erecting  of  the  Quebec  bridge? — A.  Yes. 

Q.  IMd  you  freely  consult  him  on  all  matters  ? — A.  Yea 

Q.  Was  Mr.  Ckx>per's  criticism  of  plans  aaid  design  such  as  you  might  expect  from 
an  eDgineer  of  his  experience  aiMl  ability  ? — ^A.  Yes. 

Q.  Was  Mr.  Cooper  awaie  of  the  exact  oon<£tionB  of  <iesigii  on  October  1,  1904, 
at  which  period  he  had  approved  the  design  of  a  large  ijortiom  of  the  amchor  arm,  and 
was  he  aware  that  strain  sheets  for  the  cantilever  arm  had  not  been  made  ? — ^A.  Yes. 

Q.  Did  he  approve  your  assumptions  of  weights  for  the  designing  of  the  anchor 
anm  and,  if  so,  we  would  like  you  to  establish  this  fact  ? — A.  Examining  the  stress 
sheets  thoroughly,  and  finally  approving  same  in  every  particular,  Mr.  Cooper  cer- 
tainly, by  this  very  fact,  approved  every  main  feature  given  on  our  plans;  therefore, 
also  the  assumed  dead  load. 

Q.  Did  Mr.  Cooper  complain  to  you  at  any  time  of  th©  growing  weight  of  the 
structure  and  with  what  result  ? — A.  No. 

Q.  Did  he  order  recalculations  to  be  made,  or,  to  your  knowledge,  did  he  make 
them  himself  ? — A.  Mr.  Cooi)er  did  not  order  any  recalculations.  Knowing,  however, 
-diat  the  weights  assumed  for  calculations  were  exceeded  by  the  actual  shimming  weiohts 
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SB  i^eported  to  him  by  hla  ioApectors,  he  mo  doiibt  made  some  calculations,  as  he 
remarked  to  me  on  one  oocaflion  during  1906  ibsnt  '  this  fact  did  not  amount  to  any- 
thing.' 

Q.  Did  Mr.  Cooper  intimate  to  you  at  any  time  Idiat  there  was  a  limit  whidi  the 
cost  of  tiiis  bridge  diould  not  exceed,  or  did  he  complain  at  any  time  on  the  grounds 
of  increasing  cost  ? — ^A.  Never. 

Q.  What  was  Mr.  Cooper's  reason  for  complaining  of  the  increasing  weights  ? — ^A 
Mr.  Cooper  never  complained  to  me  of  the  increasing  weights. 

Q.  From  your  knowledge  of  Mr.  Cooper  would  you  consider  that  he  would  asso- 
ciate himflftlf  with  a  work  which  was  inferior  in  any  respect  without  protesting  upon 
points  which  he  considered  inferior  or  inefficient  ? — ^A.  I  would  not  suppose  anything 
of  this  kind  for  a  moment,  recognizing  in  Mr.  Cooper  the  highest  type  of  an  able  and 
honest  engineer. 

Q.  What  changes  in  general  design  or  detail  did  Mr.  Cooper  suggest  and  did 
these  changes  enhance  the  value  of  the  structure  or  detract  from  its  value  ? — A*  Mr. 
Cooiper,  amongst  others,  nuade  the  following  suggestions  : — 

1st.  Arrange  anchorage  of  wind  bent  on  anchor  piers  so  that  anchor  bolts  resist 
wind  shear  only,  while  the  upward  pull  is  transmitted  to  the  anchor  pier  by  the  andior 
bars  only. — ^Adopted. 

2ind.  Ghange  friction  (due  to  lateral  wind  pressure  and  change  of  temperature) 
between  endi  floor  beam  of  anchor  arm  and  top  strut  of  wind  bent  from  sliding  to 
rolling  friction. — ^Adopted. 

3rd.  Arrange  expansion  of  floor  system  so  that  no  undue  bending  is  produced  in 
the  £k>or  beams. — ^Adopted. 

4<th.  Arrange  expansion  between  suspended  span  and  cantilever  arm,  at  both  ends, 
instead  of  at  one  end  as  proposed  by  the  Phoenix  Bridge  Company. — ^Adopted,  but  not 
considered  an  improvemient  by  me. 

&th.  Arrange  i>addng  of  eye-bars  in  top  chord  of  anchor  arms,  as  per  Mr.  Cooper^s 
two  sketches. — ^Not  adopted  Found  entirely  faulty  by  the  engineering  department. 
The  Phcemx  Bridge  Company's  packing  adopted  with  very  email  modifications  sug- 
gested by  Mr.  Cooper. 

6th.  Provide  wooden  traction  arrangement  between  suspended  epen  and  cantilevei 
arms,  as  shown  on  Mr.  Cooper's  sketch. — Not  adopted,  as  not  being  in  harmony  wi& 
the  high  standard  of  the  rest  of  the  details  of  the  bridge.  Its  design  is  still  open. 
Mr.  Cooper  urged  the  adoption  of  this  wooden  arrangement  as  it  could  easily  be  made 
by  a  track-walker  and  attended  to  by  him  in  case  of  repairs.  Not  wishing  to  criticise 
Mr.  Cooper's  soheme  myself,  I  remarked  that  it  might  be  criticised  by  the  profession; 
to  this  Mr.  Cooper  answered  *  there  is  nobody  competent  to  criticise  us.' 

7th.  Change  lateral  bracing  in  floor  system,  as  per  Mr.  Cooper's  letter. — Not 
adopted,  as  inferior  to  the  Phoenix  Bridge  Company's  design. 

Q.  Were  you  in  any  way  hurried  or  rushed  in  the  preparation  of  the  design  or 
did  you  consider  at  the  time  that  you  had  ample  time  and  oi^>ortunity  for  making  all 
necessary  studies  in  order  to  make  the  design 'perfect? — ^A.  We  were  pressed  in  our 
office  work,  but  we  never  sacrificed  the  perfection  of  the  plans  to  the  requirements  of 
the  shops  or  the  field.  I  did  consider  that  we  had  ample  time  and  opportunity  for  mak- 
ing all  necessary  studies. 

Q.  From  your  knowledge  can  you  say  that  Mr.  Cooper  critically  examined  all  the 
plans  submitted  to  him?  We  would  like  to  know  from  you  your  candid  opinion  on 
this  point  and  if  you  felt  that  when  you  received  a  plan  from  Mr.  Cooper  approved 
by  him  it  had  been  scrutinized  and  analysed  as  fully  as  possible? — ^A.  From  my  p^*- 
sonal  observations,  I  believe  that  all  plans  were  carefully  examined  in  Mr.  Cooper's 
office;  either  by  Mr.  Cooper  personally,  or  by  his  able  assistant;  the  latter  reporting 
on  all  important  questions  to  Mr.  Cooper.  The  fact  that  even  unimportant  mismatched 
connections  did  not  escape  the  attention  of  Mr.  Cooper's  office  certainly  proves  the 
thoroughness  and  careful  study  bestowed  on  the  examination  of  the  plans. 

Q.  Had  you  full  confidence  in  Mr.  Cooper  as  consulting  engineer  ^dUdid  you  feel 
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that  in  case  of  doubt  arising  in  your  own  mind  consultation  with  Mr.  Cooper  would 
assist  you  materially  in  arriving  at  definite  conclusions  on  points  upon  which  you 
might  have  certain  doubts? — ^A.  Yes. 

Q.  Did  you,  during  the  design  and  construction  of  the  bridge,  consult  Mr.  Cooper 
on  matters  such  as  are  referred  to  in  the  previous  question  and  were  these  consulta- 
tions of  material  benefit  to  you  in  the  designing  of  the  structure?  K  you  can  give 
details,  please  do  so? — ^A.  Considering  Mr.  Cooper  one  of  the  ablest  and  most 
experienced  bridge  engineers  in  the  country,  I  discussed  fully  with  him  all  main 
features  of  the  bridge.    EGis  advice  and  directions  were  always  sought  and  appreciated. 

Q.  Was  the  design  of  the  compression  members  particularly  discussed  by  you 
with  Mr.  Cooper,  more  especially  with  reference  to  the  lower  chords,  and,  if  so,  will 
you  please  state  precisely  what  special  points  were  discussed  in  connection  with  these 
members  and  what  were  the  circumstances  that  led  to  the  discussion  on  the  details 
of  these  members  in  particular? — A.  After  the  first  sections  of  the  lower  chords  of 
the  anchor  arms  were  constructed  in  the  shops,  Mr.  Beeves,  president  of  the  Phoenix 
Bridge  Company,  remarked,  in  our  engineering  office,  that  the  lattices  on  the  chords 
appeared  too  light  and  that  they  were  liable  to  be  injured  or  damaged  in  handling  in 
the  shops  and  transportation  to  site.  I  answered  that  lattices  of  any  size  might  be 
injured  and  destroyed  if  carelessly  handled  in  the  shop  or  in  transiwrtation.  This 
conversation  was  reported  by  me  to  Mr.  Cooper.  He  answered  that  he  looked  into  the 
question  of  the  strength  of  the  lattices  while  checking  the  plans  and  that  '  we  had  't 
all  right' 

Q.  Were  you  unable  to  consult  with  Mr.  Cooi)er  at  any  time  owing  to  the  condi- 
tion of  Mr.  Cooper's  health? — ^A.  No. 

Q.  How  often  did  you  go  to  New  York  to  consult  with  Mr.  Cooper?  How  often 
did  Mr.  Cooper  come  to  Phoenixville? — ^A.  I  visited  Mr.  Cooper  about  once  a  month. 
Mr.  Cooper  visited  Phoenixville  twice  during  the  entire  process  of  designing  and 
constructing  the  bridge. 

Q.  Was  Mr.  Cooper  aware  that  it  was  the  intention  to  use  the  big  traveller  for 
erection  purposes  as  far  as  the  centre  of  the  suspended  span  and,  if  so,  in  what  manner 
was  he  made  aware  of  this  and  was  he  aware  ^at  all  of  the  spans  were  figured  with 
the  big  traveller  in  the  centre  of  the  suspended  span? — ^A.  Mr.  Cooper  was  aware  that 
it  was  the  intention  to  use  the  large  traveller  for  erection  purposes  as  far  as  the 
centre  of  the  suspended  span,  from  conversations  with  me,  and  owing  to  the  fact  that 
he  approved  the  unit  stresses  due  to  the  erection  based  on  the  above  condition. 

Q.  Will  you  please  file  a  strain  sheet  using  as  your  data  for  dead  load  stress  the 
actual  shipping  weights  of  material  constructed  together  with  the  concentrated  panel 
loads  and  the  other  information  called  for  as  in  the  case  of  the  other  stress  sheets? 
Indicate  the  net  sections  of  each  member  on  this  stress  sheet  in  red  as  constructed 
and  in  black  as  demanded  by  the  stresses  under  the  specification  to  which  you  were 
working  and  state  generally  what  the  comparison  between  the  results  is? — A.  Exhibit 
attached  (Exhibit  No.  104). 

■Q.  What  was  the  first  intimation  you  had  that  would  lead  you  to  suppose  that 
any  member  in  the  bridge  was  showing  distress? — ^A.  When  my  attention  was  called 
to  the  curved  condition  of  chord  9-L,  south  anchor  arm,  by  Mr.  Birks'  report,  inclosing 
a  sketch  of  the  chord,  on  Augrust  29. 

Q.  For  what  reason  were  the  repairs  on  the  splices  at  7-L  and  8-L,  cantilever 
arm,  not  promptly  considered  and  executed? — A.  Bepairs  were  promptly  considered 
and  submitted  to  Mr.  Cooper  for  his  approval.  His  decision  was  awaited  when  the 
bridge  fell. 

Q.  Did  you,  throughout  the  construction  of  the  work  in  the  shops,  keep  generally 
in  touch  with  what  was  being  done?  Did  you  make  a  special  examination  of  import- 
ant members  before  they  left  the  shop?  Can  you  say  that  chords  9-L,  anchor  arm, 
and  9-R  and  8-R,  cantilever  arm,  »were  in  perfect  condition  when  they  left  Phoenix- 
ville? K  they  were  in  perfect  condition  when  they  left  the  shops,  to  what  do  you 
attribute  the  later  deformation  of  these  members  ? — ^A.  I  kept  generally  in  touch  with 
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the  construction  of  the  work.  I  examined  carefully  many  important  members  before 
they  left  the  shop.  I  am  not  able,  however,  to  state  in  what  condition  chord  9-L, 
south  anchor  arm,  or  9-R  and  8-R,  cantilever  arm,  left  the  shops.  I  do  not  know  to 
what  to  attribute  the  deformation  of  the  members. 

Q.  Will  you  please  file  a  stress  sheet  and  indicate  upon  it  all  unit  stresBes  as 
existing  in  the  bridge  immediately  preceding  the  accident  of  August  29? — ^A.  Exhibit 
attached.     (Exhibit  No.  105.) 

Q.  Assuming  the  bridge  to  have  been  successfully  completed,  what  would  Have 
been  the  unit  stress  in  chord  9-L,  anchor  arm? — A.  21^00  lbs.  working  stress, 
including  live  and  dead  load  and  snow. 

Q.  In  your  judgment,  what  was  the  weakest  part  of  the  structure,  first,  during 
erection  and,  second,  when  completely  erected? — ^A.  'The  compression  members  of  the 
bridge. 

•Q.  Where,  in  your  judgment,  did  the  initial  failure  take  place?  Please  give 
your  opinion  as  to  the  sequence  of  the  fall  of  the  structure  ? — A.  It  appears  reasonable 
to  suppose  that  after  the  fall  the  centre  of  gravity  of  ^e  top  mass  of  the  metal  should 
be  on  that  side  of  the  centre  line  of  the  bridge  on  which  the  initial  failure  of  any 
important  truss  member  took  place.  This  condition  of  the  top  chords  actually  exist- 
ing clearly  indicates  to  my  mind  that  east  chord  section  9,  south  anchor  arm,  failed 
first,  dragging  the  west  chord,  section  9,  after  it.  The  two  main  shoes  have  been 
pushed  o!ff  their  pedestals  towards  the  south  anchor  pier  by  an  unbalanced  horizontal 
force  over  the  main  pier.  This  condition  was  created  by  the  destruction  of  chords 
9,  anchor  arm,  and  the  release  of  the  horizontal  component  of  chord  10,  cantilever 
arm. 

Q.  What  reason  do  you  assign  for  chords  9-L  in  the  anchor  arm  yielding  under  a 
unit  stress  of  18,000  pounds  when  they  were  calculated  to  safely  carry  a  much  higher 
unit  stress? — A.  The  main  sections  being  sufficient  to  resist  the  stresses  existing 
on  that  day,  either  the  detail  parts  uniting  the  four  ribs  failed,  or  the  ribs  buckled 
individually,  or  both. 

Q.  In  designing  the  compression  members  did  you  exhaust  every  known  source 
of  information  and  were  they  designed  after  the  full  consideration  of  all  known  or 
available  data  on  the  subject? — ^A.  Yes.  There  were  no  precedents  for  designing 
compression  members  of  this  magnitude.  Tests  made  on  small  pieces  do  not  furnish 
adequate  information  for  members  of  many  times  their  size. 

Q.  What  was  the  largest  compression  member  you  had  heretofore  designed  and 
what  unit  stresses  were  used  in  it  ? — A.  The  largest  compression  member  designed  by 
me  had  240°  and  the  unit  stress  was  14,000  lbs. 

Q.  Did  the  use  of  tiieso  l.igh  unit  stresses  demand  mechanical  work  in  the  fabr- 
cation  of  the  structure  suiwrior  to  that  demanded  by  work  designed  for  lower 
stresses? — A.  Yes. 

Q.  In  this  connection  what  would  you  consider  the  limit  of  good  practice  in  the 
variation  in  lengths  of  the  ribs  comprising  a  lower  chord  section? — A.  One  sixty-fourth 
of  an  inch  (WO- 

Q.  Was  this  variation  exceeded  in  any  cases  in  the  construction  of  the  Iowct 
chords? — A.  Not  to  my  knowledge. 

Q.  Did  the  quality  of  the  shopwork  meet  with  your  entire  approval  ? — A.  Yes. 

Q.  In  the  light  of  recent  events  have  you  changed  your  opinion  as  to  the  value  of 
data  available  for  the  successful  design  of  large  compression  members.  If  so,  will  you 
explain  in  detail? — A.  There  is  no  reliable  theory  established,  nor  are  there  any 
results  of  extensive  tests  on  compression  members  on  record  as  regards  detailing  of 
these  large  members.  No  data  exist  showing  clearly  when  lattices  only  are  sufficient 
to  unite  fully  two  or  more  ribs  into  one  rigid  unit.  There  is,  no  doubt,  a  limit  to  the 
depths  of  compression  members  when  lattices  only  may  be  used,  and  when,  on  the 
centre  line  of  the  ribs,  in  addition  to  the  lattices,  a  continuous  horizontal  plate  girder 
must  be  added.  We  have  no  data  showing  how  much  more  efficient  top  and  bottom 
cover  plates  are  than  heavy  lattices,  nor  do  we  know  when,  in  addition  to  top  and 
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bottom  cover  plates  on  the  centre  line  of  the  ribs,  girders  as  above  mentioned  should 
be  used.  All  doubt  as  regards  these  important  features  of  detailing  large  compression 
members  should  be  eliminated  by  extensive  tests,  as  arguments  advanced  by  theoretical 
investigations  are  based  on  more  or  less  vague  assumptions.  It  is  the  duty  of  the 
entire  engineering  profession  to  strive  to  secure  numerous  tests  to  establish  rules  to 
be  followed  in  designing  compression  members  of  large  size,  in  order  to  replace  or  to 
corroborate  present  opinions. 

Q.  Similarly  have  you  changed  your  opinion  with  regard  to  the  use  of  high  unit 
stresses,  either  in  tension  or  compression?  If  ao,  will  you  give  your  reasons  fully? — 
A.  No;  high  unit  stresses  may  be  used  in  designing,  if  members  in  tension  or  com- 
pression are  proportioned  by  rules  supported  by  actual  tests.  But  under  existing 
conditions,  I  would  not  advocate  such  extreme  unit  stresses. 

Q.  In  splicing  large  compression  members  do  you  consider  that  the  area  of  the 
spliced  plates  would  be  sufficient  if  they  represented  from  16  per  cent  to  20  per  cent 
of  the  area  of  the  member? — A.  Yes. 

Q.  Would  you  consider  that  a  splice  which  was  to  be  60  per  cent  bolted  up  was 
properly  bolted  if  30  per  cent  bolts  and  30  per  cent  drift  pins  were  used  ? — ^A.  Yes. 

Q.  Did  the  action  of  the  anchor  arm  during  erection  meet  your  expectations  as 
previously  calculated,  or  did  it  act  in  an  imexpected  manner?  Please  file  a  statement 
or  diagram  showing  the  movements  of  the  camber  blocking,  giving  the  dates  of  orders 
issued  in  respect  to  these  movements,  and  when  each  panel  point  was  released? — ^A.  The 
anchor  arm,  during  erection,  acted  generally  as  expected.  Considering  the  height  of 
the  false  work  (160  feet)  the  wooden  false  work  foundations  resting  on  natural  ground, 
the  variations  in  the  field  as  compared  with  the  office  calculations  were  insignificant. 
Exhibits  attached  (Exhibit  No.  106A). 

Q.  Were  there  any  matters  in  the  process  of  erection  which  were  brought  to  your 
attention  which  indicated  in  any  way  miscalculation?  If  so,  please  describe  them? — 
A.  None  whatever. 

Q.  Please  state  as  concisely  'as  possible  the  history  of  the  development  of  the 
eyebar  system  in  the  bridge,  stating  what  tests  were  made,  and  at  whose  instance;  and 
also  giving  the  general  results  obtained;  and  will  you  please  file  copies  of  the  blue 
prints  of  the  eyebar  heads  that  were  tested.  Were  other  tests  on  full  size  nimibers  made, 
and  if  so,  give  details? — ^A.  When  making  the  first  design  for  the  bridge,  in  1897  and 
1898,  I  found  that  large  eyebars  must  be  used.  In  order  to  decrease  their  number, 
and  to  thus  reduce  the  chances  of  errors  in  boring,  to  a  minimum,  and  also  to  obtain 
shorter  pins,  15  inches  and  16  inches  wide  eyebars  were  considered,  not  over  2  inches 
thick,  thicker  bars  being  less  reliable  in  testing.  This  latter  feature  was  especially 
important,  and  well  known  to  me  since  I  knew  the  unreliable  and  often  unsatisfactory 
results  of  tests  made  in  our*large  testing  machine  for  all  bridge  companies  in  the 
United  States,  on  bars  over  2  inches  thick.  I  was  requested  many  times  by  the 
officials  of  the  company  to  be  sure  when  determining  sizes  of  eyebars,  to  keep  the 
thickness,  as  much  as  possible,  below  2  inches  unless  it  were  necessary,  in  exceptional 
cases,  in  order  to  overcome  difficulties  encountered  in  arranging  eyebars  and  pins. 

For  our  information  we  made  preparations  to  test  15  x  2-inch  eye-bars  as  early 
as  1900 — ten  of  these  bars,  15  x  2  inches,  abcnit  15  feet  long,  were  manufactured  and 
tested,  with  very  satisfactory  results,  in  1901 — demonstrating  that  bars  of  this  size 
may  be  suooeasfully  forged,  and  lihat  reliable  results  may  be  obtained. 

Seventy-three  fuU  size  tests  were  made  on  10-inch  and  15-inch  eye-bars  between 
July,  1904  and  April,  1907,  as  required  by  the  specifications,  and  ordered  by  Mr. 
Oooper. 

In  order  to  ascertain  the  oharactar  of  stresses  and  resulting  strains  in  the  metal 
of  the  eyes,  the  latter  were  divided  by  lines  parallel  with  the  longitudinal  axis  of  the 
bars,  and  by  lines  at  right  «ngles  th«eto  into  squares  with  2-inch  sides.  These  lines, 
in  their  new  positions  after  the  tests,  were  closely  examined,  and  information  secured. 
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•uaeivl  in  iJeeigning  the  size  saad  shape  of  the  eyes.  No  other  full  sized  tests  were 
made. 

Q.  Did  you  visit  the  bridge  site  during  erection  and  will  you  please  give  the  dates 
of  tihese  vimts  ?  Please  file  copy  of  your  personal  diary  covering  the  Quebec  bridge 
work?— A.  I  visited  the  bridge  in  May,  1901;  June,  1906;  June,  1906;  and  Augrust, 

1907.  Copy  of  my  personal  diary  attadied  (Exhibit  No.  106). 

Q.  Did  you  make  a  pereonfll  examination  of  chords  7-L  and  8-L  caniilev^  arm 
in  the  stannctuie  ?  Did  you  personally  examine  any  chords  after  erection  and  on  what 
dates  and  with  what  results  ? — ^A.  No. 

Q.  What  stresses  did  you  classify  as  secondary  stresses  and  what  secondary  stresses 
d&d  you  make  allowanoe  for  in  your  design  and  in  what  mMmtw  did  you  make  thii 
allowance  ? — A.  Secondary  stresses  due  to  the  enforced  position  of  the  men^rs  in 
the  structure  were  considered;  but  no  atllowanoe  was  made  for  them. 

Ist.  In  floor  beams  due  to  bending  induced  by  railroad  stringers  during  change 
of  panel  lengths  of  trusses.  No  allowance  made  as  directed  by  Mr  .Cooper. 

2nd.  In  eye-bars  due  to  bending  induced  by  deviation  of  the  bars  from  longitu- 
dinal axis  of  bridge.    No  allowance  made  as  directed  by  Mr.  Cooper. 

3rd.  In  end  vertical  poets  of  suspended  span,  due  to  temperature  change.  Insigni- 
ficant 

Q.  Mr.  Cooper  has  stated  that  it  is  his  opinion  that  the  bridge  could  have  been 
saved  by  promptly  using  timber  blocking  in  the  cboids  and  strutting  and  bolts  between 
th©  chords;  what  is  your  opinion? — ^A.  I  do  not  believe  that  the  bridge  could  have 
been  saved  in  any  such  manner. 

Q.  In  the  bridge  as  constructed,  were  any  combinations  of  wind  and  loading  con- 
sidered which  produced  unit  stresses  in  excess  of  those  permitted  by  the  specifications 
under  which  you  were  wooding  and  to  which  you  were  limited  9  Qive  particulars  as 
to  eadi  member  so  afPected  ?— A.  Combinations  of  wind  and  loading  assuming  load 
increased  by  50  per  cent,  prochice  unit  stresses  in  : 

Cantilever  arm — 

Chord  7 26,600 

Chords 25,900 

Chord  9 26,800 

Chord  10 26,400 

Q.  "V^ere  these  /unit  stresses  approved  by  Mr.  Cooper  ? — ^A.  Yes. 

Q.  Do  you  consider  that  this  procedure  affected  the  efficiency  of  the  structure 
and  in  what  manner  and  to  what  extent  ? — A.  The  combination  of  conditions  of  load- 
ing being  improbable,  practically  impossible,  I  do  not  believe  tiiat  the  efficiency  of 
the  bridge  was  affected  by  the  high  unit  stresses  given  above. 

Q.  Please  file  sketches  of  both  travellers  and  indicate  their  loads — ^weights  and 
maximum  concentrations  of  load  ? — ^A.  Sketches  of  large  and  small  travellers  attached 
herewith.     (Exhibit  No.  107.) 

Q.  When  was  it  decided  to  uae  the  small  traveller,  and  for  what  reason  was  the 
^stem  of  erection  changed  ?  Who  suggested  this  change,  and  did  you  approve  of  it  f 
— ^A.  In  order  to  begin  the  erection  of  the  north  anchor  arm  early  in  the  aprii^  of 

1908,  the  large  traveller  had  to  be  renfloved  from  the  south  side,  and  re-erected  on  the 
north  side  in  the  fall  of  1907,  before  it  was  possible  to  finish  the  erection  of  the  entire 
south  half  of  the  central  span.  Therefore,  another  traveller  had  to  be  provided  for  the 
erection  of  the  south  half  of  the  suspended  span,  only  about  one-quarter  as  large  as 
the  large  traveller  thus  effecting  a  considerable  saving  of  metal  in  the  suspended  span. 

The  use  of  this  sniiall  traveller  was  first  suggested,  and  finally  decided  upon,  by 
The  Phoenix  Bridge  Company,  about  January  of  1906,  with  my  full  approval  The 
original  scheme  of  erection  contemplated  the  use  of  the  large  traveller  to  the  center 
of  the  susx)ended  span  ;  the  erection  stresses  in  the  cantilever  arms  were  so  figured 
and  sizes  provided.  The  stress  sheet  of  the  cantilever  arm  was  approved  by  Mr. 
Cooper,  showing  sizes  for  erection  stresses  for  the  above  condition. 
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Q.  Please  file  a  stress  sheet  showing  erection  stresses  only—on  the  assumption  of 
the  big  traveller  being  used  to  centre  of  suspended  span.  Did  the  change  in  the 
travellers  as  adopted  reduce  these  stresses  and  to  what  extent? — ^A.  Erection  stresses 
due  to  large  traveller  attached  (Exhibit  No.  108)  stresses  in  the  suspended  span,  due 
to  small  traveller,  were  only  about  26  per  cent  to  33  per  cent  of  the  stresses  due  to 
the  large  traveller. 

Q.  What  calculations  were  made  by  you  on  August  29,  in  respect  to  9-L  anchor 
arm.  If  you  arrived  at  a  conclusion  please  state  what  it  was? — ^A.  Knowing  that 
every  part  of  the  bridge  was  figured  with  the  utmost  care  as  to  its  strength, 
that  the  results  of  the  calculations  were  checked  and  compared  at  least 
three  times  in  the  Phoenix  Bridge  Company's  office,  that  they  were  then 
eent  to  the  consulting  engineer  for  comparison  with  his  calculations  and 
for  his  approval,  and  that  they  were  fully  approved  by  him;  knowing  further 
that  the  shop  plans  were  prepared  under  my  personal  supervision  by  a  corps  of  able 
engineers  and  draughtsmen,  that  these  plans  were  redrawn  several  times,  that  they 
were  then  sent  to  the  consulting  engineer  for  hia  study  and  approval  and  that  they 
were  all  approved  by  him;  knowing  further  that  every  part  of  the  bridge  was  con- 
«tructed  strictly  in  accordance  with  these  plans;  knowing  also  that  the  erection  was 
conducted  carefully  and  strictly  according  to  plans  prepared  by  the  Engineering 
Department — ^knowing  all  these  facts,  I  was  forced  to  believe  that  on  August  29,  1907, 
the  bridge  was  in  a  safe  condition,  and  that  no  part  could  show  the  least  sign  of  weak- 
ness due  to  stress,  especially  as  the  loads  of  the  bridge  on  that  day  were  such  as  to 
produce  stresses  in  the  truss  members  only  about  three-fourths  of  the  stresses  the  bridge 
was  figured  to  be  able  to  bear,  with  entire  safety,  after  its  final  completion. 

It  was  impossible  for  me  to  believe  that  the  bridge  was  failing  or  that  the  amount 
of  cifrvature  in  chord  9-L  was  as  reported.  Our  resident  engineer,  Mr.  Birks,  stating 
on  August  29th,  on  the  telephone,  that  there  was  no  distortion  in  any  lattice,  that 
all  rivets  were  tight,  that  there  was  no  change  taking  place  in  any  part  of  the  chord, 
I  was  further  strengthened  in  my  belief  that  there  was  nothing  wrong  with  that 
member.  I  made  rough  calculations  of  the  chord,  however,  using  14,000,000  lbs.  axial 
stress,  and  an  average  curvature  for  the  four  ribs  of  the  chord  of  IJ",  and  found  that 
even  with  this  improbable  curvature,  the  chord  was  not  in  a  dangerous  condition. 

Q.  Does  the  elastic  limit  given  by  usual  specimen  test  bear  a  direct  relation  to 
full  size  tests  of  plates,  and  what  is  it?  Have  sufficient  tests  been  made  to  fully 
establish  this? — ^A.  Tests  made  on  specimens  of  eyebar  material  show  an  elastic  limit 
generally  of  lO  to  16  per  cent,  larger  than  full  size  eyebar.  I  am  not  familiar  with 
any  full  size  tests  made  on  wide  plates  in  order  to  compare  results  with  the  specimen 
tests. 

Q.  Do  you  consider  that  the  elastic  limit  or  the  yield  point  of  a  built  up  member 
such  for  example  as  two  or  more  plates  riveted  together,  and  which  are  intended  to 
act  in  unison,  has  ever  been  accurately  ascertained,  it  being  assimied  that  buckling 
•does  not  occur.  What  relation  do  these  results  bear  to  similar  tests  of  a  member  of 
the  same^proportions,  but  consisting  of  one  thickness,  providing  the  same  area  of  cross 
-section?— A.  I  am  not  aware  that  tests  of  this  character  ever  have  been  made. 

Q.  Do  you  consider  that  a  large  bridge  member  under  eccentric  stress  may  in 
time  be  so  altered  in  form  without  failure  that  the  irregularity  of  stress  in  the  metal 
"Under  the  eccentric  loading  will  disappear  in  whole  or  in  part? — A.  Yes. 

Q.  Please  file  a  list  of  all  groups  of  calculations  that  you  made  in  connection 
^th  the  bridge  in  chronological  order,  and  state  which  stress  sheets  were  used  in 
•designing  the  details  of  each  part  of  the  bridge? — A.  Lists  of  calculations,  with  proper 
dates,  attached  (Exhibit  No.  109). 

Q.  File  copies  of  top  chord  packing  which  Mr.  Cooper  refers  to  in  his  evidence  as 
iiaving  been  sent  to  you  by  him? — ^A.  Mr.  Cooper's  packing  of  anchor  arm  top  chord 
bars  attached  herewitib.     (Exhibit  No.  110.) 

Q.  Please  calculate  and  file  a  stress  sheet  showing  the  stresses  in  the  main  truss 
anembers  of  the  anchor  arm  arising  from  a  uniform  loading  of  6,000  pounds  per  lineal 
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foot  (3,000  pounds  per  lineal  foot  on  each  track)  on  anchor  arm  only! — ^A.  Stress 
sheet  of  anchor  arm  for  6,000  pounds  per  lineal  foot  of  bridge  attached  herewitli. 
(Exhibit  No.  111.) 


The  Commission,  having  for  the  time  being  concluded  the  inquiry  in  New  York, 
Philadelphia  and  Phoenixville,  returned  to  Montreal.  A  second  visit  was  paid  to 
Quebec  on  November  28,  for  the  purpose  of  re-examining  Mr.  Hoare  and  pursuing  other 
investigations. 

RE-EXAMINATION  OF  MR.  E,  A.  HOARE,  AT  QUEBEC,  NOVEMBER  29, 

1907, 

Q.  Why  did  you  use  the  Phoenix  Bridge  Company's  design  in  1898? — A  Previous 
to  1898  several  picture  drawings  were  voluntarily  sent  by  various  engineers  desiring 
to  show  the  merits  of  their  designs.  Amongst  the  number  was  a  study  by  the  Phoenix 
Bridge  Company.  At  that  date,  having  to  prepare  a  plan  to  submit  to  the  Railway 
Committee  of  the  Privy  Council  to  obtain  their  decision  upon  the  least  clearance  and 
width  of  channel  for  navigation,  I  applied  the  outline  for  the  superstructure  of  the 
Phoenix  Bridge  Company's  design  to  my  plan,  it  being  considered  at  the  time  the  most 
suitable  design  submitted. 

Q.  What  instructions  were  given  to  Mr.  Cooper  when  he  was  requested  to  report 
upon  the  various  tenders?  If  these  were  written,  please  file  copies! — ^A.  'TCritten 
instructions  were  given  (copy  of  the  same  attached  herewith.  Exhibit  112). 

Q.  Was  any  sum  mentioned  to  Mr.  Cooper  which  the  bridge  must  not  exceed  in 
^nat.  and  if  so  what  was  it? — A.  No. 

Q.  Was  Mr.  Cooper  required  to  limit  the  cost  of  the  bridge  to  any  amount^  or  was 
the  question  of  cost  left  entirely  to  his  judgment? — A.  The  question  was  left  entirely 
to  his  own  judgment. 

Q.  Did  the  weight  of  the  bridge  exceed  your  expectations,  and  by  how  much? — 
A.  The  approximate  weight  of  the  bridge  as  estimated  by  the  Phoenix  Bridge  Company 
amount  to  29,700  tons,  the  actual  weight  is  about  38,000  tons.  I  fully  expected  that 
the  original  figures  would  be  exceeded  by  the  time  all  details  were  designed. 

Q.  Waa  Mr.  Cooper  -advised  of  the  tennd  of  the  contract  of  June  19,  1903,  and  in 
what  manner  ?  Was  he  f uimiahed  a  cojpy  of  the  oontract,  and  if  so  when  ? — ^A.  I  can* 
not  state  definitely  if  Mr.  Cooper  was  advised  of  the  terms  of  the  contract  of  June  19, 
1903,  directly  by  the  oompany.  The  eeoretary  stattes  that  he  did  not  furnish  Mr. 
Cooper  with  a  copy  of  the  contract. 

Q.  Mr.  Deans  hae  stated  'that  final  arramgements  were  made  with  the  Phoenix 
Comipany  by  the  Quebec  Bridge  Company  on  Februairy  22,  1904,  althou^  the  oontract 
was  signed  June  19,  1903.  What  was  the  reason  for  the  delay  and  what  wa:^  the  final 
arrangement  nuide  February  22, 1904  ? — ^A.  Although  the  contract  was  passed  in  June, 
1903,  its  execution  was  forcibly  delayed  by  other  arrangements  then  under  way  with 
the  government,  the  passing  of  l^slation  and  financial  arrangements,  which  were  con- 
cluded 28ftii  January,  1904.  Letters  were  then  exchanged  in  F^ruaiy  between  the 
two  companies  giving  effect  to  the  contract  (copies  of  these  letters  are  attached  here- 
with.   (Exhibit  113-A,  113-B,  113-C,  113-D  and  11j3-E.) 

Q.  Did  you  find  Mr.  Cooper  accessible  and  available  at  all  times  during  the  con- 
stmiction  of  the  bridge  ? — ^A  He  was  accessible  and  available,  but  only  at  his  office 
in  New  York  during  the  design  and  building  of  the  superstructure. 

Q.  State  exactly  the  full  scope  of  Mr.  Cooper's  duties  ea  consulting  engineer  ? — 
A.  Mr.  Cooper's  duties,  in  a  general  way,  as  oonsulting  engineer  for  the  Quebec 
Bridge  Company  and  as  understood  by  them,  are  as  under  : 

Digitized  by  VjOOQIC 


MINUTES  OF  PROCEEDINGS  989 

SESSIONAL  PAPER  No.  164 

To  revise  the  fipecificatiooB  when  he  thought  meoeeeary.  To  examine  all  stress 
dia^ams  and  plans  for  the  structure  submitted  by  the  Phoenix  Bridge  Co.,  to  approve 
or  modify  the  eome  from  time  to  time  wheii,  as  in  his  opiniooi,  he  considered  it  neces- 
sary to  obtain  efficiency  under  the  powers  delegated  to  him.  Beoeive  reports  on  vital 
axiid  technical  questions  afEecting  the  details  of  construction  aoid  uncertainties  as  to 
quality  of  metal  tested,  for  his  decision  thereooi.  Also  to  be  available  f  oar  consultation 
with  the  PhGenix  Bridge  Company  and  the  Qud)ec  Bridge  Company  at  any  time  on 
any  questioQ  ariinng  out  of  the  design  or  construction  of  the  bridge.  Also  to  visit 
the  work  in  ivrogress  from  time  to  time,  and  fiiiaUy  pass  upon  it. 

Q.  File  a  statement  showing  all  the  payments  made  to  Mr.  Cooper  by  the  Quebec 
Bridge  Company? — A.  See  statement  attached  herewith.     (Exhibit  No.  114.) 

Q.  Did  Mr.  Cooper  ever  ask  for  any  inspectors  other  than  these  who  were 
appointed  and  who  acted  f — ^A.  No.  He  was  entirely  satisfied  with  the  inspectors 
appointed,  as  shown  in  his  correspondence.    Hie  never  asked  for  any  other  inspectors. 

Q.  Did  Mr.  Cooiper  ever  ask  for  assistance  to  be  given  him  in  his  office  for  the 
purjKwe  of  assisting  him  in  checking  plans  or  for  other  work  ? — A.  No. 

Q.  Had  Mr.  Cooper  authority  to  order  ezpendituies  on  account  of  the  Quebec 
Bridge  Company  for  special  tests  or  for  engaging  assistants  I  At  whose  expense  were 
the  ^e-bar  teste  made  ? — A.  Mr.  Cooper  had  no  written  authority  to  order  expendi- 
tures for  special  tests,  but  he  could,  as  consulting  engineer,  have  ordered  any  tests 
to  be  made  that  he  thorught  necessary  and  upon  his  request  any  assistanto  would  have 
been  allowed  at  any  time.  As  assistant  inspectors  were  required  from  time  to  time 
Mr.  Edwards  applied  to  me  direct  and  I  authorized  him  to  engage  all  the  assistante  he 
required  upon  terms  which  he  considered  fair. 

The  eye-bar  tests  were  made  at  the  expense  of  the  Quebec  Bridge  Company,  and 
clause  No.  135  of  the  original  specification  provides  that  the  'contractor  shall  make 
at  his  own  expense,  under  the  direction  of  the  engineer  or  his  inspector  such  other 
tests  of  full  sized  members  or  details  similar  to  tbose  used  for  the  work,  as  the  engi- 
neer may  prescribe.' 

Q.  Did  Mr.  Cooper  at  any  time  during  the  erection  of  the  bridge  stop  the  woi^, 
and  how  was  this  done  ?  Please  file  copies  of  any  letters  or  tekgrams  oonnected  with 
this  incident,  and  give  your  expikination  ? — ^A.  In  June,  1903,  Mr.  Cooper  telegraphed 
me  not  to  allow  posts  CIP  to  be  erected  until  top  was  made  level.  Copy  of  telegram 
attached  herewith.  (Exhibit  No.  115.)  This  was  on  account  of  the  bearing  of  the 
t<^  section  of  the  post  not  being  quite  undfonn.  The  report  of  the  defects  was  exag- 
gerated and  the  work  was  immediately  corrected  accor^Ung  to  Mr.  Cooper's  instruc- 
tions, which  were  to  make  sure  of  a  minimum  bearing  of  i  of  the  total  area. 

Q.  Did  you  receive  any  oommumcatioB  from  Mr.  Cooper  between  August  27  and 
August  30,  1907  ?— A,  No. 

Q.  Please  explain  how  the  stafF  of  inspectors  was  appointed  and  organized  ? — A. 
Mr.  Cooper  agreed  to  assist  in  that  organization  and  appointed  the  chief  inspector 
himfipJf,  and  it  was  understood  betwen  us,  and  adhered  to,  that  the  chief  inspector  at 
the  Phcenix  works  was  to  personally  report  at  Mr.  Cooper's  office  in  New  York  at  least 
once  a  month,  and  oftener  if  necessary,  upon  anything  of  special  occurrence,  result  of 
tests,  &c.,  and  take  direct  and  final  orders  from  him.  Mr.  Cooper  suggested,  and  I 
agreed  with  him,  that  it  would  be  advisable  to  endeavour  to  obtain  qualified  men  in 
Canada.  I  spent  some  time  making  inquiries,  but  found  that  all  the  qualified  men 
were  engaged.  One  or  two  doubtful  applicants,  I  requested  to  communicate  with  Mr. 
Cooi)er  direct.  Finally,  as  I  could  not  secure  qualified  men,  I  asked  Mr.  Cooper  to 
nominate  the  chief  inspector,  which  he  did.  The  chief  inspector  having  had  some  20 
years'  experience,  was  always  in  touch  with  men  of  his  class,  and  whenever  extra 
inspectors  were  required  for  mills  and  shops  he  applied  to  me  for  authority  to  engage 
them  upon  their  own  terms,  which  were  agreed  to  without  exception,  and  they  all 
proved  to  be  very  efficient  men,  thorough  and  conscientious  in  their  duties.  From  detail 
reports  received  and  from  my  own  visits  to  the  works  at  Phcenixville  and  mills  at 
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which  steel  was  rolled,  as  frequent  as  distanoe  would  allow,  I  am  able  to  testii^  to 
the  above  facts. 

Eespecting  the  erection  inspection,  Mr.  McLure  was  recommended  to  Mi.  Cooper 
for  the  chief  field  appointment.  He  appointed  him  under  certain  conditions,  to  woik 
under  Mr.  Edwards,  the  chief  inspector  at  the  shops,  until  he  was  required  for  erection. 
Knowing  that  it  was  important  that  Mr.  McLure  should  remain  at  the  Phoenix  shops 
as  long  as  possible  to  master  the  work  outlined  by  Mr.  Cooper,  I  charged  Mr.  Kinlo^ 
(an  experienced  bridge  erector  appointed  by  me),  being  already  on  the  spot,  to  attend 
to  the  mechanical  part  of  the  work,  starting  with  the  inspection  of  the  metal'  as  it 
arrived  at  the  storage  yard;  it  was  never  the  intention  to  permanently  substitute  Mr. 
Kinloch  for  Mr.  McLure,  but  as  Mr.  Kinloch  was  competent  to  inspect  alone  on  the 
start — ^I  thought  that  for  the  time  Mr.  McLure  was  better  employed  in  Phcenixville— 
and  as  soon  as  the  field  office  was  ready  I  sent  for  Mr.  McLure.  The  laying  of  the 
lower  chords  in  the  false  work  was  well  advanced  at  that  time.  The  instrumental  woik 
for  the  false  work  foundations  and  construction  was  attended  to  by  engineers  under 
my  own  supervision,  using  plans  with  figured  data;  the  chords  being  set  to  fixed  levels, 
were  never  changed  after  Mr.  McLure  arrived.  He,  however,  arrived  in  plenty  of  time 
to  supervise  the  checking  of  the  position  of  the  main  pier  pedestals. 

Mr.  Cooper  had  no  right  to  state  that  he  thought  Kinlodi  and  myself  did  not 
understand  the  operations  at  that  time,  being  without  positive  knowledge  of  the  facts, 
and  to  incorrectly  assign  that  reason  for  sending  for  Mr.  McLure  at  that  late  date.  Mr. 
Cooper,  moreover,  could  not  have  been  aware  that  many  of  the  important  features 
submitted  to  him  throughout  the  whole  work  of  erection  were  due  to  Mr.  Kinloch's 
searching  inspection. 

Q.  Why  did  not  you,  as  chief  engineer  of  the  Quebec  Bridge  Company,  certify  to 
the  plans  and  other  drawings  before  they  were  forwarded  to  the  Department  of  Kail- 
ways  and  Canals? — ^A.  To  make  a  thorough  check  of  such  a  mass  of  plans  would  have 
taken  a  very  long  time  after  they  were  received,  and  caused  unnecessary  delay,  and 
which  I  considered  an  unnecessary  operation,  knowing  that  these  plans  were  most 
thoroughly  checked  by  experts  before  they  reached  my  office,  and  knowing,  at  the  same 
time,  that  they  would  receive  further  examination  on  reaching  the  Department  of 
Bailways  and  Canals. 

Q.  What  responsibility  had  you  as  chief  engineer  of  the  Quebec  Bridge  Company 
in  connection  with  the  final  specifications  and  plans? — A.  I  had  no  responsibility  in 
connection  with  the  final  specifications  and  plans.  Full  power  was  delegated  to  Mr. 
Cooper,  by  the  order  in  council  dated  Augrust  16,  1903,  to  modify  the  original  specifica- 
tion and  to  regulate  the  detail  parts  of  the  structure  to  obtain  the  best  efficiency,  final 
approval  to  be  given  by  the  chief  engineer  of  the  Department  of  Hailways  and  Canals. 

Q.  Were  you  immediately  responsible  for  the  inspection  of  construction  both  in 
the  shops  and  field? — A.  It  was  a  joint  responsibility  divided  between  the  consulting 
engineer  and  chief  engineer,  but  I  deferred  to  Mr.  Cooper's  judgment.  My  former 
statements  with  regard  to  the  inspectors  will  explain  this. 

Q.  Please  state  what  your  annual  remuneration  has  been  since  your  connection 
with  the  Quebec  Bridge  Company? — ^A.  From  November  1, 1900,  $400  per  month,  until 
the  completion  of  the  bridge  and  railway  connections  and  terminals.  From  September 
6,  1906,  voluntarily  raised  by  the  company  to  $6,000  per  annum.  For  three  years 
previous  to  the  first  date,  $160  per  month. 

Q.  During  this  period  were  you  under  salary  for  any  other  company  or  individuals, 
if  so,  please  give  full  details? — A.  For  about  two  years  I  have  had  charge  of  the 
viaduct  over  the  Cap  Eouge  valley,  on  the  Transcontinental  Railway,  which  did  not 
require  any  more  attention  than  tlie  construction  of  the  Quebec  Bridge  and  Bailway 
Company's  railway  approaches  under  my  charge,  work  on  which  during  that  time,  was 
temporarily  suspended.  This  did  not  interfere  with  my  work  in  connection  with  the 
bridge. 

Q.  What  salary  did  Mr.  McLure  and  Mr.  Kinloch  receive? — A.  Mr.   McLure 
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received  $1,800  per  year  and  travelling  expenses,  and  Mr.  Kinloch  received  $1,200  per 
year  and  travelling  expenses. 

Q.  Were  you  accessible  and  available  at  all  times  during  the  construction  of  the 
bridge  or  did  your  other  duties  interfere  with  this  condition;  especially,  could  the 
inspectors  at  the  bridge  have  communicated  with  you  promptly  on  the  discovery  of 
the  deflection  in  chord  A-9-L  on  August  27? — A.  I  was  accessible  and  available  at 
short  notice  at  all  times  during  the  erection  of  the  bridge,  except  when  en  route  to 
and  from  Phoenixville.  My  other  duties  did  not  interfere  in  any  manner  whatever. 
The  insi)ector8  could  have  communicated  with  me  promptly  on  tiie  discovery  of  the 
deflection  in  chord  A-9-L  on  the  27th  August. 

Q.  Did  you  consider  throughout  the  whole  of  the  work  that  the  approval  of  the 
plans  by  the  Department  of  Railways  and  Canals  was  a  condition  precedent  to  any 
operation  in  connection  with  the  fabrication  of  the  bridge? — A.  Yes. 

Q.  Why  did  you  permit  the  fabrication  of  any  part  of  the  bridge  before  the 
approval  of  the  plana  by  the  Department  of  Railways  and  Canals? — A.  To  my  knowl- 
edge there  was  no  fabrication  of  any  part  of  the  bridge  before  the  approval  of  the 
plans  by  the  Department  of  Railways  and  Canals,  but  the  chief  inspector  at  Phoenix- 
ville informed  me  that  the  Phoenix  Bridge  Company  had  the  consent  of  the  consulting 
engineer  to  roll  a  limited  quantity  of  metal  for  the  sections  that  he  had  approved, 
entirely  at  the  risk  of  the  Phoenix  Bridge  Company.  I  understood  at  the  time  that 
the  consulting  engineer  had  agreed  to  this  proceeding  on  account  of  the  pressure  in 
the  mills  to  avoid  delay  in  the  fabrication  of  the  metal  required  for  immediate  erec- 
tion, to  make  sure  of  the  delivery  of  the  parts  required  for  the  season's  erection.  I 
protested  against  this  proceeding,  but  was  assured  that  the  completed  detail  plans 
would  be  in  my  hands  for  submission  to  the  Department  of  Railways  and  Canals 
before  fabrication.  Knowing  that  Mr.  Cooper  had  given  his  consent  to  the  rolling  of 
a  limited  quantity  of  metal,  subject  to  the  Phoenix  Bridge  Company's  risk,  I  requested 
Mr.  Edwards,  the  chief  inspector,  to  omit  the  metal  rolled  ahead  of  certified  plans  in 
his  monthly  returns  to  me. 

Q.  Why  did  you  not  wire  Mr.  Cooper  on  August  27,  when  the  deflection  in  chord 
A-9-L  was  discovered  ? — ^A.  When  the  deflection  in  chord  A-9-L  was  reported  to  me 
on  the  evening  of  August  27,  after  conversation  with  the  inspectors,  and  from  their 
description,  I  did  not  consider  that  there  was  any  immediate  danger  to  be  appre- 
hended, and  considered  that  there  was  time  for  Mr.  McLure  to  go  to  New  York  and 
Phoenixville  the  next  day  with  sketches  to  make  personal  explanation  of  the  same,  in 
order  that  there  might  be  no  misunderstanding.  Full  reports  having  been  mailed 
the  same  day,  a  telegram  at  that  late  hour  would  not  convey  the  information  nor  reach 
its  destination  without  some  delay,  as  telegraph  operators  were  on  strike  at  the  time, 
and  besides  that,  I  requested  Mr.  McLure  to  make  sure  that  his  information  was  com- 
plete, and  that  a  thorough  inspection  of  the  other  members  of  the  bridge  should  be 
made  the  first  thing  in  the  morning,  in  order  to  be  thoroughly  informed  of  all  condi- 
tions before  he  left.  I,  however,  wired  both  Mr.  Cooper  and  liie  Phoenix  Bridge  Com- 
pany next  morning  that  Mr.  McLure  had  left  to  give  full  explanation  with  reference 
to  the  deflected  chord  previously  reported  by  mail. 

Q.  Why  did  you  not  stop  work  on  the  bridge  on  August  28,  pending  Mr.  Cooi)er's 
decision,  and  with  the  information  you  had  in  regard  to  the  condition  of  some  of  the 
compression  members? — A.  I  did  not  stop  the  work  on  August  28  for  the  following 
reasons  :  I  did  not  consider  the  conditions  warranted  such  action,  particularly  as  the 
Quebec  Bridge  Company's  inspectors  and  the  Phoenix  Bridge  Company's  engineer 
and  foreman  disagreed  upon  the  origin  of  the  deflection.  TThe  latter  showe<l  no  signs 
of  uneasiness  and  were  anxious  to  continue  the  work,  as  they  had  made  a  special 
effort  to  collect  a  large  force  of  bridge  men.  As  I  understood  it,  the  majority  of 
the  men  were  engaged  removing  the  large  traveller  and  riveting  and  they  would  add 
very  little  extra  load  until  expected  instructions  were  received  from  the  consulting 
engineer  upon  Mr.  McLure's  arrival.    My  confidence  was  strengthened  by  theknowl- 
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edge  that  very  careful  work  had  been  performed  by  expert  designers  who  had  been 
entrusted  with  the  calculations  and  preparation  of  the  plans  of  the  bridge,  and  that 
at  the  time  the  chord  was  not  strained  over  ]  the  maximum  provided  for  and  that  a 
mi5t>ke  was  impossible  under  such  conditions;  and  it  was  also  reported  to  me  that 
the  rib£  had  a  fi-11  bearlnir  at    he  splices. 

Q.  In  your  opinion,  could  the  bridge  have  been  made  temi)orarDv  safe  in  some 
such  manner  as  has  been  suggested  by  Mr.  Cooper? — ^A.  No. 

Q.  Did  you  discuss  the  advisability  of  staying  the  lower  chords,  and  if  so  with 
whom  did  you  have  this  discussion,  when  was  it,  what  were  the  methods  proposed  and 
what  was  the  decision,  and  why  did  you  reach  tiiis  decision  ? — ^A.  The  Phoenix  Bridge 
Company  officials  and  myself  did  discuss  the  advisability  of  staying  the  chord  in 
question.  Several  methods  were  proposed,  and  when  it  was  known  that  the  work 
could  not  be  completed  before  a  message  from  Mr.  Cooper  could  be  received,  it  was 
decided  to  abandon  the  idea  and  await  telegraphic  instructions  from  Mr.  Cooper, 
which  were  expected  upon  Mr.  McLure's  arrival,  but  never  received.  From  his  silence 
after  Mr.  McLure's  arrival,  I  concluded  that  he  considered  the  situation  to  be  void 
of  danger.  If  he  thought  otherwise  a  telegram  to  me  could  have  been  made  the 
basis  of  an  order  to  stop  the  work,  as  hje  did  in  June  last  year  for  a  matter  of  very 
much  less  importance.  The  confidence  that  we  all  had  in  the  general  conditions 
existing  at  the  time,  and  in  the  men  in  charge  of  the  designs,  and  my  knowledge  that 
tha  work  had  been  subject  to  so  many  methods  of  checking,  and  with  members  in 
the  bridge  still  to  be  stressed  a  considerable  amoimt  to  reach  the  maximum,  for  the 
time  being  obliterated  any  impressions  of  danger  being  possible,  and  no  doubt  he 
himself  was  not  impressed  with  any  sense  of  imn^diate  danger. 

Q.  Please  explain  the  contradiction  in  your  letter  of  September  2,  1907,  to  Mr. 
Cooper  to  the  statements  contained  in  your  letter  of  August  28  to  him? — ^A.  With 
referenos  to  these  two  letters.  On  my  arrival  from  the  bridge  late  in  the  evening,  in 
my  anxiety  to  convey  to  Mr.  Cooi>er  by  the  same  evening's  mail  a  full  description  of 
the  chord  and  to  keep  him  informed  of  what  had  happened  since  Mr.  McLure  left,  I 
dictated  a  letter  hurriedly  and  did  not  read  it  over  before  signing  it.  In  my  haste 
I  did  not  state  exactly  what  I  intended  with  reference  to  the  continuance  of  the 
work.  Afterwards  I  noticed  my  misstatements  and  corrected  them  in  a  second  lett^, 
and  this  letter  correctly  states  the  facts. 

Q.  Have  you  any  further  evidence  to  offer  the  Commission? — ^A.  Kef  erring  to  Mr. 
Cooper's  answer  to  tiie  question,  *  Did  you  at  any  date  ask  to  be  relieved  of  your  duties 
and  for  what  reasons  ?  If  you  made  such  a  request,  at  whose  instance  was  it  with- 
drawn?' Mr.  Cooper's  conversation  with  Mr.  Parent  and  Mr.  Deans  suggesting  relief 
from  his  duties  and  stating  that  he  could  not  go  to  Quebec  was  unknown  to  me. 

Beferring  to  Mr.  Cooper's  reply  to  the  question  as  to  proper  time  being 
allowed  for  preparation  and  study  of  plans,  Mr.  Cooper  never  complained  about  that 
Besides  he  was  the  chief  and  could  have  refused  to  approve  plans  if  he  thought  that 
sufficient  time  was  not  allowed  for  their  study,  verification  and  correction. 

Referring  to  Mr.  Cooper's  reply  to  the  question,  'What  organization  existed  for 
the  checking  of  the  strain  sheets  and  detail  plans  prepared  by  the-  Phoenix  Bridge 
Company  ? '  Mr.  Cooper  made  his  own  proposal  for  remuneration  to  cover  all  ser- 
vices, which  were  agi«ed  to  by  the  company  and  acknowledged  by  him  as  being  correct 
He  never  before  complained  that  duties  were  imposed  upon  him  improperly,  and  to 
my  knowledge  he  was  satisfied  with  the  staff  and  refused  to  concur  in  the  appointment 
of  an  engineer  suggested  by  the  government  of  Canada. 

Referring  to  Mr.  Cooper's  reply  to  the  question,  '  Was  the  local  staff  at  Quebec 
employed  by  the  Quebec  Bridge  Company  and  the  Phoenix  Bridge  Company  to  your 
satisfaction,  and  did  you  consider  it  fully  competent  to  handle  tiie  work?'  Mr.  Cooper 
had  sufficient  interest  in  the  work  to  have  ascertained  at  an  early  date  the  class  of 
men  conducting  the  erection,  and  if  he  did  not  consider  the  staff  sufficient  he  could 
have  informed  the  company.     The  Phoenix  Bridge  Company  always  had  engineers 


Digitized  by 


Google 


MINUTES  OF  PROCEEDINGS  403 

SESSIONAL  PAPER  No.  154 

on  the  work,  and  in  addition  freqiient  visits  were  made  by  other  engineers  from 
Phoenixville  to  examine  the  work  in  progress. 

Referring  to  Mr.  Cooper's  reply  to  the  question  relating  to  the  qualification  of 
engineers  employed  by  the  Quebec  Bridge  Company  or  Phcenix  Bridge  Company,  Ac, 
Mr.  Cooper  nominated  a  man  of  his  own  choice  to  represent  him  on  the  erection,  to 
work  under  his  own  special  instructions,  to  keep  him  in  touch  with  the  work,  and  to 
my  i)ersonal  knowledge  his  duties  were  thoroughly  and  most  conscientiously  per- 
formed and  all  instructions  strictly  followed.  Mr.  Cooper  expresed  his  satisfaction 
with  that  arrangement,  and  if  he  had  any  doubts  as  to  the  efficiency  of  other  members 
of  the  local  stafF,  I  am  surprised  that  he  did  not  make  his  views  known  to  me.  My 
general  duties  for  the  Quebec  Bridge  and  Railway  Company  were  not  known  to  Mr. 
Cooper,  and  possibly  he  did  not  know  that  I  kept  in  close  touch  with  every  detail  of 
the  work  performed  in  the  shops  and  mills  as  well  as  in  the  fi.eld;  also  followed  the 
progress  of  work  between  the  Phoenix  bridge  engineers'  office  and  Mr.  Cooper,  to 
know  how  matters  were  progressing  without  interfering  with  the  special  duties  of 
the  consulting  and  designing  engineers. 

Referring  to  Mr.  Cooper's  reply  to  the  question,  'Was  it  the  practice  of  the 
Quebec  Bridge  Company's  staff  to  refer  all  difficulties  to  you,  and  if  so  what  were  the 
duties  of  the  chief  engineer?'  although  Mr.  Cooper  may  have  performed  some  of  the 
duties  incumbent  upon  a  chief  engineer,  he  did  not  know,  as  I  previously  stated,  the 
general  duties  I  had  to  perform  for  the  company.  Mr.  Cooper  never  asked  for  any 
staff  of  assistants  or  any  allowance  for  the  same. 

With  reference  to  Mr.  Cooper's  reply  to  the  question  *  Who  authorized  the  com- 
mencement of  the  erection  of  tiie  suspended  span  before  the  large  traveller  was  taken 
down  f  was  it  understood  that  this  was  to  be  done  and  did  this  procedure  have  your 
approval  ? '  Mr.  McLure's  reports  and  photographs  to  him  in  New  York  showed  that 
the  big  traveller  was  not  entirely  removed  before  the  accident.  I  regret  that  Mr. 
Cooper  did  not  notify  me  of  this  understanding  about  entire  removal  of  the  big 
traveller,  as  I  would  have  insisted  upon  his  instruetions  being  carried  out.  The  proper 
channel  for  conveyance  of  any  instructions  for  important  and  prompt  action  is 
through  the  company's  engineer  at  Quebec 

Mr.  KiNLOCH,  re-examination. 

Q.  What  employee  of  the  Phoenix  Bridge  Company  was  particularly  responsible 
for  the  bolting  up  of  the  joints  during  erection  ? — A.  I  understood  that  it  was  the 
duty  of  Mr.  Birks  to  see  that  this  was  properly  done. 

Q.  To  your  knowledge  were  the  blue  print  instructions  concerning  the  bolting 
up  of  joints  fully  complied  with? — ^A.  I  am  certain  that  they  were  fully  complied 
with  at  all  points  except  on  the  bottom  cover  plates  of  the  lower  chord.  As  it  was 
essential  to  remove  these  plates  and  to  keep  them  off  for  a  period  of  probably  ten 
days  while  the  riveting  of  the  joints  was  in  progress,  I  did  not  consider  it  necessary 
to  make  a  dose  inspection  of  this  bolting  and  am  not  prepared  to  saw  how  fully  it 
was  done. 

Q.  Were  the  bolts  inspected  for  tightness  or  changed  during  the  interval  between 
erection  and  riveting  ? — A.  All  holes  in  the  inner  ribs  of  the  lower  chords  were  filled 
at  erection  with  the  largest  bolts  that  could  be  put  in  and  these  were  not  changed 
again  imtil  the  riveting  gang  reached  the  joint.  As  the  joints  closed  the  bolts  in 
the  outer  ribs  became  loose  and  were  generally  replaced  by  larger  bolts,  but  this  was 
not  done  on  many  joints  of  the  lower  chord. 

Q.  How  often  were  the  joints  inspected  to  see  how  the  bolts  were  acting  and  whose 
dnity  was  it  to  make  these  inspections — A.  The  joints  were  examined  every  time  the 
traveller  was  moved  forward  by  the  inspectors  of  the  Quebec  Bridge  Company  and 
by  the  engineers  of  the  Phoenix  Bridge  Company  until  each  joint  had  taken  its  full 
bearing.    These  inspections  were  part  of  the  general  examination  of  the  structure — 
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foUowmg  each  traveller's  movement,  and  the  boltiiig  of  the  joints  was  observed  and 
any  change  of  bolts  that  waa  noticed  to  be  needed  waa  ordered.  The  repreaentatives 
of  the  two  compaiueB  worked  together  in  these  examinations. 

Q.  Are  you  positive  that  the  bolting  on  erection  was  always  in  excess  of  the  office 
requiremente  f — ^A.  Yes. 

Q.  Were  j-inch  bolts  used  to  any  large  extent  in  the  lower  chord  joints  ? — A.  No, 
I  do  not  think  that  g-inch  bolts  were  used  in  more  than  two  joints  in  the  anchor  arm 
and  in  two  joints  in  the  cantilever  arm  and  then  only  in  the  rows  of  holes  near  the 
top  of  bottom  splice  plates,  this  being  determined  by  the  setting  of  the  camber 
openings. 

Q.  Were  drift  pins  used  in  the  lower  chord  points  ? — A.  In  the  top  cover  plates 
of  all  joints  the  majority  of  the  holes  connecting  with  the  two  centre  ribs  of  each 
chord  were  filled  with  drift  pins,  the  remainder  being  filled  witii  bolts,  the  reason 
for  the  use  of  the  drift  pins  being  the  difficulty  of  tightening  up  bolts  in  these  holes, 
because  of  the  narrow  space  between  the  two  inner  ribs.  As  the  joints  closed,  the 
drift  pins  were  driven  up  from  time  to  time  and  the  bolts  between  the  cover  plate 
and  the  two  outer  ribs  were  changed  whenever  a  larger  sized  bolt  could  be  entered. 

Q.  Do  you  consider  drift  pins  to  be  an  efficient  tt?anporary  connection  for  bridge 
work  ? — A.  If  the  drift  pins  are  long  enough  to  get  a  full  bearing  on  all  the  connect- 
ing plates,  I  consider  that  60  <per  cent  drift  pins  properly  distributed  may  be  used  in 
tension  joints  with  advantage.  I  am  not  in  favour  of  using  drift  pins  in  compression 
joints  but  their  use  is  sometimes  neoessary  as  in  this  case.  The  objection  to  drift  pins 
is  that  having  no  heads  or  nuts  they  cannot  prevent  the  joint  plates  from  buckling 
up  when  under  compressive  stress. 

Q.  What  was  the  longest  time  that  any  bottom  cover  plate  was  off? — A*  The 
plate  between  chords  7-L  and  8-L  cantilever  arm  was  off  from  about  the  first  of 
August,  1907,  until  the  day  of  the  wreck. 

Q.  Did  you  observe  any  joints  in  the  lower  chord  in  which  all  four  webs  were 
not  bearing  equally  when  the  joint  was  closed? — A  I  have  already  given  evidence 
concerning  the  mismatching  of  adjoining  chords  for  line.  When  the  chords  were  first 
set  I  noticed  in  several  cases  that  one  rib  would  show  on  top  an  ox>ening  of  perhaps 
A  inch  when  the  other  three  were  in  contact.  At  the  time  of  erection  the  openings 
at  the  bottom  of  the  ribs  could  not  be  seen  on  account  of  the  bottom  cover  plate.  No 
rivetting  was  permitted  on  the  joints  until  the  four  ribs  at  the  bottom  and  the  tops  of 
the  two  outer  ribs  were  in.  absolute  contact.  We  could  not  test  the  tops  of  the  two 
inner  ribs  because  the  upper  cover  plate  was  never  removed  after  it  had  once  been 
put  in  place.  I  am  of  opinion  that  the  openings  that  I  saw  at  first  at  the  joints  were 
closed  up  by  the  compression  of  the  metal  in  the  longer  ribs. 

Q.  Did  you  ever  observe  openings  in  rib  more  than  at  a  joint? — A.  I  have  seen 
two  openings,  both  of  which  were  on  the  centre  ribs,  in  one  joint  when  the  outer  ribs 
were  in  contact. 

Q.  Do  you  remember  any  joints  in  the  structure  which  did  not  close  as  expected! 
— A.  The  joints  on  both  sides  between  chords  9  and  10  and  also  between  chords  6 
and  6  on  the  anchor  arm  iwere  very  slow  in  closing,  and  did  not  finally  reach  the  proper 
position  for  riveting  until  after  August  1,  1907.  Some  joints  on  T-5  and  T-50  anchor 
and  cantilever  arms  never  reached  their  final  position.  There  were  also  several 
longitudinal  and  lateral  bracings  near  the  main  post  that  had  not  been  got  into  posi- 
tion and  riveted  at  the  time  the  bridge  fell. 

Q.  Please  describe  the  movements  that  you  think  took  place  when  the  bridge 
was  falling? — A.  fThe  initial  failure,  I  think,  occurred  in  both  lower  chords  No.  9 
anchor  arm  simultaneously  and  in  the  latticed  portion  of  the  chords,  but  not  in  the 
same  way  in  both  chords.  No.  9-L,  which  had  previously  been  observed  to  be  bent, 
deflected  slowly  and  transferred  some  of  its  load  to  9-R,  until  that  chord  burst  with 
a  sudden  fracture  accompanied  by  the  loud  report  testified  to  by  some  witnesses. 
The  sudden  and  complete  collapse  of  9-R  whilst  9-L  was  slowly  yielding  accounts  for 
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the  slight  swing  of  the  cantilever  arm  down  stream  and  for  the  tendency  of  the  upper 
portions  of  the  anchor  arm  to  fall  in  the  same  dirfection.  At  the  moment  of  collapse 
the  thrust  of  the  cantilever  arm  forced  the  feet  of  the  main  posts  off  the  pedestals 
and  the  shoes  of  the  main  posts  were  the  first  part  of  the  structure  to  strike  the 
grround.  Whilst  they  were  in  the  air  the  extremities  of  the  stub  chord  on  the  canti- 
lever arm  struck  the  inside  coping  of  the  main  pier  a  glancing  blow.  When  the 
shoes  struck  the  ground  that  part  of  C-P-6  above  the  patten  plates  failed,  and  simul- 
taneously the  horizontal  strut  connecting  the  two  shoes  was  destroyed.  The  trans- 
verse diagonal  bracing  between  the  two  posts  at  the  bottom  renmined  intact  for  an 
instant  and  almost  the  entire  weight  of  the  main  posts  and  of  the  top  chord  was  con- 
centrated upon  it,  causing  the  bracing  to  act  as  a  toggle  and  to  force  the  shoes  and 
the  feet  of  the  main  post  out  sideways.  This  is  shown  by  the  holes  made  in  the 
ground.  This  action  threw  the  bottom  portions  of  the  centre  post  out  of  the  vertical 
and  permitted  the  feet  of  the  P-4  posts  with  the  broken  ends  of  A-8  attached  to  them 
to  iMiss  inside  the  centre  x)08ts,  some  part  of  P-4-L  striking  C-P-6-L  heavily  as  it  fell. 
During  the  fall  chords  10-R  and  L  cantilever  arm,  which  had  probably  broken  loose 
when  the  stub  chords  struck  the  pier,  rested  for  a  moment  on  top  of  the  pedestals, 
and  were  then  partially  suspended  and  thrown  over  on  their  sides,  as  they  now  lie 
on  top  of  the  pier,  by  the  wreckage  of  S-P-5  and  of  thie  pieces  connected  to  it.  Chords 
9  of  the  cantilever  arm  did  not  strike  the  pier  before  they  reached  the  ground, 
although  they  now  lie  with  their  ends  just  against  the  face  of  the  masonry,  which  is 
slightly  marked.  Chord  9-R  of  the  cantilever  arm  is  lying  in  the  water  with  its  two 
inner  ribs  practically  straight  and  its  two  outer  ribs  buckled  back  in  a  V-shaped  loop 
ahout  18  or  20  inches  long  at  a  point  about  20  feet  from  the  shop  splioe,  the  ends 
being  parallel  to  the  inner  ribs.  Chord  9-L  is  buckled  at  about  15  feet  from  the  field 
splice  in  all  four  ribs  to  a  shape  similar  to  that  shown  by  A-l-R,  but  with  a  smaller 
deflection. 

Q.  Please  relate  the  occurrences  following  your  discovery  of  the  bent  ohord  on 
August  28th? — A.  Immediately  after  discovering  the  bend  I  brought  the  matter  to 
the  attention  of  Mr.  Yenoer  and  Mr.  Birks;,  and  with  them  re-examined  both  chord 
A-9-L  and  several  other  lower  chord  members.  We  did  not  know  what  to  make  of  the 
matter  and  then  went  up  to  our  offiee  and  <mranged  with  Mr.  McLuie  to  have  the 
deflections  of  the  suspicious  chords  measured — ^this  measurement  whidi  was  made  by 
BiriL%  McLure  and  myself  showed  the  extent  of  the  deflections;  and  their  cause,  and 
their  ultimate  result  inunediately  became  a  matter  of  very  active  diecuasion.  Mr. 
Birks  expieesed  himself  definitely  as  being  of  opinion  that  there  was  no  danger  and 
endeavoured  to  persuade  me  that  the  bend  had  always  been  in  the  chord.  Mr.  Yenser 
and  I  were  uneasy,  and  considered  the  matter  serious,  and  finally  suggested  that  Mc- 
liure  and  Birks  should  go  to  New  York  and  Phoemxville  for  advice.  It  was  considered 
that  the  matter  could  not  be  satisfactorily  explained  by  telegraph  or  telephone  and 
no  one  of  us  expected  immediate  disaster.  Mr.  Bir^  and  Mr.  McLuie  did  not  welcome 
our  suggestion  saying  that  they  would  only  be  laughed  at  on  arrival  and  it  was  finally 
agreed  to  refer  the  roatier  of  sending  to  headquarters  to  Mr.  Hoare,  who  decided  in 
favour  of  our  suggestion.  Mr.  Hoare  visited  the  bridge  on  the  Wednesday  and  spent 
most  of  the  day  there.  He  appeared  very  anixious  that  I  should  abandon  my  position 
of  being  positively  convinced  that  the  bend  had  occurred  since  the  erection  of  the  can- 
tilever arm  was  completed,  and  argued  both  this  and  some  possible  methods  of  strength- 
ening the  chords  by  bracing  several  times  with  ma  I  was  somewhat  excited  and  much 
annoyed  at  ^tie  unwillingness  of  all  the  engineers  to  accept  my  statement  of  facts  and 
on  both  Wednesday  and  Thursday  avoided  further  discussion  of  the  matter  as  much 
as  possible.  It  was  understood  that  McLure  would  immediately  wire  me  if  Mr.  Cooper 
took  a  serious  view  of  the  situation,  but  this  he  failed  to  do.  Mr.  Birks,  however,  told 
me  on  the  morning  of  the  29th  instant  that  he  had  been  advised  by  'phone  from 
Phoenixville  that  they  had  a  record  which  showed  that  the  bends  had  been  in  the 
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cord  before  it  was  shipped  from  Phoenixville  and  that^he  had  just  adyised  Mr.  Hoare 
by  telephone  at  the  request  of  Mr.  Deans  to  that  effect. 

Q.  Did  you  find  that  .the  officials  of  the  Phoonix  iMdge  Company  were  aimous 
to  get  such  assistance  and  advice  from  the  local  staff  of  the  Quebec  Bridge  Company 
as  they  could  or  were  they  somewhat  impatient  of  criticism  f — ^A.  In  matters  of  details 
I  found  that  they  valued  my  opinion,  but  in  general  they  daimed  that  their  plans  of 
erection  were  fully  worked  out,  and  stated  that  they  would  permit  no  interfer^ice 
with  them  exc^t  by  the  chief  engineer  personally. 

Q.  Do  you  consider  that  the  supervision  over  and  control  of  the  operations  of  the 
Phcendz  Bridge  Company  on  the  work  were  closer  and  more  exacting  than  the  amilai 
supervision  that  has  be^i  exercised  on  other  large  bridges  upon  which  you  have  been 
employed  as  an  inspector  ? — A.  The  control  of  this  work  differed  from  that  of  any 
other  upon  whidi  I  have  been  employed  in  this  respect,  that  every  question  between 
the  inspectors  and  the  contractors  was  referred  to  New  York  and  Phoenixville  for 
settlement,  whereas  in  my  previous  experience  the  power  to  settle  most  questions  was 
vested  either  in  the  inspectors  or  in  a  resident  engineer  who  was  always  on  the  work. 

Q.  It  has  been  stated  by  witnesses  that  general  foreman  Yenser  cared  only  to  rash 
up  steel  as  fast  as  i>088ible — ^what  is  your  observation  ? — ^A.  Yenser  was  a  hustler,  and 
like  every  other  erector  liked  to  get  up  as  many  tons  of  metal  in  a  month  as  he  could, 
but  I  do  not  recall  that  he  ever  took  any  serious  risks  in  doing  so,  and  in  fact  I  was 
informed  by  Mr.  Milliken  that  the  insi)ection  of  Mr.  Birks  was  especially  provided 
so  that  the  Phoenix  Bridge  Company  might  get  the  full  advantage  of  Mr.  Yenser's 
enei^es  without  an3rthing  being  done  contrary  to  the  wishes  of  its  enginemng  depart- 
ment. I  consider  that  Mr.  Birks'  inspection  was  carried  out  with  singular  thorough- 
ness and  good  judgment. 

Q.  Have  you  made  the  investigation  of  the  appearance  of  the  lower  diord  joints 
mentioned  in  your  previous  evidence? — ^A.  I  have  examine  them  but  could  detect 
nothing  to  indicate  that  the  ends  of  the  ribs  were  unevenly  stressed  in  the  fall  by 
reason  of  the  original  camber  openings. 


On  December  8  a  member  of  the  Commission  again  visited  New  York  to  further 
examine  Mr.  Cooper,  returning  on  December  8. 

EoYAL  Commission,  Quebeo  BfUDOE  Inquirt. 

I,  Theodore  Cooper,  consulting  engineer,  of  the  city  of  New  York,  in  the  state 
of  New  York,  one  of  the  United  States  of  America,  make  oath  and  say: 

1.  That  I  attended  before  the  Board  of  Eoyal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  to  enquire  into  the  causes  of  the  collapse  of  the  Quebec 
bridge,  on  Wednesday,  Thursday  and  Friday,  the  Srd,  4th  and  Sih  days  of  December, 
1907. 

2.  That  the  annexed  28  pages  contain  my  present  testimony,  and  that  the  answers 
to  the  questions  are  true. 

Sworn  before  me  in  the  said  City  of  New  York,  this] 
7th  day  of  December,  1907,  by  the  said  Theodore  }- 
Cooper,  who  is  personally  known  to  me.  J 

Mr.  Coopeb's  testimony. 

Q.  When  the  various  plans  and  tenders  were  submitted  to  you  for  report,  what 
instructions  were  you  given  by  the  Quebec  Bridge  Company,  by  whom  and  in  what 
form? — ^A.  Mr.  Hoare's  letter  of  March  18,  1899,  states  that  certain  plans  which  he 
enumerates,  had  been  sent  to  me  by  express.  He  adds,  'I  will  send  later  copies  of 
tenders  and  conditions  submitted  with  each.    In  the  meantime,  will  ireu  kindly  inves- 
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tigate  the  merits  of  the  cantileyer  plans  and  the  Union  Bridge  Company  suspension 
plans  until  you  hdar  again  about  two  other  suspension  designs/  That  covers  the 
substance  of  that  letter,  which  is  quite  long.  In  his  second  letter  of  March  19  he 
speaks  of  the  non-necessity  of  examining  two  of  the  suspension  plans  as  the  conditions 
of  the  Dominion  Bridge  Company's  design  were  impossible.  Then  there  is  also  the 
letter  of  March  21,  1899.  On  March  23  I  had  not  yet  received  the  plans,  and  on  that 
day  he  sends  me  a  telegram,  '  Plans  should  reach  you  this  evening.  Transportation 
.  delayed  by  snow.'  I  did  not  receive  the  plans  for  some  days  afterwards.  On  April 
4,  Mr.  Hoare  telegraphed  that  he  would  be  in  my  office.  The  effect  of  all  this  corres- 
pondence is  that  I  was  free  to  take  up  the  plans  and  determine  what  I  thought  was 
th6  best  plan ;  there  were  no  special  instructions  favouring  any  one  plan  or  in  any  way 
directing  or  guiding  me  in  any  one  direction.  I  considered  then,  as  the  impression 
on  my  mind  now  is,  that  I  was  absolutely  free  to  make  a  report  on  the  plan  I  con* 
sidered  the  best.  Mr.  Hoare  was  the  only  i)ersott  who  gave  me  any  information,  or 
you  might  say  instructions,  and  the  instructions  were  more  in  the  direction  of  not 
considering  certain  plans,  because  they  were  incomplete  or  imperfect  or  had  been 
withdrawn.  The  Pencoyd  Company  withdrew  their  plan  and  the  Dominion  Bridge 
Company  practically  withdrew  their  suspension  bridge  plan  on  account  of  the  impos- 
sibility of  getting  any  sub  tenders  for  the  wire  work;  so  that  left  the  matter  prac- 
tically between  the  three  cantilever  designs,  two  of  which  were  identical,  those  of  the 
Dominion  Bridge  Company  and  the  Keystone  Company,  there  apparently  being  some 
understanding  between  them  to  have  the  same  plan  and  divide  the  contract  in  some 
way  or  other;  so  that  really  there  were  only  two  competitive  plans  that  fully  com- 
plied with  the  requirements  of  the  specifications  and  tenders,  those  of  the  Keystone 
Bridge  Company  and  the  Phoenix  Bridge  Company.  The  Keystone  Company's 
weights  were  higher  and  their  bid  was  also  higher.  The  Phoenix  design  was  a  far 
better  design,  in  the  form  of  the  design  and  its  general  arrangement,  the  arrangement 
of  the  railroad  system  was  better,  and  it  had  the  advantage  of  being  a  lower  price. 
I  would  state  here  that  all  the  tenders  were  in  the  form  of  a  lump  sum,  but  they  gave 
a  schedule  of  rates  and  prices  which  were  to  be  used  for  estimates  for  progress 
estimates. 

Q.  In  your  former  evidence  you  referred  to  limitations  that  existed  at  that  time 
as  to  the  amount  of  funds  apxmrently  estimated  for  construction.  Wbac  information 
had  you  as  to  the  amoiint  of  money  available,  and  by  whom  was  this  information 
transmitted  to  you,  and  were  you  instructed  that  the  expenditure  should  not  exceed 
any  certain  sum  and  if  so  what  was  this  amount  9 — ^A.  During  the  early  progn^ess  of 
the  work  it  was  an  open  secret  that  the  Quebec  Bridge  Company  had  but  a  small 
amount  of  money  in  eight.  When  the  contract  was  let  to  the  Phoenix  Bridge  Company 
in  1903,  and  I  was  preparing  these  specifications  which  were  the  ones  on  which  the 
structure  was  afterwards  constructed  I  received,  on  June  16,  1908,  the  following 
telegram  from  Mr.  Hoare  :  'Will  your  specifications  reduce  Phoenix  weight  in  their 
contract  draft?'  I  replied  by  telegram  'Don't  know  Phoenix  contract  weight  New 
specifications  will  make  slight  reduction  over  old  specification  for  the  present  span.' 

I  then  received  another  telegram  from  Mr.  Hoare,  dated  June  16th,  as  follows  : 
'Trusses,  towers  and  floor  beams  29,300  net  tons.'  That  same  day  I  wrote  to  Mr. 
Hoare  saying  in  part  '  I  know  nothing  as  to  the  contract  draft  or  what  they  now  pro- 
pose. If  th^  have  given  an  estimated  weight  I  wish  you  would  send  it  to  me.  Also 
it  would  be  a  guide  to  me  if  I  knew  whether  the  proposal  is  for  a  lump  sum  price  or 
for  a  pound  price.  Also  whether  '  the  powers  that  be '  desire  to  keep  down  as  close  as 
possible  to  the  original  estimates  or  are  willing  to  go  higher  if  the  bridge  can  be 
bettered.  I  am  only  aiming  to  get  all  parts  harmoniously  strong  and  not  have  some 
X>arts  weaker  relatively  than  otliers.' 

From  that  time  on,  during  all  the  formative  part  of  the  work,  I  was  tepeatedly 
told  by  Mr.  Deans,  Mr.  Szlapka  and  Mr.  Hoare  personally  at  various  times  of  the 
desire  that  Mr.  Hoare  had  that  the  weights  in  the  contract  should  not  be  exceeded. 
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Even  Mr.  Edwards  mentioned  at  different  times  that  Mr.  Hoere  was  showing  great 
anxiety — I  do  not  know  whether  by  letters  to  him  or  simply  by  letters  to  the  Phceniz 
Bridge  Company — that  the  weight  estimated  should  not  be  exceeded.  At  a  later  date, 
or  practically  for  the  last  two  years  there  has  been  no  such  indication,  but  the  strength 
and  size  and  dimensions  of  the  work  were  aU  determined  and  formed  during  this  early 
stage  when  the  impression  was  on  my  mind  through  these  different  sources  that  the 
original  weight  must  not  be  exceeded.  The  point  governing  my  mind  in  preparing  a 
new  specification,  as  I  have  stated  in  my  previous  testimony,  was  to  get  a  better 
bridge  for  the  purposes  of  transportation  than  was  called  for  under  the  original  speci- 
fications. While  I  felt  that  I  had  no  right  to  involve  the  Quebec  Bridge  Company  in 
greater  expenditures  than  they  anticipated  I  aimed  to  get  a  bridge  whidi  would  be 
substantial,  economical  and  better  than  the  one  that  was  originally  pr(^>oBed. 

Q.  In  making  your  decision  between  the  competitive  tenders,  did  you  consider  it  to 
the  then  interest  of  the  Quebec  Bridge  Company  to  recommend  the  acceptance  of  the 
lowest  tender  that  would  give  a  safe  and  satisfactory  structure  ? — A.  1  certainly  did. 

Q.  Would  you  under  any  circumstances  have  recommended  the  acceptance  of 
plans  which  would  not  in  your  opinion  have  given  a  safe  and  satisfactory  structure! 
— ^A.  No,  I  would  not. 

Q.  Were  your  representations  to  the  Quebec  Bridge  Company's  representatives 
sufficiently  definite  and  emphatic  with  regard  to  your  desire  to  be  relieved  of  responsi- 
bility as  to  draw  forth  any  protest  on  their  part,  and  if  so  was  there  any  repetition  of 
your  desire.  Or  did  the  matter  drop  on  your  part,  and  did  you  continue  without 
further  protest  as  consulting  engineer  ? — ^A.  I  do  not  know  that  I  could  say  anything 
fuller  than  I  did  in  my  previous  testimony.  I  notice  that  that  testimony  is  con- 
firmed by  Mr.  Deans  in  his  evidence.  As  a  matter  of  fact,  I  did  continue  as  con- 
sulting engineer,  although  my  condition  of  health  has  not  improved  in  the  meantime. 

Q.  We  understand  that  the  original  agreement  was  that  you  should  spend  five 
days  per  month  at  the  bridge  site,  and  that  you  requested  to  be  relieved  of  this  obliga- 
tion. Were  you  thus  relieved  by  the  Quebec  Bridge  Company,  and  if  so,  how  was  it 
arranged? — A.  This  understanding  is  not  correct.  I  have  here  my  original  memo- 
randa made  at  the  time  of  the  first  interview  with  Mr.  Parent,  Mr.  Hoare  and  Mr. 
Barthe,  and  my  offer  to  them  was  to  act  as  consulting  engineer  at  $7,500  if  I  was 
not  called  on  to  be  more  than  five  days  out  of  New  York  in  one  month.  That  proviso 
of  not  being  more  than  five  days  out  of  New  York  i)er  month  is  one  that  I  have  been 
compelled  to  make  ior  the  last  twenty-five  years  in  all  my  agreements  to  act  as  con- 
sulting engineer.  Experience  has  shorwn  me  that  parties  out  of  New  York  do  not 
value  the  time  of  a  consulting  engineer  as  of  any  importance,  and  when  called  to  a 
distant  point  for  consultation  on  work  for  which  I  was  acting  as  consulting  engrineer  I 
found  great  waste  of  time ;  the  directors  would  not  think  it  important  to  meet  at  the 
tim>9  stated,  they  would  postpone  the  meeting  for  a  week  and  think  it  my  duty,  being 
their  consulting  engineer,  to  await  their  convenience.  This  compelled  me  in  all  my 
agreements  as  consulting  engineer  during  the  last  twenty  or  twenty-five  years  to  put 
in  a  clause  limiting  the  number  of  days  that  any  corporation  could  command  my 
time.  This  does  not  mean  that  they  could  not  have  all  the  time  that  was  needed  ior 
their  work,  but  it  was  intended  to  limit  them  so  that  they  would  promptly  give  atten- 
tion to  business  upon  making  an  appointment.  That  was  the  bearing  of  this  proviso 
as  to  the  fivse  days  out  of  New  York.  Several  times  during  my  visits  to  Qu^>ec  I 
have  found  this  clause  a  protection.  I  have  left  three  or  four  days  before  a  meeting 
of  the  board  which  was  postponed,  my  good  friends  assuming  that  I  would  enjoy  that 
spare  time  at  Quebec,  forgetting  that  I  had  other  business  of  importance  to  devote 
my  time  to.  It  was  never  intended  to  be  interpreted  that  I  must  spend  five  days  in 
every  month  out  of  New  York,  although  that  was  the  interpretation  put  upon  it  by 
Mr.  Barthe  at  the  time  of  the  presentation  of  my  first  bill,  that  I  had  not  been  five 
days  in  Quebec.  I  immediately  protested  that  that  clause  had  no  such  meaning.  I 
will  state  that  in  all  my  experience  as  a  civil  engineer  I  have  never  had  to  apply  this 
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restriction,  nor  have  I  ever  limited  the  number  of  days  devoted  to  any  piece  of  work; 
but  nevertheless  it  has  been  a  safefiruard. 

Q.  Do  you  assume  the  full  responsibility  for  the  change  from  a  1»600  feet  to  an 
1,800  feet  span? — A.  I  assume  ths  full  responsibility  for  the  change  to  an  1,800 
feet  span. 

Q.  From  your  observation,  are  you  of  opinion  that  the  preliminary  studies  and 
surveys  in  the  neighbourhood  of  the  bridge  site  were  sufficiently  thorough,  considering 
the  magnitude  of  the  undertaking? — A.  The  profile  furnished  by  the  chief  engineer, 
which  accompanied  the  plans,  showed  a  gentle  slope  of  the  bottom  extending  out  a 
certain  distance  and  then  a  steeper  slope  towards  the  centre  of  the  river.  The  piers 
for  the  1,600  foot  span  were  placed  on  or  near  the  crest  of  the  steeper  slope.  This 
position  of  such  important  piers,  appeared  to  me,  with  the  slight  knowledge  that  I 
could  obtain  in  regard  to  the  character  of  the  bottom  and  the  tendency  of  the  river 
as  fraught  with  danger.  The  sinking  of  the  piers  at  this  point  also  necessitated  a 
far  greater  depth  of  foundation  and  an  execution  during  the  short  season  of  the 
Canadian  summer.  Impressed  with  these  facts  and  also  with  the  fact  that  the  cost 
of  piers  further  in  shore  would  be  materially  less,  I  reconmiended  in  my  supple- 
mentary report  that  consideration  be  given  to  the  question  of  increasing  this  span 
from  1,600  feet  to  some  '^'^eater  length.  I  was  authorized  later  to  make  a  report  upon 
the  question  of  increasing  the  span  from  1,600  feet  to  1,800  feet.  I  found  that  thA 
saving  in  cost  of  the  piers,  assuming  the  computations  given  by  the  chief  engineer 
for  the  two  caissons  to  be  correct,  was  not  much  exceeded  by  the  increased  cost  of  the 
superstructure  for  the  additional  length.  The  experience  obtained  in  sinking  the 
piers  now  existing  to  depths  far  lees  than  would  have  been  needed  if  the  1,600  foot 
span  had  been  retained  T  think  will  satisfy  anybody  acquainted  with  the  work  that 
the  change  was  an  absolute  necessity.  The  founding  of  the  present  piers  exhausted 
the  full  season  during  each  sununer  of  the  construction.  A  greater  depth  would  have 
been  almost  impracticable  as  it  would  have  been  impossible  to  maintain  air  pressure 
for  the  piers  further  out  and  every  one  versed  in  foundation  work  will  recognize  the 
risk  of  leaving  (uncompleted  piers,  sunk  by  pneumatic  process,  without  the  sustaining 
effect  of  the  pneumatic  pressure,  which  the  running  ice  would  have  rendered  it  im- 
possible to  convey  to  these  piers.  The  preliminary  studies  and  surveys  in  the  neigh- 
bourhood of  the  bridge  site  were  very  slight  compared  to  the  importance  of  the  under- 
taking. There  were  no  profiles  taken,  until  a  later  date,  at  any  other  point  across  the 
river  except  upon  the  centre  line  of  the  proposed  structure.  The  knowledge  of  the 
river  bottom,  600  feet  above  or  below  the  bridge,  was  a  matter  merely  of  conjecture-. 
When  founding  the  pier  on  the  south  shore,  having  no  knowledge  of  the  local  condi- 
tions, of  the  regime  of  the  St.  Lawrence  river,  I  required  that  additional  profiles 
should  be  taken  at  500  feet  and  1,000  feet  above  the  bridge  and  I  unearthed  at  that 
later,  1902,  a  map  of  the  Canadian  Hydrographic  Survey  taken  at  this  point  in  1894. 
At  this  same  time  Dr.  Ami  of  the  Canadian  Geological  Survey  was  in  Quebec  and  I 
got  him  personally  interested  in  the  borings  and  excavations  being  made,  and  finally 
succeeded  in  getting  him  officially  instructed  to  make  a  report  upon  the  geological 
conditions  of  the  material  on  which  the  piers  were  founded. 

Q.  Do  you  assume  the  full  responsibility  for  the  change  in  the  specifications,  and 
for  the  selected  unit  stresses  ? — A.  I  assume  the  full  responsibility  for  the  changes  in 
the  specifications  and  for  the  selected  unit  stresses. 

Q.  What  were  your  reasons  for  adc^ting  the  unit  stresses  specified  ?  Please  state 
the  data  upon  which  you  founded  your  conclusions  ? — ^A.  First,  as  stated  before,  I 
desired  to  get  a  better  bridge  without  increasing  the  estimated  weight  and  for  that 
purpose  I  lowered  the  wind  strains,  increased  the  train  loads  and  changed  the  formula 
for  the  determination  of  the  unit  strains.  I  took  up  the  investigation  of  the  original 
Phoenix  design  for  the  1,600  feet  span,  examined  into  the  sizes  of  the  members  and  the 
unit  strains  employed  in  preparing  this  design,  such  strains  being  made  and  pro- 
portioned according  to  the  original  Quebec  bridge  specifications.     Looking  at  the 
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figures  I  find  under  cantileyer  arm,  lower  chord,  that  the  end  panel  at  the  tower  con- 
tains 740  square  inches  and  was  being  worked  to  a  unit  strain  of  31,100  lbs.  Similarly 
in  the  anchor  arm  the  end  panel  at  the  tower  was  being  worked  to  a  unit  strain  of 
21,100  lbs.,  the  fourth  panel  from  the  tower,  anchor  arm,  to  20,680  lbs.  As  my  studies 
proceeded  I  tested  the  dimensions  of  these  members  under  the  new  requirements  by  an 
assumption  of  using  as  high  as  24,000  lbs.  for  the  dead  load,  and  found  that  my  design 
instead  of  21,100  lbs  would  have  21,400  lbs.  In  another  case  where  they  had  21,800 
lbs.  I  would  have  21,200  Ibe.  In  another  case  where  they  had  21,520  lbs.  I  would  have 
21,200  lbs.  That  was  my  first  study  to  find  out  whether  the  new  bridge  was  going  to 
be  of  proportionately  greater  weight  than  the  original  plan,  and  I  found  that  I  was 
going  to  use  no  higher  unit  strains  than  had  been  used  in  the  original  first  design. 

I  then  took  up  the  report  of  the  Forth  Bridge,  which  I  had  read  before,  to  refresh 
my  memory,  and  I  found  that  Messrs.  Baker  and  Fowler,  the  engineers  of  that  struc- 
ture, had  adopted  10  tons,  or  22,400  lbs.  for  the  constant  or  dead  load  and  •%  tons,  or 
14,933  lbs.  for  the  chang€^le  or  living  load  While  it  is  not  definitely  stated  the  im- 
pression left  by  reading  the  reports  is  that  these  strains  were  employed  in  the  design 
of  the  Forth  Bridge,  and  that  the  working  strain  is  about  20,000  lbs.  on  the  Forth 
Bridge  and  that  aimed  at  for  the  Quebec  bridge  was  21,000  lbs.  This  I  considered  as 
a  fair  comparison  for  the  reason  that  the  Forth  Bridge,  as  far  as  any  evidence  has 
been  presented,  was  constructed  without  any  regard  to  the  camber  requirements,  with- 
out any  regard  to  any  such  delicacy  of  measurement  of  length  of  members,  as  we 
endeavoured  to  obtain  in  the  ordinary  bridge  construction  in  America.  I  therefore 
felt  satisfied  that  the  strains  I  had  adopted  for  the  Quebec  bridge  were  undoubtedly 
within  the  strains  that  were  employed  for  the  Forth  Bridge. 

My  experience  of  many  years  in  the  study  and  examination  of  existing  structures 
in  the  United  States  on  many  of  our  railroads  where  structures  were  vastly  overstrained 
from  the  increasing  train  loads  (not  infrequently  double  those  originally  designed) 
gave  me  great  confidence  in  the  use  of  high  unit  strains  when  the  loads  are  definite 
and  clear.  In  other  words,  I  have  no  hesitation  in  believing  and  expressing  my  faith 
that  two-thirds  of  the  elastic  limit  of  the  material,  for  a  positively  known  load,  is  a 
safe  strain.  But  there  is  no  case  in  the  design  of  the  Qud)ec  bridge  where  any  such 
strain  as  two-thirds  of  the  elastic  limit  could  have  been  expected.  While  a  limitation 
was  placed  in  the  specification  to  restrict  the  strain  to  24,000  lbs.  for  an  increase  of 
the  specified  live  load  of  50  per  cent,  this  load  is  an  absolute  impossibility  on  any  rail- 
road in  the  United  States,  except  where  they  are  oarying  pig  iron  one  way  and  ores 
the  other.  It  must  be  borne  in  mind  that  the  strains  on  Hie  Quebec  bridge  were  deter- 
mined for  heavy  train  loading  upon  both  tracks.  I  do  not  believe  that  the  actual  train 
loads  which  would  cross  the  Quebec  bridge  would  ever  equal,  certainly  they  would  not 
exceed,  the  requirements  of  my  specifications  nor  do  I  think  that  the  working  strains 
•under  practical  train  loads,  would  ever  exceed  21,000  lbs. 

Q.  Did  the  unit  stresses  used  in  the  specifications  exceed  the  then  accepted  prac- 
tice in  bridge  construction? — A.  Certainly,  but  this  was  an  exceptional  bridge  of 
exceptional  length,  and  high  strains  were  justified  because  the  greater  weight  was 
that  due  to  the  weight  of  the  structure  itself,  and  any  small  uncertainty  in  r^ard  to 
the  live  load  would  be  comparatively  a  minor  factor. 

Q.  Would  the  actual  unit  stress  in  the  anchor  arm  in  the  completed  bridge  have 
been  unprecedented  in  bridge  building? — A.  Yes,  I  believe  so,  with  the  exception  of 
the  Forth  bridge,  the  only  bridge  to  which  it  can  be  at  all  comparable. 

Q.  Were  the  specified  unit  stresses  exceeded  in  the  anchor  arm,  and,  if  so,  why 
were  they  permitted  and  approved  by  you? — A.  The  specified  strains  in  the  anchor 
arm  were  exceeded  by  reason  of  the  weight  of  the  structure  exceeding  that  originally 
given  me  by  the  Phoenix  Bridge  Company  as  the  weight  of  the  bridge.  Before  this 
increased  weight  of  structure  was  discovered  the  anchor  arm  was  practically  built 
and  erected.  When  I  was  able  to  sum  up  the  shipping  weights  of  the  different  mem- 
bers of  the  anchor  arm  and  obtain  the  weight  of  the  anchor  arm  as  a  whole,  I  found 
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it  exceeded  the  original  estimated  weight.  There  was  no  means  of  changing  or 
correcting  this  work.  I  made  an  estimate  of  the  increased  strain  due  to  this  increased 
weight  and  found  it  to  be  about  7  per  cent.  In  conference  witii  Mr.  Szlapka  at  a 
later  time  he  approximately  confirmed  my  calculations  in  regard  to  the  percentage 
of  increased  load  and  increased  unit  strain.  Bealizing  that  there  was  no  remedy  and 
that  this  7  per  cent  was  not  a  fatal  increase,  I  did  say  to  Mr.  Szlapka,  in  effect,  that 
we  would  have  to  submit  to  it. 

Q.  To  what  extent  were  the  imit  stresses  increased  in  the  anchor  arm  over  the 
sx)ecified  stresses? — A.  When  I  had  only  the  increased  weight  of  the  anchor  arm  for 
the  purpose  of  my  estimate,  I  estimated,  as  I  stated,  that  the  increased  unit  would  be 
about  7  per  cent.  Examination  of  the  final  and  total  weight  of  the  bridge  as  we  now 
have  it,  leads  me  to  believe  that  the  imit  strains  in  the  anchor  arm,  when  the  bridge 
was  completed,  would  not  be  more  than  about  10  per  cent,  the  specified  unit  strains. 

Q.  Did  the  representatives  of  the  Phoenix  Bridge  Compiny  object  either  formally 
or  informally  to  the  increase  of  the  main  span  or  to  the  alteration  of  the  specifica- 
tions?— ^A.  In  no  manner  whatsoever  did  they  indicate  or  express  any  objection  to 
the  lengthening  of  the  span  or  to  liie  alteration,  of  the  specifications. 

Q.  When  were  you  first  advised  that  the  actual  weights  of  the  bridge  would 
materially  over-run  those  assumed  in  the  computations,  and  what  was  the  stage  of 
the  work  at  this  time? — A.  The  first  positive  evidence  that  I  had  of  the  increased 
weight  beyond  the  estimate  was  Mr.  Edwards'  report  of  the  raw  material  of  February 
1,  1906,  iwhich  he  gave  me  for  the  two  anchor  arms  and  centre  posts  as  86,200,208. 
Practically  the  anchor  span,  tower  and  two  panels  of  the  cantilever  arm  were  in 
place. 

Q.  Did  yon  take  any  action  after  receipt  of  this  information? — ^A.  As  I  stated  in 
a  previous  reply,  I  made  an  estimate  of  the  increased  strains  due  to  this  increased 
weight  of  the  anchor  arm,  which  I  stated  I  found  to  be  about  7  per  cent.  At  a  later 
date  I  took  up  with  Mr.  Szlapka  the  discussion  of  this  increased  weight.  About  that 
same  date,  February,  1906,  Mr.  Hoare  applied  to  Szlapka,  according  to  Mr.  Szlapka's 
own  statement  to  me  for  a  new  estimate  of  weights  for  the  completed  bridge.  I  took 
up  at  the  same  time  the  question  of  a  new  estimate  and  made  a  new  estimate,  taking 
tiie  weights  of  the  new  anchor  arm  as  the  basis  for  the  new  weights,  and  completed 
this  estimate.  At  the  same  time  I  instructed  Mr.  McLure,  who  was  then  at  Phcenix- 
ville,  to  take  up  the  same  question  in  connection  iwith  Mr.  Szlapka's  assistants  and 
report  to  me  the  result  of  his  investigations.  At  a  later  date,  which  I  have  not 
recorded,  but  a  month  or  two  thereafter,  Mr.  McLure  reported  his  figrures  for  the 
work  complete,  excepting  ths  susi)ended  span,  which  he  stated  neither  he  nor  Mr. 
Szlapka  had  yet  completed.  The  figures  compared  very  closely  with  the  estimate  I 
had  obtained,  which  was  about  66,000,000  lbs.  of  metal  for  everything,  excluding  the 
suspended  span.  Mr.  McLure  stated  at  that  time  that  as  near  as  he  could  make  out 
the  probable  estimate  as  so  far  determined  at  Phoenixville,  would  place  the  weight  of 
the  suspended  span  at  about  6,000,000  lbs.  I  told  him  that  while  I  was  not  thoroughly 
satisfied,  because  the  data  was  not  yet  sufficient,  my  approximate  estimate  was  that 
it  would  bo  fully  8,000,000  lbs.  I  requested  a  copy  of  Mr.  Szlapka's  estimate,  but 
have  never  obtained  it.  During  that  summer,  in  conference  with  Mr.  Szlapka,  I 
requested  that  he  would  make  out  a  new  strain  sheet  to  suit  the  new  dead  load  as 
obtained  from  the  estimates  so  that  iwe  could  determine  the  exact  increase  of  unit 
strain  upon  the  different  individual  members.  I  never  received  any  such  coiTcction. 
When  the  last  panels  of  the  cantilever  arm  were  piesented  for  approval,  appreciating 
that  the  weight  of  the  suspended  span  would  affect  these  special  panels  much  more 
than  any  other  portion  of  the  bridge,  and  it  was  important  that  they  should  be  pro- 
portioned for  this  increased  weight  of  the  suspended  span,  which  to  me  at  that  time 
was  yet  unknown,  I  wrote  Mr.  Szlapka  as  follows: — 

'  September  29,  1906. 
'  The  approval  of  the  last  panels  of  the  cantilever  arm  require  more  c^ideration^ 
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than  you  have  allowed  me.    Have  you  changed  the  strain  sheet  for  the  increased 
weight  of  the  suspended  span  f ' 

I  am  under  the  impression — I  am  depending  upon  my  memory  and  may  be  in 
error — that  he  reported  to  me  that  he  had  increased  those  last  panels  for  the  new 
weight  of  the  suspended  span.  That  is  my  impression,  that  they  were  proportioned 
for  the  new  weight. 

Q.  In  your  computations  did  you  assume  the  dead  load  to  be  uniformly  distri- 
buted or  did  you  determine  the  probable  concentration  at  the  various  joints  in  tha 
trusses  ? — ^A.  In  computing  the  dead  load  strains  I  was  f;imii^ed  by  Mr.  Szla^oi  with 
a  diagram  dated  Mjay  12, 1904,  which  gave  the  dead  load  concentrationB  for  the  anchor 
and  cantilever  arms,  Quebec  bridge.  These  dead  load  concentrations  vary  at  every 
point.  I  asked  Mr.  Szlai^  when  this  was  presented  to  me,  whether  it  was  carefully 
and  properly  estimated.  He  stated  that  he  had  had  his  best  men  to  carefully  estimate 
the  weight  at  each  point  and  that  this  was  a  correct  arrangement  of  the  final  weights- 
to  the  best  of  his  belief.  As  I  had  no  other  means  of  determining  these  weights,  the 
plans  not  being  yet  submitted  to  me,  I  assumed  them  to  be  correct  and  used  them  in 
determining  my  strains.  I  did,  however,  che6k  these  weights  in  the  following  mann^:. 
I  added  together  all  the  concentrated  loadings,  deducted  the  ailcwances  for  floor  and 
timber  which  he  states  here  especially^  and  found  that  the  resultant  weight  was^ 
abundant  to  cover  the  assumed  estimated  weight  of  the  structura 

Q.  In  your  computations  did  you  include  erection  stresses  and  did  you  fullf 
satisfy  yourself  that  all  members  were  properly  designed  to  carry  these  erection  stresses- 
as  w^  as  those  arising  from  the  specifloation  loadings  ? — ^A.  Yes,  with  the  loads  pre- 
sented to  me  by  the  Phoenix  Bridge  Company  as  covering  the  weight  of  their  traveller. 
While  I  did  not  verify  each  individual  erection  strain,  I  checked  tbem  sufficiency  Uy 
be  convinced  that  they  were  correct  for  the  assumed  loads. 

Q.  You  have  stated  that  the  bridge  might  have  been  saved  by  using  one  hundred 
dollars'  worth  of  timber  and  bolts.  Would  you  please  explain  how  this  could  have- 
been  done  end  would  you  desire  to  amplify  your  former  statements  on  this  x)oint  9 — 
A.  In  my  former  testimony  I  stated  that  after  Mr.  McLure  had  left  my  office  on  the 
day  of  the  disaster  I  did  prepare  a  rough  sketch  which  I  showed  Mr.  Berger,  of  the 
method  I  would  suggest  to  the  Phoenix  Bridge  Company  for  protecting  and  strength- 
ening this  chord  in  case  they  proposed  no  better  method.  This  sketch  consisted  of  a 
rectangle  composed  of  the  two  opposite  chords,  the  two  transverse  struts  connecting- 
the  ends  of  these  chords  and  the  two  lateral  braces  diagonally  across  this  rectangle. 
I  drew  from  the  centre  of  the  crossing  of  the  two  lateral  braces  an  additional  horis- 
ontal  strut  extending  to  he  centre  of  the  chord  and  explained  that  I  would  put 
in  a  stiffening  strut  at  that  x)oint  connected  properly  to  the  chord,  thus  short^iing^ 
its  length  as  a  column  in  its  weak  direction  to  one-half  of  its  former  length;  that 
then  we  could  add  diagonal  plates,  or  if  safe  to  remove  any  of  the  lattice  bars  put 
on  additional  plates  until  we  obtained  a  chord  permanently  satisfactory.  I  also 
added  that  if  the  chord  was  showing  weakness  from  any  mistake  in  design,  we  could 
strengthen  all  the  chords  throughout  the  bridge  in  the  same  manner,  by  introducing 
these  intermediate  transverse  struts  and  thus  ensure  their  abundant  strength. 

When  I  stated  that  the  bridge  could  have  been  saived  by  the  use  of  $100  worth  of 
timber  and  bolts,  I  had  in  my  mind  to  insert  in  the  plaice  of  these  transverse  struts^ 
just  mentioned  a  timber  strut  formed  of  about  four  12  x  12's  about  90  feet  long,  pr^ 
perly  spaced  apart,  so  as  to  make  a  wooden  strut  perfectly  capable  of  resisting  one 
hundred  tons,  which  I  estimated  was  the  theoretical  force  to  be  resisted  at  the  centre 
of  this  chord,  bent  as  shown.  Whether  this  would  cost  $100,  more  or  less,  is  a  matter 
of  very  small  importanca 

Q.  Beferring  to  your  previous  statements  that  the  bridge  could  have  been  made- 
permanently  perfectly  safe  and  efficient  for  its  intended  purpose,  will  you  pleast- 
explain  what  is  in  your  mind  and  how  you  would  suggest  that  this  might  have  been 
effected  ? — A.  I  think  I  have  explained  that  in  my  previous  answer  in  regard  to  insCTt- 
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ing  pemuuaent  struts  to  diyide  the  chords  in  half  and  reduce  their  compressive  length 
and  adding  additional  plates  or  dia^^ragms  between  the  ribs  of  the  chord  if,  on 
examination,  it  was  found  necessary. 

Q.  Did  you  consider  at  noon  on  August  29  that  the  collapse  of  the  bridge  was 
imminent? — ^A.  I  did  not  think  at  that  time  that  without  additional  loading  the  col- 
lapse was  so  imminent  that  a  remedy  could  not  be  applied;  but  I  was  not  aware  at 
that  time  that  they  were  adding  new  material  and  had  been  for  the  previous  day. 

Q.  Will  you  please  say  why  when  you  telegraphed  the  Phoenix  Bridge  Company 
at  noon  on  August  29,  you  did  not  telegraph  also  to  the  chief  engineer  of  the  Quebec 
Sridge  Comjmny?  We  understand  that  on  a  previous  occasion  you  stopped  work  on 
the  bridge  by  adopting  this  course? — ^A.  During  the  half  hour  that  I  had  this  matter 
under  consideration  I  felt  that  prompt  action  was  needed  to  stop  any  more  loading 
and  to  promptly  protect  the  chord  from  furtiier  deflection.  Learning  from  Mr.  McLure 
that  there  was  no  one  upon  the  work  but  the  foreman,  realizing  that  it  might  be  very 
alow  reaching  Mr.  Hoare,  as  he  might  be  at  his  home,  his  office,  the  bridge  or  some 
other  place,  I  decided  that  the  shortest  and  quickest  method  of  reaching  the  bridge 
was  through  the  Phoenix  Bridge  CJomjMmy,  who,  I  knew,  had  direct  wire  and  telephonic 
communication  with  their  office  at  the  bridge.  On  the  previous  occasion  when  I 
stopped  work  on  the  bridge  by  communicating  with  the  chief  engineer  of  the  Quebec 
Bridge  Company  there  was  no  emergency  before  me. 

Q.  You  have  referred  to  the  position  and  condition  of  the  big  traveller  as  not  hav- 
ing been  reported  to  you.  Will  you  be  good  enough  to  refer  to  your  photographs  and 
eorrespondence  and  reconsider  this  matter?  It  would  appear  tfiat  information  with 
regard  to  the  location  and  condition  of  the  big  traveller  was  in  your  possession  prior 
to  August  29? — ^A.  I  have  refreshed  my  memory  by  reference  to  my  photographs  and 
correspondence. 

On  August  17,  Mr.  McLure  reports: — 

*  The  work  of  removing  the  large  traveller  is  progressing  and  the  tip  of  the  top 
overhang  has  been  lowered  this  week.  The  removal  of  weight  from  this  traveller, 
however,  does  not  nearly  keep  pace  with  the  additions  to  the  susx>ended  span.' 

On  August  24,  Mr.  McLure  reports : — 

*  The  top  forward  overhang  is  now  entirely  removed  from  the  big  traveller,  two 
engines  are  taken  off  and  the  lower  forward  overhang  removed.' 

I  therefore  was  under  the  impression  that  they  were  continuously  dismantling  the 
large  traveller.  I  did  not  give  special  attention  to  the  fact  that  the  photographs  still 
showed  some  portion  of  the  big  traveller  in  position,  because  I  had  supposed  from 
the  understanding  we  had  with  the  Phoenix  Bridge  Company  and  Mr.  McLure's  re- 
ports that  they  were  dismantling  the  traveller  as  fast  as  possible. 

Q.  Were  the  reports  of  shop  work  and  field  work  at  any  time  of  such  a  nature 
that  you  considered  it  necessary  to  stop  the  work  or  to  place  more  competent  men  to 
represent  you,  and,  if  so,  what  action  did  you  take? — A.  In  the  first  place  I  must  pro- 
test against  the  idea  that  any  of  the  employees  of  the  Quebec  Bridge  Company  repre- 
aented  ma  That  all  action  by  them  was  referred  to  me  is  true  and  in  the  interest  of  the 
work  I  endeavoured  to  get  the  best  results  possible.  I  did  reprimand  Mr.  Edwards  very 
severely  once  or  twice  and  I  stated  to  him,  after  a  repetition  of  some  of  the  bad  work 
in  boring  the  chords  that  his  duty  was  not  solely  to  discover  errors,  but  to  prevent 
them;  that  I  did  not  expect  an  inspector  to  merely  sit  down  and  verify  work  after  it 
had  been  made  wrong  and  report  to  me,  but  I  expected  him  to  know  uiat  the  work  was 
placed  in  the  tool  in  the  correct  manner  and  that  the  tool  was  the  proper  tool  to  do 
the  work  required.  He  stated  that  it  was  a  very  difficult  thing  to  do  in  the  Phoenix 
Iron  Company  manufactory,  that  the  workmen  and  the  foremen  resented  any  instruc- 
tions or  interference  by  the  inspector  and  took  the  stand  that  the  inspector's  business 
was  simply  to  inspect  the  work  after  it  was  completed  and  turned  over  to  him.  I  told 
him  this  was  not  satisfactory  and  I  wanted  him  to  represent  to  the  Phoenix  Bridge 
Company  that  I  demanded  the  right  for  the  inspector  to  verify  the  setting  of  the  work 
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and  its  being  placed  properly  in  the  tool.  He  stated  that  there  was  the  same  objection 
in  the  Phoenix  Iron  Company  against  the  interference  in  that  manner  of  the  inspector 
for  the  Phoenix  Bridge  Company.  At  a  later  date,  errors  still  being  continued,  I  told 
Mr.  Edwards  in  my  office  that  I  would  remove  him  and  replace  him  if  it  had  not  been 
that  the  work  was  so  far  advanced  that  I  felt  that  we  had  not  time  to  break  in  a  new 
inspector. 

In  reference  to  the  field  work  I  felt  that  Mr.  McLure  was  doing  his  duty  to  the 
best  of  his  ability  and  I  had  no  reason  to  complain  in  regard  to  him. 

Q.  Were  you  aware  that  the  lower  chords  of  the  anchor  arm  were  fabricated 
before  the  weights  of  the  suspended  spans  and  the  cantilever  arms  were  closely  com- 
puted and  that  the  stress  sheet  for  the  anchor  arm  used  in  the  design  was  therefore 
incorrect? — ^A.  The  exact  weight  of  the  suspended  span  and  cantilever  arm  were  not 
computed  closely  imtil  the  late  dates  mentioned  in  my  previous  answers,  and  I  was 
not  aware  that  the  estimated  weights  were  less  than  the  actual  weights  until  the  work 
was  too  far  advanced  to  make  any  corrections  for  the  new  stress  sheet. 

Q.  Why  did  you  not  stop  the  progress  of  fabrication  until  reliable  sheets  were 
prepared? — ^A.  For  the  reasons  stated  above. 

Q.  Please  furnish  references  to  the  records  of  all  full  sized  column  tests  of  which 
you  have  knowledge? — ^A.  To  answer  this  question  properly  it  would  be  necessary 
for  me  to  refresh  myself  on  all  the  engineering  literature  of  the  last  thirty  years. 
There  will  be  found  in  the  publications  of  the  American  Society  of  Civil  Engineers  a 
great  amoimt  of  data  in  regard  to  column  tests  made  ui)on  full  sized  members.  Further 
information  will  be  found  in  the  reports  of  tests  on  metals  by  the  United  States 
government.  Some  very  interesting  and  important  tests  will  be  found  in  the  report 
of  Mr.  Bouscaren,  of  the  Cincinnati  Southern  Railroad  many  years  ago  of  the  earlier 
tests  made  on  practical  sized  bridge  columns.  It  would  be  impossible  for  me  to  go 
into  this  matter  further;  it  would  be  simply  a  matter  of  going  through  the  libraries 
and  himting  up  the  literature. 

Q.  Was  the  design  of  any  of  the  compression  members  tested  in  accordance  with 
clause  49,  Cooper's  1901  specifications  and  found  to  be  satisfactory?— A.  No.  There 
is  no  machine  or  method  existing  by  which  any  such  tests  could  be  made. 

Q.  Why  were  no  such  tests  made — ^who  had  the  authority  to  order  the  making  of 
such  tests  and  who  would  have  had  to  bear  the  expense  of  them — ^who  bore  the  exi)en8e 
of  the  full  size  tension  tests? — ^A.  The  answer  to  the  preceding  question  applies  also  to 
this.  In  regard  to  the  expense  of  such  tests  the  ordinary  specification  requirements 
state  that  where  such  tests  prove  the  member  or  the  detail  to  be  satisfactory  the 
expense  is  to  be  borne  by  the  Quebec  Bridge  Company,  but  if  the  tests  should  prove 
unsatisfactory  the  expense  is  to  be  borne  by  the  contractor.  The  Quebec  Bridge  Com- 
pany bore  the  expense  of  all  full  size  tests  which  were  satisfactory  with  an  allowance 
for  the  scrap  value  of  the  material  The  Quebec  Bridge  Company  were  the  only 
parties  who  had  authority  to  order  such  tests  and  they  would  have  had  to  bear  tlw 
expense  and  it  is  even  questionable  whether  for  such  expensive  tests  th^  could  compel 
the  contractor  to  perform  them  under  the  ordinary  specification  requirements. 

Q.  Did  you  ever  request  that  tests  in  accordance  with  paragraph  49  should  be 
made  on  compression  members? — ^A.  No. 

Q.  Do  you  consider  that  the  requirements  of  paragraph  96,  Cooper's  specifications, 
1901,  influenced  the  design  of  the  lower  chord  members  and  resulted  in  the  sdection  of 
the  section  finally  adopted  in  preference  to  anything  like  a  box  section  ? — ^A.  I  do  not 
know  if  tiiis  clause  of  the  specification  had  any  influence  upon  the  design  for  the 
lower  chord  members.  The  form  of  the  lower  chord  members  in  general  was  deter- 
mined by  two  factors,  first,  the  desirability  of  a  form  that  would  not  hold  water  and 
which  could  be  always  thoroughly  inspected  and  painted,  and  secondly,  requirements 
of  the  details  necessary  for, the  different  joints  in  order  to  connect  the  web  members 
with  the  chords  and  to  enable  spliced  plates  to  be  introduced  of  sufficient  value.  This 
last  factor  undoubtedly  exerted  a  large  influence  in  the  general  form  of  section  selected. 

Q.  State  clearly  lie  substance  of  any  communications  made  to  you  by  representa- 
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tives  of  the  Phoenbc  Bridge  Comimny  concerning  the  design  of  the  lower  chord  members 
and  of  any  discussions  concerning  this  design? — ^A.  I  do  not  recall  the  substance  of 
any  discussion  in  regard  to  the  design  of  the  lower  chord  members,  excepting  that  at 
one  of  Mr.  Szlapka's  visits  to  my  office,  when  they  were  desirous  of  having  me  visit 
the  Phoenix  works  to  see  a  chord  which  had  been  especially  prepared  for  my  inspection, 
— after  stating  to  Mr.  Szlapka  that  I  did  not  intend  to  go  over,  that  that  was  not  my 
method  of  inspection,  that  I  preferred  to  see  work  that  was  not  specially  prepared 
for  my  inspection  and  did  not  intend  to  waste  the  time  to  go  over  and  examine  it, — I 
asked  him  in  regard  to  the  same  and  he  spoke  of  it  in  high  terms,  made  no  criticism 
in  regard  to  any  part  of  it,  but  he  said,  partly  laughing :  *  Mr.  David  Beeves  thinks 
the  lattice  bars  should  be  heavier.'  Mr.  Szlapka  made  no  criticism  of  the  lattice  bars, 
left  me  under  the  impression  that  he  was  perfectly  satisfied  with  them  and  I  simply 
made  a  remark  to  the  effect  that  I  supposed  Mr.  Beeves  would  be  very  glad  to  increase 
the  tonnage.  But  no  technical  man  connected  with  the  Phoenix  Bridge  Company  ever 
made  any  criticism  to  me,  nor  do  I  remember  any  suggestions  referring  to  any 
changes  in  the  form  of  the  chords. 

Q.  Have  you  any  statements  to  make  which  have  not  been  already  covered  in 
your  replies? — A.  I  would  like  to  make  a  few  observations  in  correction  of  the  testi- 
mony that  you  have  submitted  to  me  as  obtained  at  PhoenixviUe.  Mr.  Norris  states 
that  I  wanted  young  men  just  out  of  college  for  inspectors,  without  any  practical 
exi)erience.  That  is  not  correct.  I  never  had  any  such  idea;  I  distinctly  stated  to 
every  one  with  whoni  I  came  in  contact  that  I  desired  at  the  shops  technically  educated 
young  men  with  bridge  experience.  Mr.  Deans  in  his  testimony  implies  that  it  was 
my  bumness  to  direct  how  errors  should  be  remedied.  I  did  suggest  in  my  letter  to 
him,  as  it  was  reported  to  me  that  they  could  not  straighten  a  curved  chord  by  the  use 
of  a  jack,  on  account  of  scarcity  of  room,  that  by  the  use  of  long  bolts  the  chord  could 
be  pulled  into  form.  I  declined  to  take  the  position  of  saying  hc^w  errors  of  this 
character  should  be  corrected,  but  did  reserve  the  right  to  approve  or  disapprove  the 
method  proposed  by  the  contractor. 

He  also  states,  in  reference  to  the  discussion  between  Mr.  McLure  and  Mr. 
Milliken,  that  it  was  work  which  demanded  prompt  attention,  and  yet  they  had 
neglected  it  for  several  weeks  until  I  drew  Mr.  Szlai^a's  attention  in  my  office  to  the 
necessity  of  applying  a  remedy. 

In  the  testimony  of  Mr.  Scheidl  and  Mr.  Szlapka  the  claim  is  made  that  it  was 
always  their  intention  to  limit  the  thickness  of  the  eye  bars  to  two  inches  and  that 
they  endeavoured  to  keep  the  slopes  down  to  four  inches.  My  answer  to  this  is  to 
file  with  you  a  diagram  (Exhibit  116)  of  the  arrangement  of  the  top  chord  sub- 
mitted to  me,  shown  on  their  sheet  'W,'  dated  May  20,  1904.  This  sheet  *W' 
showed  slopes  approximating  seven  inches  and  bars  up  to  2)  inches  in  thickness. 

This  was  the  original  plan  submitted  to  me  for  approval  for  the  top  chord  of  the 
anchor  arm  and  was  rejected  by  me. 

They  submitted  another  sheet  or  sketch — I  am  not  positive  which,  it  is  not  on 
record  in  my  office — in  the  early  part  of  July,  1904,  which  also  contained  bars  2  J 
inches  thick.    This  plan  was  also  rejected  by  me. 

They  finally  submitted  about  July  27,  1904,  a  sheet  which  I  found  approvable. 
It  is  true  that  this  last  design  of  theirs  did  not  follow  the  plan  sent  by  me  to  them 
about  July  1.  They  had  done  what  I  had  suggested  in  my  letter  at  that  time,  taken 
advantage  of  the  distribution  I  had  shown,  but  had  improved  and  bettered  it,  main- 
taining the  requirements  that  I  distinctly  stated  at  that  time  I  aimed  at,  that  no  bars 
over  2  inches  thick  should  be  used  anywhere  except  in  the  first  or  second  panel  and 
that  no  slopes  over  4  inches  should  be  allowed  except  in  the  first  two  panels  and  that  the 
bars  of  these  panels  with  slopes  greater  than  4  inches  must  be  bored  in  the  machine 
in  the  same  position  as  they  were  to  be  placed  in  the  chord. 

Mr.  Szlapka  also  speaks  in  condemnation  of  a  suggestion  that  I  made  in  regard 
to  taking  up  the  movement  of  the  susi>ended  span  under  the  action  of  a  suddenly 
stopped  train.    In  explanation  of  this  I  would  state  that  the  Phoenix  Bridge  Company 

Digitized  by  VjOOQIC 


416  R07AL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VIU  A.  1908 

submitted  a  plan  by  which  the  suspended  span  was  fixed  at  one  cantilever  arm  and  free 
to  move  at  the  other  extremity.  This',  at  a  temperature  range  of  150  degreea,  whidi 
is  the  usual  allowance  for  exx>an8ion,  would  have  necessitated  an  expansion  joint  at  one 
point  of  24  inches.  I  rejected  this  proposal  and  stated  that  this  extension  should  be 
so  arranged  that  one-half  of  it  only  should  occur  at  each  end  of  the  suspended  qpan, 
and  I  felt  that  this  amount  of  expansion  could  be  provided  for  by  a  special  device, 
but  I  had  grave  doubts  whether  any  such  expansion  as  24  inches  could  be  made  safe  for 
Taiboad  traffic.  Mr.  Szlapka  differed  from  me  and  brought  up  the  subject  of  the 
swinging  of  the  suspended  span  under  the  action  of  a  train.  I  made  a  hasty  sketch 
showing  that  by  a  leaf  friction  method,  using  the  guard  rails  and  a  few  additional 
timbers,  this  motion  could  be  easily  provided  for  without  interfering  with  the  natural 
extension  of  the  trusses.  This  was  suggested  merely  as  a  method  indicative  of  how  this 
trouble  could  be  provided  for.  .  Later  on  Mr.  Szlapka  and  I  discussed  the  making  of  a 
similar  device  in  metal  to  accomplish  this  purpose.  In  addition  to  my  objection  to 
having  an  expansion  joint  as  great  as  24  inches  at  one  point  in  the  track  which  I 
<3onsidered  a  matter  of  absolute  danger,  this  amount  of  motion  necessitated  the  swing- 
ing of  the  suspender  through  an  arc  of  24  inches,  an  amount  of  motion  that  could  not 
have  taken  place  about  the  suspending  pin  without  producing  excessive  and  dangerous 
bondings  in  the  suspending  members.  I  pointed  out  to  Mr.  Szlapka  that  with  a  special 
•device  in  the  form  of  pin  hole  and  pin  12  inches  of  motion  could  take  place  without 
sliding  frictions  or  producing  undue  bending  strains  in  the-  suspending  member. 

Q.  We  would  like  you  to  supplement,  if  you  can,  your  reply  to  the  last  question 
in  your  previously  given  evidence  ? — A.  You  ask  me  whether  I  consider  that  the 
engineering  data  at  our  disposal  are  sufficient  to  enable  engineers  to  design  members 
similar  to  those  in  the  lower  chord  with  safety  and  economy.  I  do.  While  I  do  not 
mean  to  deny  the  desirability  of  far  greater  knowledge  and  study  exjwrimentally  of 
our  compression  members,  I  feel  that  the  faults  in  the  existing  chords  as  ^own  by 
the  results  of  the  disaster,  do  indicate  in  what  manner  these  chords  can  be  made,  as  I 
helieve,  effective  and  capable  of  doing  the  work  they  iwere  intended  to  do.  I  believe 
that  if  the  webs  of  the  existing  chords  had  had  greater  strength  at  the  tox>8  and  bot- 
toms, or,  in  other  words,  larger  and  wider  angles,  and  if  a  horizontal  web  at  the 
middle  of  these  chords  had  been  inserted  their  full  length,  over  splices  and  all,  this 
web  would  have  given  these  chords  abundant  transverse  stiffness  in  the  horizontal 
•direction,  with  the  present  latticing  alone,  and  at  the  same  time  would  have  allowed 
access  to  all  parts  of  said  chord  for  inspection  and  painting.  The  introduction  of  this 
intermediate  web  would  also  have  stiffened  and  protected,  to  a  far  greater  extent, 
the  splices  during  their  critical  period.  I  do  not  mean  to  suggest  this  form  of  chord 
at  the  best  or  as  the  only  form;  this  suggestion  is  simply  indicative  of  how  I  believe 
these  cords  could  have  been  made  abundantly  strong  and  capable  of  standing  the 
•expected  strains. 


I,  Bemt  Berger,  engineer,  of  the  City  of  New  York,  in  the  State  of  New  York, 
•one  of  the  United  States  of  America,  make  oath  and  say  : 

1.  That  I  attended  before  the  Board  of  Royal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  to  inquire  into  the  causes  of  the  collapse  of  the  Qu^)ec 
bridge,  on  Wednesday,  Thursday,  and  Friday,  the  third,  fourth  and  fifth  days  of 
December,  1907. 

2.  That  the  annexed  five  pages  contain  my  testimony  and  that  the  answers  to 
the  questions  are  true. 

^wom  before  me  in  the  said  city  of  New) 
York,  this  fifth  day  of  December,-{ 
1907,  by  the  said  Bemt  Berger.  J 
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Mr.  Bernt  Bebgeb's  teetimony. 

Q.  What  was  your  position  during  the  period  of  design  and  construction  of  the 
Qud>ec  Bridge? — ^A.  Assistant  engineer  to  Mr.  Theodore  Cooper. 

Q.  How  long  have  you  been  associated  with  Mr.  Cooper! — A.  For  twenty-one 
years. 

Q.  Did  you  assist  Mr.  Cooper  in  the  examination  of  the  designs  submitted  with 
tenders  in  1899,  and  to  what  extent! — ^A.  Yes.  As  Mr.  Cooper's  assistant  I  examined 
strain  sheets  and  proposed  portions  of  members  for  the  cantilever  designs  submitted 
by  the  Phflenix  Bridge  Co.  and  the  Keystone  Bridge  Co.  Also  of  the  floor  system  for 
the  Phoenix  Bridge  Co's  suspension  bridge  design  and  made  calculations  for  the 
studies  of  the  substrjictive  plans  of  all  designs.  All  sufficiently  thoroughly  to  arrive 
at  definite  results. 

Q.  Were  you  familiar  with  the  various  amendments  made  in  the  original  speci- 
fication!— A.  Yes. 

Q.  Was  the  structure  designed  in  accordance  with  the  amended  specification ! — ^A. 
Yes,  with  the  exception  that  the  limit  of  24,000  lbs  per  sq.  inch  on  the  chords  for  the 
assumed  live  load  increased  by  50  per  cent  was  exceeded  in  a  few  cases,  as  follows : 

Anchor  arm,  lower  chord,  6 — ^24,400  lbs  per  square  inch 
"  «  7—26,800  "  " 

"  «  8—26,460  "  " 

"  «  9—26,270  "  " 

"  "  10—26,270  "  " 

Q.  What  did  you  do  in  connection  with  the  handling  of  strain  sheets  and  ^hat 
strain  sheets  did  you  check — please  give  details  in  chronological  order,  and  did  these 
all  agree  Mth  specifications! — A.  I  checked  the  strain  sheet  and  proportion  of  mem- 
bers of  the  suspended  span.  For  the  anchor  arm  and  the  cantilever  arm  I  only  checked 
the  sections  given  for  the  members  to  see  that  they  were  sufficient  for  the  strains 
under  the  specifications.  To  my  knowledge  Mr.  Cooper  checked  these  strain  sheets 
himself. 

Q.  When  the  stress  sheet  for  anchor  arm  was  finally  approved  and  construction 
on  it  had  begun,  were  the  stress  sheets  for  the  cantilever  arm  and  suspended  span  in 
your  hands,  and  if  not  where  were  they! — A.  The  stress  sheet  of  the  suspended  si>an 
was  approved  by  Mr.  Cooper  on  March  29,  1904,  also  a  general  plan  of  the  suspended 
span,  showing  details  in  a  general  way. 

The  strain  sheet  of  the  anchor  arm  was  approved  on  Jime  30,  1904.  Details  of 
the  anchor  arm  were  examined  and  approved  from  June  1904  to  Feb.  1906. 

The  strain  sheet  of  the  cantilever  arm  was  approved  on  May  26,  1905. 

Q.  Was  the  data  in  your  hands  when  the  anchor  arm  was  checked,  sufficiently 
close  to  allow  of  the  work  being  built  correctly  in  accordance  with  the  specifications! 
— ^A.  I  did  not  check  the  strain  sheet  of  the  anchor  arm,  as  stated  above,  but  am 
aware,  as  Mr.  Cooper's  assistant,  that  the  data  were  sufficiently  close. 

Q.  Did  the  weights  of  cantilever  arm  and  suspended  span  overrun  the  assumed 
weight  in  designing  the  anchor  arm! — ^A.  Yes.  This  I  knew  from  Mr.  Cooper,  as  I 
had  not  myself  tabulated  the  shipping  weights.  -It  was  discovered  long  after  the 
checking  of  the  strain  sheets. 

Q.  How  did  this  difference  affect  unit  stresses  in  the  anchor  arm  and  to  what 
extent! — A.  The  unit  stresses  in  the  anchor  arm  would  be  increased  by  an  increase  in 
the  weight  of  the  cantilever  arm  and  the  suspended  span,  but  I  have  made  no  calcula- 
tions of  the  amount  of  increase. 

Q.  Were  the  unit  stresses  in  anchor  arm  increased  beyond  the  requirements  of  the 
specifications,  and  to  what  extent! — A.  I  have  made  no  calculations  to  enable  me  to 
answer  this  question. 

Q.  What  checking  of  details  did  you  make! — A.  I  examined  all  detail  plans  of 
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the  whole  structure,  except  the  preliminary  details  of  a  part  of  the  floor  system  of  the 
bridge,  the  latter  plans  having  been  received  in  Mr.  Oooper's  office  when  I  was  away 
on  a  vacation  in  the  fall  of  1903.  Also  excepting  the  packing  of  the  eyebar  chords, 
which  Mr.  Cooper  attended  to  himself. 

Q.  Did  you  And  errors  in  the  plans,  and  if  so,  what  were  thoyand  what  actdon 
did  you  take?? — ^A.  In  a  general  way  some  errors  were  found  in  the  number  and 
spacing  of  rivets,  in  net  sections  of  riveted  tension  members,  in  number  of  rivets  for 
splices  and  joints,  in  mismatching  of  connections,  length  of  batten  plates,  and  in  the 
unnecessary  use  of  turned  bolts  where  rivets  could  be  used.  But  the  plans  were  very 
carefully  worked  out  and  the  number  and  importance  of  the  errors  were  much  smalls 
on  this  work  than  I  have  usually  seen  in  bridge  work.  I  reported  all  errors  I  f  oimd 
to  Mr.  Cooper  for  action  by  him. 

Q.  Were  all  errors  remedied  on  drawings  before  final  approval  ? — ^A.  Generally, 
yes.  It  did  happen  that  plans  were  approved  with  a  note  that  approval  was  contin- 
gent on  correction  of  some  draftsman's  clerical  error. 

Q.  Did  Mr.  Cooper  discuss  with  you  generally  on  matters  concerning  the  bridge! 
A.  Mr.  Cooper  talked  over  a  great  many  things  with  me  during  the  progress  of  the 
work. 

Q.  Did  Mr.  Cooper  discuss  the  details  of  compression  members  with  you,  parti- 
cularly the  lower  chords  and  their  latticing,  and  if  so  give  particulars  ? — A.  No. 

Q.  Did  you  comment  in  any  way  on  the  design  of  the  lower  chords  at  the  time, 
or  did  you  fully  examine  their  design? — ^A.  I  fully  examined  the  details  of  the 
lower  chords,  but  made  no  comment  except  as  to  web  splices  of  the  centre  ribs. 

Q.  Did  you  visit  the  bridge  during  the  erection? — ^A.  I  did,  in  August,  1906,  but 
only  as  a  matter  of  personal  interest,  in  no  way  sent  by  Mr.  Cooper  to  look  after  the 
work. 

Q.  Was  the  work  proceeding  to  your  satisfaction  ? — ^A.  As  stated  under  ques- 
tion 18,  I  did  not  visit  the  bridge  to  look  after  the  work. 

Q.  Did  you  inspect  the  fabricated  material  in  the  yards,  and  have  you  any  com- 
ments to  make  upon  the  quality  of  the  work  ? — A.  I  visited  the  Phoenix  Bridge  Co's. 
works  during  the  manufacture  of  the  bridge  material,  but  did  not  go  there  to  inspect 
fabricated  material,  only  as  a  matter  of  interest  to  myself. 

Q.  Would  you  say  that  the  quality  of  workmanship  was  equal  to  that  called  for 
by>the  specifications  ? — A.  I  had  nothing  to  do  with  the  inspection  of  the  workman- 
ship. 

Further  evidence  was  obtained  from  Messrs.  Hoare  and  Kinloch. 


Be-examination  of  Mr.  E.  A.  Hoare,  January  4,  1908. 
Answers  to  questions  asked  by  Mr.  Holgate. 

Q.  Did  the  Quebec  Bridge  Company  accept  the  tender  of  the  Phoenix  Bridge 
Company  of  March,  1899  ? — ^A.  The  tender  was  not  accepted  specifically,  as  the  com- 
pany was  not  in  a  iwsition  to  formally  accept  any  tender,  but  from  Mr.  Cooper's 
report,  the  selection  of  contractors  was  made,  tiiough  the  Phoenix  Bridge  Company 
were  not  notified  of  this  in  writing,  but  were  given  to  understand  ihe  exact  i>ositioii 
of  the  Quebec  Bridge  Company,  and  also  were  made  aware  of  the  fact  that  Mr. 
Cooper  favoured  their  design. 

Q.  Why  was  a  price-per-pound  contract  entered  into  instead  of  a  lump  sum 
price? — ^A.  It  was  impossible  to  execute  a  lump  sum  contract  for  the  foUoiwing 
reasons:  The  time  limit  of  the  proposals  expired  before  the  company  was  in  a  x>06i- 
tion  to  order  any  of  the  work  to  proceed  and  it  was  also  necessary  to  have  the  option 
of  ordering  the  work  ahead  in  sections  at  different  periods,  and  as  the  labour  and 
metal  markets  would  be  subject  to  change  at  these  periods  and  the  work  would  spread 
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over  a  long  period  the  unit  price  would  be  affected  to  the  extent  of  those  changes  at 
the  time  each  section  of  the  work  was  ordered  ahead>  there  being  no  complete  plans 
and  the  span  not  being  decided.  Under  the  circumstances  a  lump  sum  agreement 
was  impracticable,  especially  as  the  change  of  channel  span  and  the  fact  that  the 
drawings  were  not  complete,  rendered  it  impossible  to  make  a  sufficiently  accurate 
estimate  for  a  lump  sum  contract  at  that  time.  Although  the  proposals  were  on  a 
lump  sum  basis  this  iwas  for  comparison  only  and  for  selection  of  general  design. 
A  unit  basis  in  this  case  also  prevented  charges  for  extra  quantities  which  would 
certainly  have  arisen  out  of  a  lump  sum  agreement  owing  to  the  complications  that 
would  be  sure  to  arise.  The  fixed  imit  prices  were  applied  to  the  actual  weight  of 
metal  erected  so  there  was  no  room  for  differences,  or  for  one  party  to  the  contract 
taking  advantage  of  the  other. 

Q.  Were  the  prices  tendered  by  any  other  parties  less  per  pound  than  those 
tendered  by  the  Phoenix  Bridge  Co.  and  what  were  these  figures? — ^A.  Yes,  but  unit 
prices  were  not  considered.  The  Keystone  Go's  unit  prices  were  lower,  but  the  ten- 
ders were  compared  on  the  lump  sum  basis  only.  I  have  not  the  details  of  these 
fifiTures  of  unit  prices. 

Q.  In  view  of  the  fact  that  another  contractor  tendered  at  lower  prices  per  pound* 
why  were  not  new  tenders  asked  for  before  letting  the  contract  to  the  Phoenix  Bridge 
Co.,  the  weight  being  an  unknown  element? — ^A.  Although  one  of  the  tenders  showed 
lower  xmit  prices,  when  it  was  comimred  with  the  Phoenix  Bridge  Go's  plans  and  ten- 
ders in  all  ess^itials  it  was  shown  by  Mr.  Cooper  that  the  latter  was  the  most  econo- 
mical and  satisfactory  in  every  respect.  They  could  not  be  used  again  for  open  com- 
X>etition ;  an  adjustment  of  price,  as  far  as  it  was  affected  by  the  cost  of  labor  and  raw 
metal  in  connection  with  these  plans,  under  the  circumstances,  was  the  most  satis- 
factory and  expeditious  method  to  adopt.  The  time  that  it  would  have  taken  to  obtain 
new  designs  would  have  been  too  long,  and  it  is  doubtful  if  a  second  competition 
could  have  been  obtained  after  the  Phoenix  Bridge  Co's.  plans  had  been  accepted. 
No  bridge  construction  company  would  have  incurred  the  expense  of  new  competitive 
designs  in  view  of  the  above  facts.  New  tenders  were  not  asked  because  our  com- 
I>any  had  no  plans  of  their  own  design  to  submit  for  competition ,  xo  prepare  such 
plans  would  have  taken  about  two  years  with  a  large  staff  of  engineers  especially 
qualified  for  this  particular  work,  which  would  have  taken  some  time  to  organize,  and 
the  result  might  .not  in  the  end  have  been  as  satisfactory  as  that  obtained  from  the 
well  organized  and  thoroughly  trained  permanent  staff  of  bridge  engineers  employed 
by  the  Phoenix  Bridge  Co.  Had  the  company  been  in  the  position  of  being  able  to 
accept  the  tender  of  March  1,  1899,  and  order  the  work  ahead  then,  that  is,  had  thoy 
had  the  mon^y  available  for  that  purpose,  they  could  have  accepted  the  Phoenix  Bridge 
Go's  tender  and  have  had  the  bridge  completed  for  the  lump  sum  price  stated  in  that 
tender.  This  is  technically  the  position  of  the  two  companies  as  at  March  1,  1899, 
but  subsequent  events  wherdby  specifications  were  amended  and  span  changed  would 
have  upset  any  contract  if  it  had  been  made  previous  to  these  important  changes. 

Q.  Was  there  any  weight  si)ecified  which  the  bridge  should  not  exceed? — ^A.  No. 

Q.  Were  the  tenders  received  on  March  1, 1899,  compared  as  far  as  cost  was  con* 
oemed  on  the  liunp  sum  total  only? — ^A.  Yes. 

Q.  Were  these  tenders  all  lump  sum  tenders? — ^A.  Yes,  the  tenders  did  not  all 
coincide  exactly  with  circulars  issued.  The  consulting  engineer,  however,  obtained 
all  necessary  particulars  and  explanations  of  each  tender  and  afterwards  analysed  and 
reduced  them  all  to  the  same  basis  for  comparison,  finally  reporting  in  favour  of  the 
Fboenix  Bridge  Company's  plans  and  tender,  the  plans  being  the  best  bridge  and  the 
price  the  lowest. 

Q.  Had  the  lower  unit  prices  of  the  eeystone  Bridge  Company  been  adopted, 
would  the  bridge  have  cost  less? — ^A.  Had  the  Keystone  figures  of  wait  prices  been 
applied  to  the  Phoenix  design  the  cost  of  the  bridge  would  have  becii  very  much  less, 
but  the  board  was  impressed  by  Mr.  Cooper's  favourable  report  of  the  Phoenix  Bridge 
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Company's  design  and  decided  to  follow  Mr,  Cooper's  leporty  especially  at  that  time 
as  the  Phoenix  tender  was  a  lump  sum.  When  the  contract  for  the  superstructure  was 
awarded  to  the  Phoenix  Company  on  April  12,  1900,  it  was  on  a  unit  price  basis,  as 
the  matter  of  design  was  of  first  consideration,  a  lump  sum  agreement  being  impractic- 
able for  reasons  above  given,  and  a  contract  had  to  be  concluded  at  an  early  date; 
and  though  the  span  was  not  at  that  date  formally  decided  on,  yet  it  was  expected 
that  Mr.  Cooper  would  be  favourable  to  the  change  from  1600  to  1800  feet,  so  that  the 
weights  figured  on  originally  by  the  Phoenix  company,  as  for  a  1,600  feet  span,  would 
not  agree  with  those  for  the  1,800  feet  span,  so  ^ere  was  no  way  except  getting 
further  lump  sum  tenders  or  making  an  agreement  on  the  unit  basis,  and  the  latter 
course  was  followed,  the  board  feeling  that  they  were  making  the  beet  possible  arrange- 
ment at  that  time  owing  to  all  the  existing  conditions. 

Q.  Please  let  us  have  copies  of  the  minutes  of  the  Board  of  Directors,  duly 
certified  by  the  secretary  relating  to  tenders  and  contracts  between  April,  1899,  and 
April,  1900  ? — ^A.  I  herewith  file  with  you  the  minutes  of  the  nine  meetings  at  which 
these  matters  were  discussed.    (Exhibit  No.  117.) 


Re-examination  of  Mr.  E.  R  Kinloch. 

Mr.  Kinloch's  answer  to  question  asked  by  Mr.  Holgate,  January  4,  1908. 

Q.  Please  read  the  evidence  given  by  Alexander  Beauvais  as  to  the  riveting  of 
lower  chord  splices  9-10  R.  and  L.  anchor  arm,  and  state  if  this  agrees  with  the  facts 
as  you  know  them,  or  if  it  differs,  please  give  details  of  such  points  of  difference  f — 
A.  On  page  466  Beauvais  do^  not  state  clearly  what  riveting  was  going  on  on  the 
anchor  arm  at  the  time  of  the  collapse;  there  were  two  gangs  of  riveters  working  at 
this  time,  one  on  9-10  L,  one  on  6-6  R. 

On  page  466  he  is  mistaken  as  to  the  amount  of  riveting  already  done  at  the 
beginning  of  the  season  1907.  There  had  been  some  rivets  driven  in  the  towersheU,  in 
the  shoes  and  on  the  floor  system,  but  there  had  ben  no  riveting  done  on  the  trusses. 

On  page  460.  In  regard  to  the  bolting  of  the  Montreal  joint  I  would  say  there 
were  quite  a  few  more  open  holes  due  to  the  addition  of  the  repair  splice  plate,  but 
the  joint  was  more  than  60  per  cent  bolted. 

On  pages  462  and  463  and  referring  to  |  bolts.  This  refers  to  the  two  inner 
ribs  and  was  on  account  of  the  camber  opening.  As  the  bridge  would  take  its  final 
position  the  holes  would  become  better.  The  reason  the  bolts  were  not  changed  was 
that  it  would  be  necessary  to  remove  the  top  or  bottom  plate  to  do  so.  I  do  not  agree 
with  Mr.  Beauvais  as  to  the  nimiber  of  }  bolts;  am  positive  there  were  more  ^an 
22  to  26;  also  some  i  bolts,  the  rest  of  the  holes  being  filled  with  f  bolts;  we  always 
used  the  largest  size  we  could  get  in  on  every  joint.  Mr.  McLure's  notes  will  give 
the  camber  opening  at  the  time  of  first  bolting  up. 

On  page  466.  It  was  not  the  case  that  16  rivets  were  driven  in  the  side  splice 
plates  inside  ribs,  but  that  all  but  15  rivets  were  driven. 

On  page  479  and  480.  Speaking  of  the  level  bracing,  this  refers  to  the  lower 
longitudinal  strut  in  panel  9,  and  was  purposely  left  loose  as  per  erection  instructions. 

In  regard  to  Mr.  Beauvais^  statement  about  the  bolting  being  loose,  I  would  say 
no  fitting  gang  ever  pulls  the  work  up  tight  enough  for  riveting,  and  no  experienced 
riveting  gang  would  trust  any  previous  fitting.  It  is  customary  in  heavy  work  of 
this  kind  for  the  riveters  to  carry  a  short  piece  of  pipe  which  they  fit  over  the  handle 
of  their  wrench  to  get  additional  leverage. 

The  riveting  on  the  anchor  arm  was  practically  completed.  In  regard  to  the 
trusses,  all  of  the  bottom  chord  iwas  riveted  except  5-6-R  and  L,  and  9-10  L  and  10-11 
R  and  L.  The  bottom  laterals  were  all  riveted  except  the  lower  ends  of  the  lateral 
in  panel  10.  All  of  the  rest  of  the  trusses  were  completely  riveted.  The  floor  system 
was  about  60  per  cent  riveted.   The  top  laterals,  transverse  struts,  bojttom  struts  were 
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fully  riveted.  All  the  longitudinal  struts  were  riveted  except  the  lower  strut  in  panel 
9,  which  was  loose  at  one  end.  Diagonal  T-60-6  had  one  joint  on  each  still  bolted. 
The  present  condition  of  the  joint  between  9  and  10  shows  the  ends  of  the  ribs  of 
both  chords  in  good  condition  and  in  about  the  same  distance  between  the  ribs  trans- 
versely as  before.  The  top  cover  plate  is  attached  to  chord  9  and  the  temporary  angle 
is  in  place  on  the  bottom,  showing  there  has  been  no  transverse  distortion.  The 
outside  west  rib  of  chord  9  and  the  outside  west  rib  of  chord  10  are  about  8  inches 
apart,  the  side  splice  plates  are  attached  to  chord  10  rib,  the  bolts  having  sheared 
on  chord  9  rib.  The  west  centre  rib  of  chord  9  and  the  west  centre  rib  of  chord  10  are 
about  2  inches  apart,  the  splice  plate  is  riveted  full  and  is  broken  square  at  the  joint. 
The  east  centre  rib  chord  9  and  east  centre  rib  chord  10  are  almost  abutting.  The 
splice  plate  is  riveted  full,  except  about  15  holes.  The  plate  is  not  broken  at  the 
joint  but  bent  The  east  rib  of  chords  9  and  10  are  abutting,  and  the  side  splice  plates 
are  attached  to  both  chords.  Taken  as  a  whole  the  condition  is  exactly  what  would 
have  to  happen  upon  the  deflection  of  the  centre  of  chord  9-L  towards  Quebec.  There 
is  no  indication  of  any  initial  failure  at  any  place,  and  the  only  way  in  which  I  can 
see  that  it  might  have  contributed  a  share  to  the  failure  would  be  from  the  fact  that 
it  did  not  clo3e  up  like  the  rest  of  the  chords,  but  was  very  slow  in  coming  to  its 
proper  position;  this  may  have  caused  the  top  part  of  the  chord  to  have  carried  more 
than  its  proportion  of  the  load  even  though  the  bottom  of  the  ribs  were  in  perfect 
contact.  I  have  looked  the  chords  carefully  over  with  this  idea  in  mind,  but  can 
find  no  marks  that  will  show  that  any  one  part  of  the  chord  ends  received  more 
compression  than  another,  but  this  condition  of  unequal  bearing  might  have  existed 
and  yet  show  no  marks  on  the  end  sections. 


CORRESPONDENCE  ORDERED  TO  BE  INCLUDED  IN  EVIDENCE. 

Montreal^  January  10,  1908. 
Honourable  S.  N.  Parent, 
Ottawa,  Ont. 

Dear  Mr,  Parent, — I  would  like  you  to  state  what  you  considered  to  be  the 
real  duties  of  Mr.  Hoare  and  Mr.  Cooper,  and  what  you  as  president  of  the  Quebec 
Bridge  Company  expected  from  each. 

Mr.  Cooper  was  only  the  consulting  engineer,  while  Mr.  Hoare  was  the  chief  engi- 
neer, yet  we  find  Mr.  Cooper  performed  many  duties  which  should  belong  to  the 
chief  engineer.  What  was  the  reason  for  this^and  was  the  board  aware  of  what  was 
going  on  ? 

Had  Mr.  Hoare  as  chief  engineer  full  control  of  the  work,  and  the  carrying  out 
of  the  contract  with  the  Phoenix  Bridge  Company  'i 

Who  would  be  responsible  for  permitting  the  contractors  to  act  contrary  to  the 
contract,  keeping  in  mind  that  Mr.  Cooper  was  never  given  a  copy  of  the  contract 
and  never  saw  it  nor  was  he  advised  of  its  terms,  so  it  is  clear  that  it  was  not  Mr. 
Cooper  ? 

Did  the  board  at  any  time  authorize  any  one  to  vary  the  terms  of  the  contract 
with  the  Phoenix  Bridge  Company,  and  if  so  what  were  these  variations,  or  did  the 
board  at  any  time  vary  the  contract  ?  (^  \ 
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Had  the  Department  of  Railways  and  CanaU  a  copy  of  the  Phoenix  Bridge 
Company^s  contract  ? 

Was  the  contract  with  the  Phoenix  Bridge  Company  of  June  19,  1903,  intended 
to  be  carried  out  as  signed  and  whose  duty  was  it  to  see  that  this  was  done  t 

Did  you  consider  prior  to  1903  and  subsequently  that  Mr.  Hoare  iwas  competent 
to  act  as  chief  engineer  and  carry  out  the  duties  and  responsibilities  that  attach  to 
that  position,  or  did  you  consider  the  position  of  chief  engineer  merely  a  nominal 
one  with  the  responsibility  elsewhere,  and  if  so  on  whom  was  this  responsibility,  and 
what  was  the  understanding  of  the  Board  of  Directors  on  this  question  t 

I  would  be  glad  if  you  would  carefully  read  the  above,  and  let  me  have  your 
reply  at  the  earliest  possible  date. 

Sincerely  yours, 

H.  HOLGATE. 


THE  COMMISSIONERS  OF  THE  TRANSCONTINENTAL  RAILWAY, 

OTTAWA. 

Office  of  the  Chairman,  January  11,  1908. 

Dear  Mr.  Holoate^ — Your  letter  of  yesterday^s  date  is  received  and  I  readily 
comply  with  the  request  it  contains  that- 1  give  a  reply  to  lie  various  questions  asked 
therein. 

While  Mr.  Hoare  had  the  title  of  chief  engineer  and  Mr,  Cooper  that  merely  of 
consulting  engineer,  still  we  considered  the  latter  as  being  in  fact  chief  engineer  of 
the  enterprise.  At  the  time  the  services  of  Mr.  Cooper  were  secured,  he  would  not 
undertake  this  work  unless  given  full  control  over  it  not  only  in  the  preparation  of 
the  plans,  but  also  during  the  execution  of  the  work.  Evidence  of  this  was  given  in 
1906,  if  I  remember  correctly,  when  he  telegraphed  Mr.  Hoare  enjoining  him  not  to 
accept  certain  pieces  of  material  from  the  PhoBnix  Bridge  Company,  a^  must  appear 
in  the  documents  now  before  your  Commission.  Further  proof  of  this  is  given  by  the 
fact  that  Mr.  Hoare,  although  being  chief  engineer  in  name,  after  conferring  (with 
Mr.  Birks  over  certain  matters,  did  not  wish  to  assume  the  resi>onsibility  of  taHng 
a  decision  himself  and  sent  Mr.  McClure  to  Mr.  Cooper  in  New  York  to  lay  the  ques- 
tion before  him.  What  further  confirms  the  view  which  we  were  holding  on  this 
point,  i.e.,  that  Mr.  Cooper  had  absolute  control  of  the  work,  is  the  fact  that  wh^ 
Mr.  McClure  went  to  see  him  on  the  mission  just  referred  to,  which  was  on  the  day 
of  the  accident,  instead  of  sending  advice  direct  to  Mr.  Hoare,  as  would  have  been 
the  prop^  course  if  the  latter  had  been  the  one  in  authority,  he  Mr.  Cooper  des- 
patched Mr.  McClure  to  Phoenixville  with  instructions  to  the  Phoenix  Bridge  Com- 
pany not  to  put  any  more  metal  on  the  structure  until  further  advice.  Therefore 
although  bearing  the  title  of  chief  engineer  because  he  had  started  as  such  with  the 
Quebec  Bridge  Company,  Mr.  Hoare  was  not  really  in  authority  when  it  came  to  the 
general  direction  and  control  of  the  enterprise,  these  dutieB  being  left  to  the  con* 
suiting  engineer,  Mr.  Cooper,  at  his  own  request  as  already  stated.         j  » 

For  my  part,  as  president  of  the  Quebec  Bridge  Comjpanjf  and  knowing  tiie 
arrangements  made  with  Mr.  Cooper,  I  always  considered  that  the  latter  and  not  Mr. 
Hoare  ao  having  full  control  of  the  work,  Aough  nominally  only  consulting  engi-* 
neer,  and  the  carrying  out  of  the  contract  with  the  Phoenix  Bridge  ,Company;  for  the 
structure.  Another  fact  shows  Mr.  Cooper's  stand  on  this  point.  When  the  govern-' 
ment  was  considering  the  advisability  of  appointing  Mr.  Nichols,  who  iwas  com 
sidered  to  be  an  experienced  bridge  engineer,  in  order  to  supervise  more  closely  the 
execution  of  the  work,  Mr.  Cooper  strongly  opposed  the  proposal  on  the  ground  that  he 
would  not  leave  to  any  other  man  the  responsibility  of  the  work,  and  that  ,if  the  govi 
emment  should  persist  in  that  course  he  would  resign,  and  that  he  was  satisfied  to 
have  Mr.  Hoare  send  him  reports  from  time  to  time  on  the  state  of  the  work- 
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With  regard  to  the  contracts,  I  am  not  prepared  to  say  «ihat  Mr.  Cooper  was 
never  made  acquainted  wdth  the  termo  of  the  same,  since  he  saw  fit  to  modify  the 
first  contract  for  ihe  stnicfture  by  chang^g  the  length  of  the  jspan  from  1,600  feet 
to  1,800,  and  in  the  second  place  as  he  had  the  specifications,  which  formed  |the 
basis  and  the  essential  part  of  the  contract,  for  his  guidance  ^wMle  the  work  waa 
going  on. 

Th^  documents  in  your  hands  will  show  the  few  changes  whSch  may  have  been 
made  in  the  plans,  and  in  the  specifications.  As  far  as  I  can  remember,  they  were 
made  by  Mr.  Cooper.  The  board  relied  entirely  upon  Mr.  Cooper  for  the  proper 
execution  of  the  work.  He  had  stated  his  own  terms  as  regards  salary,  which  were 
acc^ted.     This  appears' on  record. 

To  the  best  of  my  memory,  the  Department  of  Bailwa^^s  and  Canals  had  a  copyt 
of  the  Phcenix  Bridge  Company's  contract.  i 

The  contract  speaks  for  itself  and  should  answer  the  questions  you  ask  regarding 
its  carrying  out. 

Coming  to  your  last  queetion,  I  have  answered  it  to  some  extent  in  the  first  part 
of  this  letter.  While  Mr.  Hoare  was  considered  a  competent  man  to  look  after  the 
work  entrusted  to  him  under  these  conditions,  everjijibody  was  aware,  /at  the  same 
time,  that  he  did  not  possesis  the  experience  and  special  qualifications  of  a  specialist 
in  this  branch  of  engineering  which  would  permit  of  entrusting  to  him  the  respon^ 
sibility  of  an  undertaking  of  thifs  magnitude.  It  was  for  this  reason  4hat  the  govem-i 
ment,  realizing  the  importance  of  such  exx)ert  direction,  wanted  to  appoint  a  Bpe-< 
cialist  on  bridge  engineering  with  the  result  already  mentioned,  as  Mr.  Cooper  did 
not  think  that  he  could  relinquish  some  of  the  responsibility  for  this  enterprise  on 
any  one  else.  In  view  of  this,  as  I  understood  it,  Mr.  Hoare  was  there  more  especially 
for  the  general  sui)ervision  of  the  work,  and,  in  particular,  to  report  to  Mr.  Cooper 
from  time  (to  tiilie  as  to  the  progress  of  the  work  and  discuss  with  him  any  questions 
that  might  arise  ofFering  some  difficulty. 

Trueting  this  will  cover  the  scope  of  your  questions  fully  enough,  I  remain, 

I  Yours  sincerely, 

S.  N.  PARENT, 
Prefs.  Quebec  IBrid^e  and  Railway  Oo. 
Henry  Holgate,  C.  E., 

Prest.  Royal  Commission, 
Quebec  Bridge  Inquiry, 
Montreal,  Que. 


Montreal,  January  3,  1908. 
JoHNiSTERLiNa  Deans,  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co.; 
PhoBnixville,  Pa. 

Dear  Mr.  Deans, — Will  you  please  inform  me  in  what  form  was  your  tender 
of  March  1,  1899,  accepted  by  the  Quebec  Bridge  Company.  If  verbal,  give  me  the 
particulars,  and  if  written  let  me  have  copies  I  of  letters. 

I  urgently  require  thi$  information,  eo  please  let  me  hear  as  quickly  as  possible. 

Sincerely  yours, 

H.  HOLQATE, 
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THE  PHCENIX  BRIDGE  COMPANY. 

PHILADELPHU,  PHCENIZVILLB,  NEW  TORE,  CHICAGO,  BOSTON,  LONDON,  ENG. 

Phcenixvillb,  Pa.,  Jan.  6,  1908. 

RefcL  to 

Noted 

Reod.  Jan.  28,  1908. 

Answd 

•  File  No 

Henhy  Holgate,  Esq., 
Chairman  Eoyal  Commission, 
Montreal,  Canada. 

Dear  Mb.  Holoatv, — ^In  reply  to  your  letter  January  3,  I  hand  you  herewith 
copy  of  letter  of  Hon.  S.  N.  Parent,  President  Quebec  Bridge  and  Railway  C<Hni>any, 
dated  August  23,  1899,  which  is  the  first  formal  acceptance  of  our  proposition  of 
March  1,  1899. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 

P.S. — I  just  understand  from  Mr.  David  Reeves  that  you  have  a  copy  of  this 
letter.— J.S.D. 


The  Quebec  Bridge  Company. 

Quebec,  August  23,  1899. 
John  Sterling  Deans, 
Chief  Engineer  Phoenix  Bridge  Co. 

Dear  Sir, — ^Referring  to  yours  of  this  day,  I  beg  to  state  that  this  company  ia 
ready  to  enter  into  a  contract  with  your  company,  for  the  superstructure  of  our  pro- 
posed bridge,  subject  to  the  modifications  in  the  specifications  either  decreasing  or 
increasing  or  any  other  that  may  have  to  be  made  in  size,  depths  and  locations  of  the 
piers  and  their  caissons;  provided  you  accept  in  payment  your  share  of  the  amount  of 
$1,500,000  in  subsidies  or  their  equivalent  and  the  difference  in  bonds  given  in  trust 
as  collateral  security,  face  value  and  interest  on  same,  at  their  redemption  on  con- 
ditions to  be  agreed  upon,  but  at  any  rate  the  company  will  decide  before  the  bridge 
is  open  for  traffic  to  redeem  the  said  bonds  at  face  value  or  surrender  them  to  the 
contractors  ;  this  comi>any  binding  themselves  to  transfer  you  your*  proportionate 
share  of  any  further  subsidies  or  guarantees  of  interest  that  they  may  receive  towards 
the  construction  of  the  said  bridge.  We  will  furnish  by  an  early  mail  a  statement 
showing  the  position  of  the  company,  its  available  subsidies  and  prospects  as  to 
resources  and  earning  x>ower8.  If  your  company  accepts  the  above  conditions,  we  on 
the  other  hand  will  accept  the  conditions  stated  in  your  letter  of  this  day,  that  we 
may  order  the  work  from  you  at  any  time  within  two  years,  providing  at  the  time 
the  work  is  ordered  to  proceed  either  party  to  the  contract  may  request  the  prices  for 
plain  structural  metal  revised,  to  agree  with  the  ruling  prices  of  metal  at  that  time 
and  provided  also  that  you  give  us  to-day  the  price  of  your  metal  on  which  you  have 
based  your  tender.    This  option  is  open  for  fifteen  days  from  this  date. 


Yours  truly, 

S.  N.  PARENT, 
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I,  P.  L.  Szlapka,  designing  engineer  of  the  PhoBniz  Bridge  Company,  Phcenix- 
yille,  Pennsylvania,  U.S.A.,  do  hereby  eolemnly  and  sincerely  declare  that  the  docu- 
ment annexed  hereto  and  marked  Exhibit '  A '  and  numbered  pages  1  to  4  is  a  portion 
of  the  evidence  taken  by  the  Boyal  Commission  of  Inquiry  into  the  collapse  of  the 
Quebec  Bridge  and  is  to  the  best  of  my  knowledge  and  belief  true,  and  I  make  this 
solemn  declaration  conscientiously  believing  the  same  to  be  true  and  by  virtue  of  the 
Statutory  Declaration  Act,  1885. 

(Sgd.)    P.  L.  SZLAPKA. 
Declared  and  subscribed  at  the  British  Consulate,! 

PEUadeli^ia,  this  twenty-second  day  of  January,  \ 

one  thousand  nine  hundred  and  eight.  J 

Before  me 

(Sgd.)    Wilfrid  Powell, 
[Seal.]  H,B,M/8  Consul. 

This  is  the  exhibit  marked  '  A '  and  numbered  pages  one  to  four  referred  to  in  the 
affidavit  of  P.  L.  Szlapka,  designing  engineer  of  the  Pbooniz  Bridge  Company  of 
Fhcenixville,  Pennsylvania,  U.S.A.,  sworn  before  me  this  twenty-second  day  of  Janu- 
ary, one  thousand  nine  hundred  and  eight.  

WILFRID  POWELL, 
British  Consulate,  Philadelphia.  H,  B,  M.'a  Consul. 

[Seal.] 

EXHIBIT   'A.' 

1.  State  your  method  of  computing  the  latticing  in  the  lower  chords  and  illus- 
trate it  by  making  the  calculation  for  chord  9  anchor  arm.  State  clearly  the  unit 
fstreeees  used  in  each  part  of  the  design  of  that  chord,  a^d  give  the  authority  for  the 
use  of  those  stresses. 

2.  Did  you  make  separate  calculations  for  the  latticing  in  each  chord,  or  if  not 
what  did  you  do?  ' 

3.  Did  ytou  apply  the  same  method  to  the  lattices  of  all  compression  members  % 

4.  Mention  'what  records  of  tests  upon  columns  were  familiar  to  you  at  the  date 
when  the  general  form  of  the  compression  members  for  the  Quebec  bridge  was  decided 
upon? 

5.  State  what  dead  loads  were  used  in  the  calculation  iof  the  stresses  with  which 
ihe  'members  were  -finally  designed,  and  how  the  dead  load  was  divided  between  the 
various  panel  points. 

6  (Jive  your  reasons  for  assuming  i-inch  deflection  in  webs  of  chord  for  designing 
latticing. 

7.  Did  you  in  your  calculation  of  latticing  consider  the  compreesion  in 'the  lattice 
angles  due  to  the  general  compression  in  webs  of  chord? 

8.  Why  did  you  assume  C=36000,  which  is  the  constant  for  square  ended 
columns  instead  of  18000,  the  constant  for  pin  ended  columns — ^values  as  given  on  page 
88  Phoenix  Iron  Company^s  pocket  book  of  1906. 

9.  What  investigations  (with  regard  ,to  the  design  of  lattice  compression  members 
did  you  make  before  deciding  upon  the  adoption  of  the  method  given  in  Johnson's 
Hodem  Fremed  Structures. 

Mr.  Szlapka's  testimony. 

1.  With  a  maximum  permissible  unit  stress  of  24,000  lbs.  as  specified  by  Mr. 
Cooper,  and  with  a  lateral  deflection  of  i  inch  as  per  No.  6  below,  the  following 

method  was  used  in  calculating  the  size  of  the  lattices  for  the  lower  chordT  this  being> 
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evolved  from  the  discussion  in  'Johnston's  Modem  Framed  Structures/  the  only 
authority  to  my  knowledge  which  deals  with  this  problem. 

For  anchor  arm  lower  chord  section  (9)  having  an  area  of  780  square  inches. 

P=24,000  lbs.  X  780''=ia,720,000  lbs. 

S=lateral  deflection=i''. 

Moment  M=9,S60,000-inch  Ibe. 

W  transverse  force  at  centre  of  chord  to  produce  moment  M. 

L  length  of  chord  (9)  684=". 

=9,360,000rinch  lbs.  and  therefore 
4 

W 

— _==about  27,400  lbs.  and 
2  • 

L=8tre8s  in  each  o$  the  four  lattice. 

_      27,400  X  1  -4  about  =  +  9,600. 

The  Quebec  Bridge  Company's  specifications,  as  amended  by  Mr.  Cooper,  specified 
a  shearing  unit  stress  on  rivets  equal  to  three-quarters  of  the  unit  stress  on  the  mem- 
ber or  in  this  case  equal  to  }  x  24,000,  18,000  lbs.,  therefore  two  2  single  shear  rivets, 
having  a  value  of  21,600  lbs.  were  used  to  carry  the  above  stress  of  about  9,600  lbs. 
in  each  lattice;  the  strength  of  the  latter  was  made  equal  to  the  two  g-inch  rivets, 
only  the  horizontal  leg  of  the  angle  being  considered  as  acting. 

2.  The  calculation  of  lattices  was  made  only  for  the  heaviest  chord  sections; 
the  same  size  lattices  were  used  for  the  entire  lower  chord,  to  secure  uniformity  of 
work  and  to  guard  against  probable  errors,  if  several  sizes  of  lattices  were  used 

3.  Yes.  r 

4.  Tests  on  small  columns  ae  given  in  'the  United  Stateis  government  *  test  oi 
material,'  and  as  described  and  discussed  in  the  current  engineering  papers,  were 
known  to  me  at  the  time  of -designing  the  large  comprefeBion  members  of  the  Qud)eQ 
bridge. 

6.  See  attached  blue -print. 

6.  From  the  two  equations  (derived  from  the  beam  and  from  the  compression 
formulae).  i 

T  =  MD  =  PSD 
2        21         21 
and  alfiK): 

L,=PI/ 
cl 
we  obtain: 

SD==L'  or  S  =  2L'  =  2x684x684  =  0.  88" 
2        c~  cD        36000x68 

which  wae  increased  to  i-inch  to  simplify  calculations. 

7.  Yei9,  in  a  general  way. 

8.  Mr.  Cooper's  special  specifications  for  compression  members  tof  the  'Qu^>eQ 
bridge  required  no  reduction  of  unit  stresses  by  any  compre^ision  formula  for  lengths 
less  than  fifty  'times  the  least  radius  of  gyration,  lor  in  other  words  members  not 
exceeding  that  length  were  to  be  considered  short  columns.  The  chords  being  con- 
tinuous, %,e.j  having  no  pan  bearings,  were  considered  fixed  between  'panel  points,  and 
therefore  the  constant  (c)  in  the  compression  formula  was  used  equal  to  86,000  lbs.; 
as  'given,  on  page  88  of  Phoenix  Iron  Company^©  pocket  book  of  1906,  Johrtson'a 
Modem  Framed  Structures,  &c. 

9.  In  the  study  of  the  question  and  for  the  purpose  of  designing  the  lattice  com^ 
pression  members  I  consulted  over  one  hundred  modem  standard  specifications  drawi? 
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1^  engineen  of  railroad  companieB  and  by  consulting  engineers.  I  examined  all  the 
latest  Ameiican  engineering  books,  including  Johnaon'e  Miodem  Framed  Structures^ 
treating  the  theory  of  compression  members;  two  standard  German  books  upon  flie 
same  subject,  the  current  American  engineering  literature,  some  of  the  current  Ger- 
man and  English  engineering  papeis,  and  all  other  auliiiontieiB  that  were  available 
to  me.  ' 

The  only  discussion  that  I  found  upon  the  subject  was  in  Johnson's  Modem 
Framed  Structures. 


Ths  Quebeo  Bridqb  and  Bailwat  Company, 

QuBBBQ,  January  81,  ,1908. 
Henry  Holgate,  Esq.,  O.E., 

c/o.  Eo6s  &  Holgate,  Montreal. 

Dear  Sir, — ^In  reply  to  yours  of  the  29th  instant,  addressed  to  the  president,  Ji 
am  instructed  to  inclose  a  sworn  statement  of  the  money  received  from  the  shares 
holders  of  the  company  in  payment  for  stock  issuecl,  and  also  the  amount  of  stock 
issued  to  each  shareholder. 

Hoping  the  whole  will  be  found  satisfactory,  I  remain, 

EespectfuUy  yours, 

ULRIO  BARTHE, 

Secretary. 


LIST  OF  SHAREHOLDERS  OF  THE  QUEBEO  BRIDGE  AND  RAILWAY  CO. 

10.  Holders  of  first  stock  subscribed  prior  to  19th  October,  1908  (as  it  appears 
to  date  81st  January,  1908,  in  the  stock  ledger  of  the  company)— $68,700. 

Number 
of  Amount. 

Shares  paid  iip. 

Allard,  J.  B.  E i$        2600 

Amyot,  Joseph 2  20000 

Amyot,  Q.  E i  60  00 

Amyot,  G.  E 8}  875  00 

Anctil,  Joseph i  2600 

Asselin,  N.  H 1  25  00 

Audette,  Dlle  Albertine 1  100  00 

Audette,  DUe  H 1  100  00 

Audette,  Dlle  L 1  100  00 

Audette,  Dlle  R  M 1  100  00 

Audette,  L  Gustavo 4J  425  00 

Audette,  Rodolphe 53  5,800  00 

Baillargeon,  Mme.  G.  A 1  100  00 

Beau,  Dlle  R  J }  25  00 

Bedard,  E IJ  125  00 

Bedard,  J.  B.  &  Frere J  50  00 

Bedard,  Jos.  E IJ  125  00 

Bedard,  L  O.  (Suoc.) i  60  00 
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LIST  OF  SB AREUOLDEBS— Continued,  . 

Number 

of  Amount. 
Shares  pedd  up. 

Beemer,  H.  J.   (by  notorial  deed  transferred  to 

Senator  P.  A.  Choqnette) 36  3,600  00 

Belanger,  A i  25  00 

Belzil,  Ls.  G i  25  00 

Berlinguet,  F.  X 2  200  00 

Bilodeau,  I IJ  125  00 

Blais,  Wilbrod IJ  125  00 

BosweU,  V 47  4,700  00 

Boulanges,  Dame  A.  A *. 1  100  00 

Breakey,  Jobn 29  2,900  00 

Bum,  Henriette  D 3  30000 

Cantin,  I.  D 1  26  00 

Cantin,  V J  25  00 

Oarrel,  Frank i  25  00 

CaBgrain,  Edm 2i  250  00 

Chabot,  L.  G J  25  00 

Chateauvert,  Geo : i  25  00 

Chateauvert,  V 1  100  00 

Chauveau,  Alex.  J IJ  125  00 

Choquette,  Hon.  P.  A i  50  00 

Clement,  F.  X.  M i  2500 

Cloutier,  Ephrem  (Suoc.) 1}  125  00 

Consigny,  N i  50  00 

Cote,  Achilla J  2500 

Cot^,  Edouartl 1  25  00 

C6t6,  Joseph J  26  00 

Cot^,  J.  B 1  25  00 

Cot^,  P.  J li  126  00 

Crepault,  Z.  (Succ.) 2i  250  00 

Darveau,  Geo 2i  260  00 

Delage,  Oyrille  F IJ  125  00 

Demers,  L.  J.  (Succ.) IJ  126  00 

Derome,  H j  75  00 

Dery,  Arthur 1  2600 

De  St.  Georges,  H.  Q 1  25  00 

Dobell,  Mrs.  E.  F 28  2,800  00 

Dorvall,  Eugene J  26  00 

Doyle,  Wm j  75  00 

Drolet,  Arthur 1  100  00 

Drolet,  D.  E IJ  125  00 

Drouin,  Napoleon 2J  260  00 

Dumoulin,  P.  B.  (in  trust) 6}  676  00 

Dupuis,  A.  B. .  1 2i  260  00 

Duquet,  Cyrille }  26  00 

Dussault,  Nap.  (Suoc.) 1  3600 

Faguy,  Lepinay  &  Frere 2J  250  00 

Faguy,  Revd.  F.  X }  26  00 

Fortier,  F.  G 1  100  00 

Fortier,  Nazaire 2}  260  00 

Foumier,  Augusta 2J  260  00 
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LIST  OF  SHAREHOLDERS— ConHnuei. 

Niimber 

of  Amount. 

Sbares  pedd  up. 

Gameau,  Hon.  N 47i  4,775  00 

Qauthier  &  Frere  (Cie) 5  500  00 

Qauvreau,  F.  E i  25  00 

Gignac,  J.  H li  125  00 

Girard,  A 2i  226  00 

Guay,  J.  F i  2600 

Guerard,  Malvina  P i  25  00 

Hamel,  Dr.  A.  0 1  100  00 

Huot,  Emmanuel  (Succ.) i  25  00 

Jacot^  Emile  (Succ.) i  25  00 

Jacques,  Oct li  125  00 

Kirouac,  F.  (Succ) 5  500  00 

Lafrance,  C.  J.  L 4  50  00  . 

Laliberte,  Edmond *. li  125  00 

Laliberte,  J.  B 25  2,500  00 

Langlais,  J.  A.  (Succ) i  25  00 

LarocheUe,  J.  H 2i  250  00 

Lavoie,  Napoleon 35i  3,550  00 

Lederc  &  Roy i  50  00 

Legere,  J.  B.  D i  25  00 

Lemieux,  J.  F i  25  00 

Lemieux,  Mrs.  E.  S. . i  25  00 

Lemieux,  N.  &  Fils 2J  250  00 

LeMoine,  G 47  4,700  00 

Letellier,  A.  '^Succ.) li  125  00 

Letellier,  Mme.  S 1  100  00 

Levasseur,  Nazaire i  26  00 

Madden,  Geo li  125  00 

Magnan,  0.  J i  25  00 

Malouin,  Hon.  Albert i  50  00 

Marcoux,  L.  0 li  126  00 

Marois,  F.  X i  25  00 

Marsh,  Wm.  A 2i  250  00 

Martineau,  J.  E 2i  260  00 

Matte,  J.  S I  75  00 

McCall,  Shehyn  &  Co 2i  260  00 

McWilliam,  Wm J  50  00 

Michaud,  Ben i  50  00 

Migner,  Thomas i  2500 

Moisan,  J.  A i  25  00 

Moiaan,  L.  A i  25  00 

Morin,  L.  D i  25  00 

Morisset,  0.  L.  A i  ^00 

Morrissette,  J.  B 2i  250  00 

Myrand  &  Pouliot 4  50  00 

Noel,  J.  M 4  50  00 

Noreau,  Charles i  26  00 

Pampalon,  T.  (Succ.) i  25  00 

Paquet,  Cie  Lt^ 304  3,060  00 

Paradis,  Etienne 24  250  00 
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LIST  OF  SHAREHOLDERS— Conhnued 

N<aml>er 

of  Amoniit. 
Shares  padd  up. 

Paradia,  V.  E ..   ..        IJ  126  00 

Parent,  Alexis J  60  00 

Parent,  Chs.  A 2*  260  00 

Parent,  Frahgoifl IJ  126  00 

Parent,  Geo 6i  626  00 

Parent,  J.  Alberic »  300  00 

Parent,  P.  I i  60  00 

Parent,  Hon.  S.  N : .      46  4,600  00 

Pettigrew,  Charles • i  60  00 

Picard,  Joseph J  2600 

Picard,  O.  (Succ.) IJ  126  00 

Picard,  S J  *        26  00 

•  Pichette,  Elz.  (Succ.) i  2600 

Powell,  0.  S J  26  00 

Price,  H.  M     . .    . .    ; 48  4,800  00 

Proulx,  Mme.  R.  A 1  100  00 

Rhodes,  Wm.  (Estate) 1  100  00 

Robitaille,  Hon.  A IJ  126  00 

Rouleau,  Revd.  T.  G i  2600 

Roumilhac,  Edouard 1  2600 

RoBS^  John  T 2i  260  00 

St.  Pierre,  Ernest 2i  260  00 

Samson,  Joseph IJ  160  00 

Savard,  Elzear 2  20000 

Savoie,  F.  T i  6000 

Scott,  B.  A 2i  26000 

Scott,  J.  G 2J  26000 

Syndicat  de  Quebec 2J  260  00 

Tan^ay,  Geo li  126  00 

Tangniay,  G.  E 2  20000 

Turcotte,  J.  B.  O J  26  00 

Turcotte,  Nazaire  &  Cie 2J  26000 

Turgeon,  P.  L IJ  126  00 

Villeneuve,  L.  O i  .2600 

Voyer,  Jean  (Succ.) J  2600 

Walsh,  John  E i  26  00 

Total 687    $68,700  00 

Old  grant  from  goyemment  ,province  of  Quebec $1,681  69 

Forfeited  payments 204  01 

Capital  stock  account  as  per  ledger $  66,686  70 
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LIST  OF  SHAREHOLDERS  OF  THE  QUEBEC  BRIDGE  AND  RAILWAY  CO. 

20.  Holders  of  additional  stock  subscribed  as  mentioned  in  Statute  "III.,  Edward 
VIL,  chapter  54.  (As  it  appears  to  date,  31st  January,  1908,  in  the  stock  ledger  of 
the  company),  $200,000. 

N'omber 

of  Amonnt. 

Shares  pedd  tip. 

Allan,  Hugh  A 2i50  $26,000  00 

Audette,  R 4  400  00 

Boswell,  V 3  300  00 

Breakey,  J 2  200  00 

Davis,  M.  F •  949  94,900  00 

Fortier,  F.  G '  1  100  00 

Garneau,  Hon.   N 3  300  00 

Hays,  Ohaa.  U.  (in  trust) 260  26,000  00 

LaHberte,  J.  B 2  200  00 

Lavoie,  N 4  400  00 

LeMoine,  G 3  300  00 

Parent,  Hon.  S.  N 25  2,600  00 

Price,  H.  M 4  400  00 

Quebec  Central  Railway 174  17,400  00 

Sharpies,  Hon.  J.. 276  27,600  00 

Walah,  J.  H 60  5,000  00 


2,000    $200,000  00 


I,  J.  Henri  Paquet,  Treasurer  of  the  Quebec  Bridge  and  Railway  Company,  do 
solemnly  declare  that  all  names  appearing  on  the  above  list  as  shareholders  of  the 
company  are  correct  according  to  the  stock  ledger;  that  all  such  shareholders  have 
fully  i>aid  up  their  stock ;  that  no  allotment  of  stock  was  allowed  to  any  of  the  share- 
holders; and  that  some  directors  have  purchased  some  of  the  above  stock  out  of  the 
money  voted  them  as  attendance  fees  by  the  shareholders  at  the  annual  general 
meetings. 


Sworn  before  me  at  Quebec,  in  the  Province! 
of  Quebec,  this  ZlAt  day  of  January,  1- 
1908.  J 

J.  A.  Pabadib, 

Com.  oup.  Court,  District  of  Quebec. 


J.  H.  PAQUET, 

Treasurer. 
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CORRESPONDENCE  ORDERED  TO  BE  INCLUDED  AS  EVIDENCE- 
FURTHER  QUESTIONS  SUBMITTED  TO  MR  KINLOCH,  AND  HIS 
WRITTEN  ANSWERS  THERETO. 

Q.  Did  the  field  joint  of  lower  chord  A-9-L  in  panel  9  show  any  indication  of 
being  butted  more  tightly  on  the  weet  side  than  on  the  east  side,  or  vice  versa,  when 
ready  for  riveting  up  ? — A.  Joint  of  lower  chord  in  left  truss  panel  9  was  riveted 
early  in  June,  1907.  All  ribs  of  9-L  and  8-L  butted  tight.  I  can  remember  no  facts 
that  would  lead  me  to  believe  any  one  rib  was  butted  tighter  than  another. 

,Q.  Were  there  any  difficulties  in  the  way  of  making  this  examination  ?  How 
did  you  make  it  ? — ^A.  The  bottom  plate  was  removed  and  the  examination  was  made 
from  the  bottom  ;  first,  by  trying  to  insert  a  very  thin  piece  of  steel  between  the 
abutting  web  plates  ;  second,  by  looking  up  between  the  two  inner  ribs  and  making 
as  close  an  examination  as  possible  from  the  top.  1st.  By  making  as  close  an  exami- 
nation as  possible  and  trying  to  enter  a  thin  piece  of  steel  at  the  top  of  the  vertical 
leg  of  the  top  fiange  angle  of  the  chord  just  above  the  outside  side  splice  plate  of  the 
outside  ribs  of  chords  only.  No  satisfactory  examination  could  be  made  of  the  t<^ 
of  the  centre  ribs  and  if  all  the  other  points  were  butted  perfectly  we  assumed  that 
the  two  centre  ribs  must  necessarily  be  butting  also  at  the  top. 

Q.  Give  what  information  you  can  in  this  respect  in  the  case  of  any  other  field 
joints  in  lower  chords  ? — A.  When  the  chords  of  the  anchor  arm  were  set  on  the 
camber  blocks  and  for  some  time  after,  there  was  some  difference  in  the  distance 
between  the  different  ribs.  I  believe  a  record  will  be  found  of  this  matter  in  Mr.  Mc- 
Lure's  notes. 

Q.  At  the  request  of  Mr.  Hoare,  Mr.  Birks  examined  chord  9-L,  anchor  arm,  and 
the  field  splices  connecting  it  to  the  adjoining  chords  on  August  28th  and  subsequently 
reported  some  results  of  his  examination  to  the  Phosnix  Bridge  Company  by  letter. 
Did  you  accompany  him  on  this  examination  ? — ^A.  No,  but  I  met  him  just  after  he 
had  finished  making  it  and  at  his  request  I  went  down  on  to  the  chord  and  examined 
the  field  splice  between  chords  8-L  and  9-L,  he  remaining  at  track  level  immediately 
above  me  and  conversing  with  me  during  my  examination. 

Q.  Did  you  agree  that  the  deflection  of  IJ  inches  at  field  splice  shown  on  Mr. 
Birks'  sketch  existed  and  in  what  way  was  it  measured.  Do  you  consider  that  this 
deflection  was  present  at  ^e  joint  when  it  was  riveted  up  in  June,  1907  I — A.  We 
agreed  at  the  time  that  there  was  an  apparent  deflection  of  about  one-half  inch  at  the 
field  splice,  and  I  do  not  know  why  Mr.  Birks  reported  IJ  inches.  Neither  he  nor  I 
had  any  appliances  for  measuring  the  deflection,  and  it  was  estimated  by  sighting 
along  the  edge  of  the  outside  upper  angle  from  about  the  second  point  of  lattice 
attachment  on  chord  9-L.  The  estimates  at  best  were  of  very  imcertain  value.  I  am 
confident  that  the  joint  was  straight  to  all  intents  and  purposes  when  it  was  riveted 
up,  and  am  not  prepared  to  say  now  that  the  deflection  that  seemed  to  me  to  exist  on 
August  28th  may  not  have  been  caused  by  the  absence  of  any  definite  and  well-marked 
line  from  which  to  measure.  I  noted  on  August  28th  jmrticularly  that  the  lines  of 
rivets  in  the  upper  cover  plate  were  straight,  that  the  rivets  showed  no  sign  of  shear 
and  that  the  edge  of  the  cover  plate  matched  the  edge  of  the  flange  angles  of  the  out- 
side ribs  on  both  sides  throughout  its  length. 
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INDEX  OF  EXHIBITS. 


1.  Statutes  and  By-laws  of  Quebec  Bridge  Company. 

2.  Approval  by  Railway  Committee  of  general  plan  showing  location  of  piers  at 

Chaudiere  site. 

3.  General  plan  approved  in  2. 

4.  Minute  of  Board  of  Quebec  Bridge  Company  relating  to  the  calling  for  tenders. 
6.  Approval  by  Deputy  Minister  of  Specifications  on  which  tenders  were  called  for. 

6.  Circular  letter  calling  for  tenders. 

7.  Specification  for  a  suspension  bridge. 

8.  Tender  received  from  the  Phoenix  Bridge  Company. 

9.  Report  of  Mr.  Theodore  Cooper  on  tenders  for  substructure  and  superstructure. 

(Printed.) 

10.  Resolution  of  Board  of  Quebec  Bridge  Company  to  send  Mr.  Cooper*s  report, 

tenders  and  plans  to  the  Prime  Minister. 

11.  Report  from  Mr.  Theodore  Copper  on  modifications.  (Pnnied,) 

12.  Subsidy  agreement  and  specifications. 

13-14.  Contracts  for  the  two  approach  spans  between  Quebec  and  Phoenix  Companies. 
16.  Resolution  of  Board  of  Quebec  Company  approving  13  and  14. 

16.  Contract  (19  June,  1903)  betweeYi  the  companies  for  construction  of  superstruc- 

ture. 

17.  Order-in-Council  (21  July,  1902)  authorizing  Mr.  Cooper  to  modify  plans    and 

specifications. 

18.  Order  in  Council  (16  August,  1903)  with  respect  to  powers  and  duties  of  Chief 

Engineer.  (Printed.) 

19.  Copies  of  all  annual  reports  of  Qu^)ec  Bridge  Company. 

20.  Resolutions  of  Board  of  Directors  defining  position  of  Mr.  Cooper. 

21.  Copy  of  specifications  attached  to  contract  and  copy  of  amendments  to  specifica- 

tions afterwards  inserted. 

22.  Letter  from  Mr.  Hoare  to  Mr.  Holgate  defining  duties  of  inspectors. 

23.  Correspondence  between  Quebec  Bridge  Company  and  Mr.  Cooper. 

24.  list  of  employees  Phoenix  Bridge  Company  on  south  side. 

26.  Sketch  plan  showing  position  of  objects  and  witnesses  wiA  relation  to  bridge. 
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26.  White  print  of  Bridge. 

27.  Sketches  made  by  Mr.  Haley  to  illustrate  his  evidence. 

28.  Reports  of  tests,  submitted  by  Mr.  Hoare. 

29.  Photograph. 

30.  Book  of  plans  produced  by  Mr.  Milliken. 

31.  Book  of  plans  produced  by  Mr.  Milliken. 

32.  Plan  showing  state  of  progress  on  August  29. 

33.  A,  B,  C,  folios  of  plans  of  bridge  and  strain  sheets  put  in  by  Mr.  Hoare. 

33.  D  Index  to  approved  plans. 

34.  Two  books  of  photographs  (Mr.  Cudworth.) 
36.  Photographs  (Mr.  Kinloch.) 

36.  Agreement,  province  of  Quebec  and  Quebec  Bridge  Company. 

37.  Agreement,  City  of  Quebec  and  Quebec  Bridge  Co. 

38.  Record  of  errors  found  in  the  field  (Mr.  McLure)  small  book. 
39  Record  of  unfinished  work  (Mr.  McLure)  (book). 

40.  Sketch  of  *crimp'  (24  inch  pin.) 

41.  Anchor  and  Cantilever  Arm  chord  sections. 

42.  Progress  estimates  and  reports  (Mr.  Hoare). 

43.  Field  Engineering  Reports. 

44.  Blue  print,  positions  top  chord  panel  points  before  and  after  the  accident. 

45.  Same  as  44  re  bottom  chord. 

46.  Positions  paj^el  points  east  truss  of  anchor  arm. 

47.  Same  as  46  west  truss  anchor  arm. 

48.  Measurements  for  horizontal  movement  between  anchor  pier  and  main  pier. 

49.  Position  of  pedestals  on  main  pier  before  and  after  accident. 

60  Elevations  of  two  bench  marks  on  face  of  main  pier. 

51.  Telegrams  from  Mr.  Hoare  and  Mt.  Deans  and  sketch  showing  bend  in  chord 
A  9-L. 

63.  Mr.  Hoare's  Diary. 

54.  Blue  print  showing  location  of  lower  chords  in  wreck,  and  description. 

55.  Memorandum  showing  deflections  under  wind  stress. 
56  Anemometer  records. 

67.  Sketch  by  Mr.  Kinloch  showing  space  blocking  at  chord  A  4-L. 

68.  Letters  from  Mr.  Birks  and  Mr.  Tenser  to  Mr.  Deans. 

69.  Letter  from  Mr.  Deans  to  Mr.  Tenser. 
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60.  Blue  print  note  book  entitled :  *  Notes  for  erecting  Quebec  Bridge/  and  blue  print 

notes  covering  erection  of  main  traveller  actually  used  by  Mr.  Birks,  erection 
engineer. 

61.  Statement  of  condition  of  riveting  on  August  29. 

62.  Sketch  showing  method  used  in  measuring  between  anchor  pier  and  main  pier 

south  anchor  arm,  September  17th,  1907;  plan  showing  location  of  24-inch  pins, 
September  27,  1905;  photograph  showing  progress  of  erection  at  close  of  season 
1908. 

63.  Letter  of  Mr.  Douglas  re  suggested  amendments,  and  other  documents. 

64.  Copy  of  Guarantee  Agreements,  October  19,  1903  (3  Edward  7,  Cap.  54.) 

65.  Letter  of  Mr.  Schreiber  to  Mr.  Fielding,  August  12,  1903,  re  modifications  of 

specifications. 

W,  Copy  of  Railway  Department's  instructions  to  Mr.  Toraney,  inspector  at  Phoenix- 
ville,  August  4,  1904. 

67.  Notes  by  Mr.  Douglas  on  large  span  bridges  and  proposed  changes  in  specification. 

69.  Copy  of  Telegram,  August  29th,  1907— Theodore    Cooper    to    Phoenix    Bridge 

Company. 

70.  Correspondence  from  Mr.  Cooper's  letter-books.  {Printed, 

71.  Correspondence  from  Mr.  Cooper's  letter-books.  {Printed. 

72.  Correspondence  from  Mr.   Cooper's  letter-books.  {Printed, 

73.  Correspondence  from  Mr.  Cooper's  letter-books.  {Printed. 

74.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  {Printed. 
76.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  {Printed, 

76.  Correspondence  from  Phoenix  Bridge  Company's  letter-books  {Printed, 

77.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.         {Printed, 

75.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  {Printed. 

79.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  {Printed, 

80.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  {Printed, 

81.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  {Printed, 

82.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  {Printed, 

83.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.         {Printed. 

84.  Inspector  Edwards'  Report,  '  Shop  Errors.' 

85.  Tension  tests  of  built-up  members.     (Blue  print.) 

86.  Eye-bar  tests. 

87.  Letter  from  Mr.  Parent  to  Phoenix  Bridge  Company,  August  23,  1899,  tendering 

contract. 

88.  General  outline  plan  Phoenix  Bridge  Company,*November  30,  1897. 

89.  General  outline  plan  Phoenix  Bridge  Comjyany,  November  30,  1897. 

90.  Daily  record  of  Inspection  Phoenix  Bridge  Company. 
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91.  Kecord  of  Field  corrections. 

92.  Statement  weight  removed  and  added  Cantilever  Arm  in  1907. 

93.  Reports,  condition  of  joints  November  6,  and  August  29,  1907. 

94.  Preliminary  plan  No.  1. 
96.  Preliminary  plan  No.  2. 

96.  Plan  submitted  with  1,600  feet  tender  in  1899. 

97.  Stress  diagrams  for  1,600  feet  design. 

98   and  109.    Strain  sheets  for  detail  design. 

99.  Copy  of  Quebec  Bridge  Company's  specification  (same  as  11.) 
100.  Copy  of  modifications  in  specifications.    (Same  as  18.) 
101   and  102.  Mr.  Cooper's  specifications  for  workmanship. 

103.  Dead  load  concentrations  Anchor  Arm. 

104.  Stress  sheet  showing  dead  leads  from  actual  shipping  weights. 
106.  Stress  sheet  showing  stresses  immediately  before  accident. 
106.  A  diagram  showing  camber  movements. 

106.  Mr.  Szlapka's  personal  diary. 

107.  Sketches  of  travellers. 

108.  Erection  stresses  due  to  large  travellers. 

109.  Same  as  98. 

110.  Mr.  Cooper's  packing  of  Anchor  Arm  top  chord  bars. 

111.  Stress  sheet  of  Anchor  Arm  for  6,000  lbs.  per  lin.  ft. 

112.  Instructions  to  Mr.  Cooper  to  report  on  tenders.  {Printed,) 

113.  Numbered  letters  giving  effect  to  contract. 

114.  Statement  of  all  payments  to  Mr.  Cooper,  Quebec  Bridge  Company.    {Printed.) 
116.  Telegram  from  Mr.  Cooper  re  C.P.I. 

116.  Sheet  *  W,'  May  20,  1904,  Phoenix  Bridge  Company,  top  chord  packing. 

117.  Minutes  of  Meetings,  Quebec  Bridge  Company  Board. 

118.  Original  of  Mr.  Szlapka's  concluding  evidence. 

119.  Copy  of  letters  patent.  Phoenix  Bridge  Company. 

120.  Original  letter  of  Mr.  Barthe  with  list  of  shareholders  Quebec  Bridge  Company. 

121.  Mr.  Cooper's  Report  on  change  of  span.  May  1,  1900. 

122.  Mr.  Ami's  Report  on  geology  of  foundations.  (Printed,) 

123.  Balance  sheet  Quebec  Bridge  Company,  1907,  and  list  of  directors. 

124.  Photos  of  wreck  taken  by  Mr.  Francis.  (Printed.) 
126.  List  of  plans  of  bridge  with  important  dates.  (Printed,) 

126.  Photographs  of  details  and  erection  methods.    (Appendix  10.)  (Printed,) 

127.  Photographs  of  details  anc^  erection  methods.    (Appendix  10.)        (Printed,) 

128.  Meteorological  Records,  Quebec. 

129.  Copies  of  correspondence  relating  to  bent  chords. 
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EXHIBIT  No.  9. 

Theodore  Cooper, 

Consulting  Engineer, 

36  Broadway,  New  York. 

REPORT  UPON  THE  COMPETITIVE  PLANS  AND  PROPOSALS  FOR  THE 
CONSTRUCTION  OF  THE  QUEBEC  BRIDGE. 

The  following  plans  with  the  accompanying  proposals  have  been  submitted  to  me 
for  examination  and  report  as  to  their  relative  merits  and  values,  viz: — 

Two  plans  by  the  Dominion  Bridge  Company  of  Montreal,  one  for  a  cantilever 
bridge  with  a  channel  span  of  1,600  feet,  and  one  for  a  stiffened  suspension  bridge 
with  a  channel  span  of  2,000  feet       , 

One  plan  by  the  Keystone  Bridge  Company  of  Pittsburg,  for  a  cantilever  bridge 
with  a  channel  span  of  1,600  feet  (being  identical  with  the  plan  proposed  by  the 
Doniinion  Bridge  Company.) 

Two  plana  by  the  Phoenix  Bridge  Company  of  Phoenixville,  Pa. ;  one  for  a  canti- 
lever bridge  with  a  channel  span  of  1,600  feet,  and  one  for  a  stiffened  suspension 
bridge  with  a  channel  span  of  1,800  feet. 

One  plan  by  the  Union 'Bridge  Company  of  New  York,  for  a  stiffened  suspension 
bridge  with  a  channel  span  of  1,800  feet. 

Making  in  all  three  different  suspension  bridge  designs 'and  two  different  canti- 
lever bridge  designs. 

general  description  of  plans. 

1st.  Suspension  Bridges, 

Dominion  Bridge  Company's  plan,  Channel  span  ^flOO  feet. — This  plan,  prepared 
by  the  Pencoyd  Bridge  Company  of  Philadelphia,  is*  a  suspension  bridge  with  con- 
tinuous stiffening  trusses  extending  from  tower  to  tower,  this  portion  of  the  cables 
only  carrying  any  load.  These  stiffening  trusses  are  riveted  lattice  girders,  70  feet 
in  depth.  The  cables  dip  i^ith  of  the  span,  or  200  feet.  The  towers  are  carried  on 
sixteen  cylindrical  piers,  eight  to  each  tower.  There  are  four  cables,  carried  at  the 
toiw  of  the  towers  on  movable  saddles.  Both  anchorages  are  supposed  to  be  in  natural 
rock^  and  have  timnels  for  drainage  and  for  access  to  inspect  and  care  for  the  exposed 
metal.  The  spans  between  the  shores  and  towers  are  entirely  independent  of  the 
cables.    The  plan  is  accompanied  by  strain  sheets  and  detail  drawings. 

PhcBnix  Bridge  Company's  plan,  Channel  span  1J800  feet. — ^This  plan  prepared  by 
Mr.  O.  Lindenthal,  C.E.,  is  a  suspension  bridge  stiffened  by  trussing  the  cables.  Both 
the  end  and  middle  spans  are  loaded,  so  the  cables  carry  the  whole  load  from  shore  to 
shore;  all  the  spans  are  similarly  stiffened.  The  stiffening  trusses  have  the  cables  for 
the  upper  members  and  the  lower  members  are  rigid  chords  of  plates  and  angles.  The 
vertical  members  are  also  rigid,  but  the  diagonals  are  all  adjustable  wire  ropes.  All 
parts  are  positively  connected  by  means  of  pins,  the  cables  even  being  formed  of  wire 
links  connected  together  at  the  panel  points  by  pins.  The  whole  truss  thus  formed  is 
supported  on  pins,  at  the  tops  of  the  towers.  The  towers  are  formed  of  two  legs,  each 
resting  on  a  separate  cylindrical  pier  30  feet  in  diameter  at  the  top.  The  tower  pivots 
at  the  bottom  on  a  large  pin.  The  bridge  has  a  buckle-plate  floor  which  serves  as  a 
part  of  the  wind  truss.    There  is  a  toggle  device  at  each  tower  which  is  intended 
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maintain  the  continuity  of  the  wind  truss  from  shore  to  shore  and  still  permit 
changes  of  length  by  contraction  or  expansion  from  temperature.  The  anchorafipes  axe 
supposed  to  be  in  natural  rock,  and  after  being  placed,  to  be  completely  imbedded  is 
concrete.  This  plan  is  accompanied  by  strain  sheets  and  carefully  worked  out  details, 
illustrating  the  essential  features  of  the  design. 

Union  Bridge  Company's  plan,  Channel  span  IJSOO  feet. — This  plan  is  for  a  sus*- 
pension  bridge  stiffened  by  trusses  hinged  at  the  ends  and  at  the  centre  of  the  middle 
span,  which  is  the  only  part  of  the  structure  carried  by  the  cables;  the  backstays 
carrying  no  load.  There  are  four  cables  and  two  hinged  stiffening  trusses.  Eadi 
tower  is  carried  on  four  cylindrical  piers,  19  feet  in  diameter  at  the  top.  At  the  level 
of  the  roadways  there  extend  from  the  towers  horizontal  outriggers,  about  the  ends 
of  which  the  wind  cables  are  stretched.  The  structure  between  the  shores  and  the 
towers  is  composed  of  independent  viaduct  spans.  The  plan  submitted  is  merely  a 
skeleton  without  other  dimensions  than  the  lengths  of  the  spans  and  the  elevations  of 
the  masonry  piers.  Copies  of  the  plans  of  the  proposed  Hudson  river  bridge  are 
&ubmitted  to  indicate  the  character  of  the  end  and  central  hinges  and  other  details. 
The  plan  is  not  accompanied  by  any  strain  sheets,  sizes  of  parts  nor  any  foundation 
plans. 

2nd,  Cantilever  Bridges, 

Keystone  Bridge  Company's  plan,  Channel  span  1,600  feet. — ^This  plan  provides 
for  two  rivers  arms  each  560  feet  long„  two  anchor  arms  each  500  feet  long  and  a 
suspended  centre  span  of  500  feet,  making  the  channel  span  1,600  feet,  and  the  total 
length  between  anchorages  2,600  feet.  The  trusses  are  spaced  71  feet  apart,  centre 
to  centre.  The  suspended  span  is  90  feet  in  depth  and  has  parallel  chords.  The  canti- 
lever arms  are  250  feet  deep  at  the  towers;  the  top  chords  sloping  each  way  on  straight 
lines.  The  floor  beams'  are  partially  carried  by  suspenders  to  overhead  transverse 
girders.  The  plans  are  aecompani<ed  by  strain  sheets  and  plans  of  foundations.  The 
foundation  plans  are  by  the  Engineering  Contract  Company  of  New  York. 

Dominion  Bridge  Company's  plan. — This  plan  is  identically  the  same  as  that  of 
the  Keystone  Bridge  Company.  The  foundation  plans  are  by  W.  Davis  &  Sons  of 
Canada. 

Phoenix  Bridge  Company's  plan,  Channel  span  1,600  fe^t. — This  plan  has  two 
river  arms  eadi  600  feet  long,  two  anchor  arms  each  600  feet  long  and  a  suspended 
centre  span  of  600  feet,  making  a  channel  span  of  1,600  feet  and  a  total  length  be- 
tween anchorages  of  2,600  feet.  The  trusses  are  spaced  67  feet  centre  to  centre.  The 
suspended  span  is  84  feet  in  depth  at  the  ends  and  120  feet  at  the  centre,  with  a 
curved  top  chord,  the  cantilever  arms  are  296J  feet  deep  at  the  towers,  the  top 
chords  descending  in  each  direction  on  curved  lines.  The  plans  are  accompanied 
by  strain  sheets  and  plans  of  foundations.  The  foundation  plans  are  by  the  Engin- 
eering Contract  Company  of  New  York  and  are  similar  to  those  accompanying  the 
proposal  of  the  Keystone  Bridge  Company. 

CONSIDERATION  OF  THE  PLANS  AND  PROPOSALS. 

After  a  preliminary  examination  and  study  of  the  several  plans  I  made  appoint- 
ments with  the  designers  of  each  plan  (except  the  Pencoyd  Bridge  Company)  and 
discussed  with  each  their  own  design  and  its  special  features.  On  account  of  the  high 
tender  accompanying  the  suspension  bridge  plan  prepared  by  the  Pencoyd  Bridge 
Company  and  the  qualification  made  by  the  Dominion  Bridge  Company  in  reference 
to  the  construction  of  the  cables,  I  did  not  consider  it  necessary  to  make  any  special 
examination  of  this  plan. 

The  plan  of  the  Union  Bridge  Company  is  indefinite  and  incomplete  in  that  it 
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Hoes  not  give  the  sizes  of  parts  or  proper  data  to  determine  the  relative  value  of  the 
design.  It  is  not  in  accordance  with  the  specifications,  as  it  is  proposed  to  use  a 
higher  grade  of  wire  and  of  structural  steel  than  is  called  for  by  the  specifications  and 
to  strain  these  materials  40  to  60  per  cent  higher  than  is  specified.  The  saving  of 
metal  by  this  means  does  not  indicate  any  merit  due  to  the  plan  and  if  it  is  i)ermis- 
8ible  for  one  competitor  to  make  such  changes  in  the  requirements  of  the  8pecifica=-\ 
tions,  fairness  to  the  others  would  require  that  they  be  allowed  the  same  privilege. 
The  use  of  four  cylinders  for  the  foundation  of  each  tower  does  not  appear  desirable 
in  a  river  like  the  St.  Lawrence,  with  its  heavy  and  severe  ice  conditions. 

The  suspension  bridge  plan  submitted  by  the  Phoenix  Bridge  Company  has  been 
worked  out  much  more  thoroughly  than  the  other  suspension  bridge  designs.  The 
lines  of  the  structure  are  very  pleasing,  giving  a  combined  effect  of  grace  and  strength. 
The  catenary  curves  of  the  cables  ar^  not  crossed  or  broken  by  the  stiffening  trusses. 
The  design  appears  from  an  ordinary  examination  to  be  in  accordance  with  the 
requirements  of  the  specifications.  Actual  verification  of  the  strain  sheets  would  be 
difficult  and  require  much  time.  A  stiffening  truss  of  the  kind  here  proposed  could 
not  be  used  successfully  for  bridges  formed  with  continuous  wire  cables,  as  the  con- 
nections of  the  various  members  of  the  truss  would  have  to  be  made  through  the 
f  rictional  grip  of  cable  bands,  which  would  not  be  trustworthy.  The  success  of  such 
a  truss  depends  therefore  upon  the  use  of  wire  links  for  the  cables  and  a  positive  con- 
nection of  all  the  members  by  means  of  pins.  That  such  links  can  be  made  is 
undoubted,  but  their  successful  and  economic  manufacture  has  yet  to  be  developed.  The 
accessibility  of  these  links  for  inspection  at  any  time  and  the  possibility,  should  it  be 
necessary,  of  removing  and  replacing  a  link,  gives  this  form  of  cable  many  advantages 
over  the  solid  bound  continuous  wire  cables. 


CANTILEVER    PLANS. 

The  preliminary  examination  of  the  several  plans  submitted  led  me  to  believe  that 
the  cantilever  designs  were  probably  the  most  favourable  ones,  in  consideration  of 
their  lower  tenders.  They  were  therefore  much  more  critically  considered,  not  only  to 
determine  whether  th^  were  in  compliance  with  the  specifications,  but  also  to  obtain 
their  relative  values.  It  was  then  found  that  the  two  superstructure  plans,  viz.,  the 
Keystone  and  the  Phoenix  plans,  were  not  proportionate  for  the  carrying  capacity. 
Through  some  misunderstanding  of  the  specifications,  the  Keystone  plan  was  propor- 
lioned  for  a  live  load  two  thousand  pounds  more  per  running  foot  of  bridge  than  any 
of  the  other  plans.  In  order,  therefore,  that  this  plan  might  be  placed  on  a  fair  basis 
of  comparison  with  the  others,  I  requested  the  Keystone  Bridge  Company  to  correct 
their  strain  sheets  and  to  make  the  corresponding  change  in  their  tender.  This  cor- 
rection has  been  made  and  filed  with  the  secretary  of  the  Quebec  Bridge  Company 
and  a  copy  has  been  furnished  me.  I  have  made  an  independent  estimate  of  this  cor- 
rection, closely  confirming  the  figures  given  by  the  Keystone  Bridge  Company. 

Both  the  Keystone  and  the  Phoenix  plans  of  cantilever  superstructure  are  in 
accordance  with  the  specifications  and  are  acceptable  designs.  The  greater  depth  of 
the  Phoenix  design  and  the  curving  of  the  top  members  of  the  cantilever  arms  give  this 
plan  a  more  pleasing  effect  than  is  produced  by  the  lower  depth  and  straight  chords  of 
the  Keystone  plan.  The  method  of  carrying  the  fioor  in  the  Phoenix  design,  viz., 
directly  to  the  trusses  without  intermediate  supports,  is  more  satisfactory  than  the  one 
adopted  in  the  Keystone  plan;  it  also  appears  to  be  more  economical,  not  only  in 
weight  of  metal,  but  in  saving  four  feet  in  the  length  of  the  piers.  The  Phoenix  plan 
contains  eye-bars  of  16-inch  widths,  a  size  exceeding  any  heretofore  made.  While 
there  is  no  question  of  the  possibility  of  making  bars  of  this  size,  it  is  not  certain  that 
such  bars  would  give  the  desired  strength  and  other  physical  qualities.  There  would 
be  no  difficulty,  however,  in  substituting  other  forms  if  found  desirable. 
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FOUNDATIONS    AND   PIERS    FOR   THE    CANTILEVER   PLANS. 

The  Engineering  Contract  Company  furnishes  similar  plans  for  the  caissons  and 
piers  for  both  the  Keystone  and  Phoenix  designs.  The  main  or  channel  piers  are  alike 
in  all  of  their  dimensions  except  in  the  length  of  the  piers  and  caissons,  wlii<^  are 
four  feet  longer  in  the  Keystone  plan,  owing  to  the  greater  width  between  the  tnissee 
of  this  plan  than  in  the  Phoenix  plan. 

The  piers  are  24  feet  wide  under  the  coping  and  batter  1  in  12.  The  caissons  are 
49  feet  wide  for  the  north  pier  and  61  feet  for  the  south  pier;  they  are  respectively 
163  and  166  feet  long  for  the  Keystone  plan  and  four  feet  shorter  on  the  Phoenix  plan. 

The  two  Keystone  piers  and  caissons  have  a  total  contents  of  66,766  cubic  yards, 
with  a  bearing  area  on  the  bottom  of  16,400  square  feet  and  exert  upon  the  bottom  an 
average  pressure  of  6.74  gross  tons  per  square  foot  if  allowance  is  made  for  the  buoy- 
ancy of  the  water,  or  8.6  tons  if  the  buoyancy  is  neglected. 

The  two  Phoenix  piers  and  caissons  have  a  total  contents  of  64,090  cubic  yards, 
with  a  bearing  area  on  the  bottom  of  16,000  square  feet  and  exert  upon  the  bottom  an 
average  pressure  of  6.47  gross  tons  per  square  foot  if  allowance  is  made  for  the  buoy- 
ancy of  the  water,  or  8.22  tons  if  the  buoyancy  is  neglected. 

The  anchorage  piers  and  the  masonry  of  the  approaches  are  alike  in  all  manners, 
except  where  necessary  differences  are  required  by  the  lengths  of  the  approach  spans 
and  extra  width  of  the  Keystone  plan. 

In  order  to  make  these  two  plans,  namely,  the  Keystone  and  the  Phoenix,  fairly 
comparable  they  should  be  modified  so  that  the  bearing  pressures  upon  the  bottom 
should  be  the  same  per  square  foot.  Assuming  the  bearing  pressure  of  6.47  tons  of  the 
Phoenix  plan  as  a  reference,  we  must  increase  the  contents  of  the  Keystone  piers  about 
1,300  cubic  yards,  making  their  total  contents  67,066  cubic  yfurds.  This  is  due  to  the 
greater  weight  of  the  Keystone  sui>erstructure,  even  after  the  correction  is  made  in  its 
weight  by  changing  the  assiuned  live  load. 

In  the  above  I  have  taken  the  plans  with  wooden  caissons,  as  these  have  the  most 
base  area  and  are  therefore  the  best  plans. 

W.  Davis  &  Sons  furnish  plans  for  the  piers  and  foundations  for  the  superstruc- 
ture of  the  Dominion  Bridge  Company. 

The  channel  piers  are  26  feet  wide  under  the  coping  and  batters  1  in  12.  The 
bottom  of  the  caisson  is  57.6  feet  wide  by  166  feet  long.  The  piers  have  a  total  con- 
tents of  58,686  cubic  yards,  with  a  bearing  area  of  17,887  square  feet  and  exert  upon 
the  bottom  a  pressure  of  6.89  gross  tons  per  square  foot  if  allowance  is  made  for  the 
buoyancy  of  the  water,  or  7.63  tons  if  the  buoyancy  is  neglected. 

The  plans  for  the  anchorages  and  approach  piers  differ  in  shape  and  class  of 
masonry  from  those  shown  on  the  plans  of  the  other  bidders. 

Messrs.  Davis  &  Sons  claim  that  these  plans  were  prepared  to  meet  the  views  of 
the  Pencoyd  Bridge  Company,  and  that  they  hastily  had  to  adapt  the  plans  for  the 
Dominion  superstructure  upon  the  Pencoyd  Company  declining  to  put  in  a  tender. 
They  also  claim  that  they  provided  through  courses  of  granite  at  the  request  of  the 
Pencoyd  Company  and  also  carried  their  granite  facing  some  ten  feet  lower  than  the 
other  bidders.  They  therefore  claim  that  in  reducing  their  piers  to  a  fair  comparison 
with  the  others  they  should  be  allowed  to  reduce  their  piers  to  the  same  loads  and 
pressures  as  the  other  bidders^  and  also  change  their  unit  prices  to  the  same  classes 
of  masonry. 

Considering  these  claims,  under  the  circumstances,  to  be  proper,  I  requested  them 
to  modify  their  plans  and  proposals  on  the  following  basis : — 

To  make  their  channel  piers  24  feet  under  the  coping;  to  proportionate  the  iriers 
to  the  same  loads  and  bearing  pressures  as  the  Phoenix  plan,  which  I  have  used  as  the 
reference;  and  to  omit  the  extra  granite  in  their  first  plan,  and  to  modify  their  tender 
accordingly. 

They  have  accordingly  furnished  modified  plans  and  proposals.    The  channel  piers 

have  a  total  contents  of  52,400  cubic  yards,  with  a  bearing  area  of  14,500  square  feet 
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and  exert  upon  the  bottom  a  pressure  of  6.50  gross  tons  per  square  foot  if  the  buoyancy 
of  the  water  is  allowed  f or,  or  8.36  tons  if  the  buoyancy  is  not  considered. 

They  estimate  the  quantities  of  masonry  in  the  abutments  much  higher  than  the 
other  bidders,  and  also  give  it  a  higher  unit  value  on  account  of  the  rock  excavation 
necessary  to  secure  a  good  foundation.  From  the  information  given  me  as  to  the 
character  of  the  ground,  I  think  Messrs.  Davis  &  Sons  are  nearer  correct  than  the  other 
bids. 

Omitting  the  abutments  from  both  bids,  the  total  prices  for  all  the  other  piers  and 
anchorages  upon  the  basis  of  the  Phoenix  superstructure  are  as  follows : — 

Engineering  Contract  Company $1,113,867 

Wm.  Davis  &  Sons. .  .  .i 1,144,090 

The  unit  prices  of  these  two  bidders,  while  differing,  are  fair  competitive  prices. 

As  the  plans  for  the  piers  and  foundations  furnished  by  the  above  bidders  are  only 
^reneral  in  character  and  may,  or  rather  I  should  say,  will  need  modifications  to  adapt 
them  to  local  conditions,  which  may  affect  the  relative  values  of  the  two  plans,  I  make 
no  recommendation  in  favour  of  either  party. 

RELATIVE  MERIT  AND  VALUE  OF  THE  PLANS  AND  PROPOSALS. 

First. — The  suspension  bridge  plan  of  the  Dominion  Bridge  Company  may  be 
dismissed  from  further  consideration  by  the  relatively  high  tender,  and  also  from  the 
incompleteness  of  the  proposal,  due  to  the  qualification  made  in  reference  to  the  con- 
struction of  the  cables. 

Second. — The  suspension  bridge  plan  of  the  Union  Bridge  Company  is  excluded 
from  f tirther  consideration  by  the  indefiniteness  and  incompleteness  of  the  tender,  and 
also  because  the  plan  is  not  in  accordance  with  the  specifications. 

Third. — The  siispension  bridge  plan  of  the  Phoenix  Bridge  Company  is  excluded 
from  the  fact  that  the  tender  is  $600,000  higher  than  the  tender  of  the  same  company 
for  its  cantilever  plan. 

OantUever  Plans. 

As  each  of  the  companies  submitting  cantilever  plans  assume  that  separate  eon- 
tracts  will  be  made  for  the  substructure  and  for  the  superstructure,  the  Quebec  Bridge 
Company  should  have  the  right  to  select  the  most  favourable  superstructure  plan  and 
the  most  favourable  substructure  plan  independently.  The  proposals  for  the  super- 
structure will  therefore  be  considered  separately. 

Fourth. — ^Relative  value  of  the  proposals  of  the  Dominion  and  Keystone  Bridge 
Companies  for  the  same  superstructure  plans. 

The  revised  tenders  of  these  companies,  excliisive  of  all  custom  duties,  are  as 
follows : — 

Dominion  Bridge  Company $2,690,000 

Keystone  Bridge  Company 2,402,500 

In  favour  of  Keystone  Bridge  Company.  ,^ $187,600 

The  proposal  of  the  Keystone  Bridge  Company  is  therefore  the  most  favourable  of 
these  two  companies.  Each,  however,  state  in  their  tenders  that  they  have  mutually 
agreed  to  a  division  of  the  work  in  case  either  of  them  obtained  the  contract. 
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Fifth. — Relative  values  of  the  proposals  of  the  Keystone  and  Phoenix  Bridge  Com- 
panies. 

The  proposal  of  the  Keystone  Bridge  Com- 
pany for  their  superstructure  plan  is. .   . .  $2,402,600 

Extra  cost  of  masonry  required  by  the  greater 

width  of  their  plan •  . .  . .  6,999 

Total $2,489,499  $2,489,499 

The  proposal  of  the  Phoenix  Bridge  Company 

as  originally  made  was. .  .  .• 2,414,612 

Correction  for  lighterage.  May  8 24,000 

Total $2,488,612  $2,488,612 

Balance  in  favour  of  Phoenix  Bridge  Company. .» $  887 

If  we  also  consider  the  extra  1,300  cubic  yards  of  masonry 
to  be  added  to  the  Keystone  piers  to  equalize  the 
bearing  pressures,  we  should  have  additionally  in 
favour  of  the  Phoenix  Bridge  Company  1,300  cubic 
yards  at  $17.40 22,620 

Total  in  favour  of  Phoenix  plan •....$     28,607 

DUTIES. 

The  superstructure  of  the  Keystone  Bridge  Company  weighs  27,400  gross  tons 
and  they  estimate  the  customs  duties  to  be  $689,149,  or  at  the  average  rate  of  $28  J3 
per  ton. 

The  superstructure  of  the  Phoenix  Bridge  Company  weighs  22,966  gross  tons  and 
they  estimate  the  duty  on  metal  work  constructed  in  the  United  States  at  $22  per 
ton. 

AJBSuming  the  lower  of  these  figures  for  the  duty  by  the  ton  or  $22,  for  the  pur- 
pose of  comparison,  we  find  that  the  excess  of  duties  for  the  Keystone  plan  would  be 
4,444  tons  at  $22,  $97,768. 

CONCLUSION. 

From  the  facts  and  considerations  as  stated  above  I  find  the  cantilever  super- 
structiire  plan  of  the  Phoenix  Bridge  Company  an  exceedingly  creditable  plan  from 
the  point  of  view  of  its  general  proportions,  outlines  and  its  constructive  features. 

I  also  find  that  it  is  designed  in  accordance  with  your  specifications. 

The  tender  accompanying  this  plan  is  the  lowest  in  price  and  is  the  most  favour- 
able as  to  the  prospective  duties  upon  the  materials  to  be  used  in  its  construction. 

I  therefore  hereby  conclude  and  report  that  the  cantilever  superstructure  plan  of 
the  Phoenix  Bridge  Company  is  the  '  best  and  cheapest '  plan  and  proposal  of  those 
submitted  to  me  for  e^-amination  and  report. 

I  likewise  report  that  the  general  plans  and  proposals  for  the  substructure  made 
by  the  Engineering  Contract  Company  and  by  Messrs.  Davis  &  Sons  ars  both  satis- 
factory and  at  favourable  terms. 

Very  respectfully  submitted. 

THEODORE  COOPER, 
June  23,  1899.  ConsidHng  Engineer, 
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The  following  table  gives  the  estimated  quantities  of  materials  in  the  several  pro- 
X>08ed  plans : — 


Plan. 

Steel. 
Greet}  tons. 

I 

1 

Cables.                 Timber. 

Groes  tons.              Million. 

i 

Masonry. 
Cubic  yards. 

Union  Bridge  Co 

Ijindenthal 

14.286 
18,834 
21,070 
22,956 
27,400 
27,400 

3,125 
5,564 
7,143 

16 

0-757 

15 

1  547 

1-4815 

1-5 

23,700 
39,738 

I*oncoyd,  Doinini<m 

32,454 
69,400 
71.731 
71,834 

Phoenix  Cantilever 

Keystone         ••        

I>ominion        n                   

SUPPLEMENTARY  REPORT. 

The  previous  report  upon  the  several  plans  and  proposals  for  the  construction  of 
the  proposed  Quebec  bridge  has  been  based  upon  the  plans  and  papers  submitted  by 
each  competitor. 

Any  plan  or  proposal  accepted  by  the  Quebec  Bridge  Company  will  undoubtedly 
need  more  or  less  modification,  either  in  the  line  of  bettering  its  general  appearanoe 
or  to  adapt  it  to  any  new  conditions  which  may  be  developed  by  a  more  extended  study 
and  examination  of  the  river  bottom  and  other  circumstances. 

The  approach  spans  and  other  comparatively  minor  features  will  need  careful 
study  and  consideration,  after  the  special  general  plan  has  been  selected. 

While  the  data  shown  upon  the  river  profile  were  sufficient  for  the  purpose  of 
obtaining  comparative  proposals,  they  are  not  sufficient  to  locate  exactly  the  final 
position  of  the  piers  or  to  determine  the  proper  proportions  of  the  supporting* 
caissons. 

Before  proceeding  with  the  channel  piers,  the  character  of  the  material  of  the 
river  bottom  upon  which  the  stability  of  the  piers  will  depend,  should  be  determined 
with  greater  certainty  than  can  be  done  by  a  few  isolated  borings. 

For  any  depths  exceeding  those  to  which  it  is  proposed  to  sink  these  channel  piers, 
the  additional  cost,  risks,  and  uncertainties  increase  very  rapidly.  It  is  imperative, 
therefore  that  it  be  known  beforehand  that  the  material  upon  which  the  caissons  are 
to  rest  and  get  their  support  is  suitable  for  the  loads  to  be  imposed  upon  it  by  such  an 
important  structure. 

While  it  is  probable  that  this  material  is  a  post-glacial  deposit,  well  solidified  by 
ages  and  permanent  in  character,  I  consider  it  important  to  ascertain  this  by  a  fulW 
examination  by  means  of  boring  and  trial  shafts  sunk  into  this  material. 

The  expense  of  such  an  examination  would  be  very  small  compared  to  the  possible 
cost  of  changes  made  after  the  work  is  in  progress. 

It  may  also  be  found  desirable  to  investigate  the  possibilities  of  further  economies 
in  the  construction  of  botli  piers  and  superstructure. 

I  would  suggest  therefore  that  provision  be  made  in  the  superstructure  contract 
for  any  modifications  that  may  be  made  by  your  engineers,  either  in  changing  the 
length  of  the  spans,  within  reasonable  limits,  in  modifying  the'  carrying  capacity  of 
the  structure  or  in  increasing  or  decreasing  the  quantities  of  the  materials.  It  might 
also  be  desirable  to  ask  the  suocessfol  competitor  to  state  what  reductions,  if  any, 
could  be  made  in  the  tender  by  certain  modifications  of  the  specifications. 

In  like  manner  provision  should  be  made  for  any  modifications  made  by  your 
engineers  in  the  size,  depths  or  locations  of  the  piers  and  their  caissons. 

Very  respectfully  submitted, 

THEODORE  COOPER, 

June  9B,  1899.  ConsulHng  Engineer. 
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EXHIBIT  No.  11. 

Theodore  Coopee, 

OoNSULTiNa  Engoneeb^ 
86  Bboadwat,  New  York,  May  1, 1900. 

Hon.  S.  N.  Parent^ 

President,  Quebec  Bridge  Company, 
Quebec,  Canada. 

Dear  Sir, — In  compliance  with  your  request,  I  have  taken  up  the  examination  of 
such  modifications  in  the  accepted  plan  for  the  Quebec  bridge  as  were  suggested  by  me 
in  my  report  of  last  June. 

The  most  important  of  these  modifications,  and  the  one  requiring  immediate 
attention,  relates  to  the  most  desirable  length  to  be  selected  for  the  channel  span.  The 
law,  as  well  as  the  conditions  of  the  river  channel,  require  that  this  span  must  not  be 
less  than  sixteen  hundred  feet.  Would  a  greater  span  than  sixteen  hundred  feet  be 
more  favourable  is  the  question  to  be  answered. 

The  piers,  as  located  for  the  span  of  this  length  (1,900  feet),  require  foundations 
from  90  to  96  feet  below  ordinary  high  water. 

They  will  stand  in  water  from  80  to  40  feet  deep,  where  they  will  be  subject  to 
the  full  ice  effects  of  this  river.  Piers  capable  of  performing  the  proper  resistance  to 
the  conditions  of  the  location  have  been  designed  and  their  cost  established  l^  com- 
petitive bids. 

As  the  river  bottom  rises  rapidly  towards  the  shore  on  each  side  of  the  river,  it  is 
readily  seen  that  the  foundation  conditions  and  also  the  ice  effects  are  greatly  improved 
by  lengthening  the  channel  span.  Necessarily,  however,  the  cost  of  the  metal  super- 
structure will  be  increased  by  using  a  longer  span. 

While  in  my  report  upon  the  competitive  plans  I  suggested  the  desirability  of  in- 
vestigating this  question  of  a  greater  span,  it  could  not  be  done  at  that  time  for  want 
of  time  and  also  because  a  proper  investigation  required  that  one  of  the  competitive 
plans,  yet  unselected,  should  be  used  in  the  consideration. 

Now  that  you  have  selected  the  desirable  plan  a  comparison  can  be  made  upon 
the  basis  of  a  greater  length  of  channel  span. 

After  a  careful  consideration  of  all  the  conditions  by  your  chief  engineer,  Mr.  E. 
A.  Hoare,  and  myself,  it  was  decided  that  an  1,800-foot  channel  span  was  most  desir- 
able if  the  expense  was  not  too  great. 

I  have  therefore  made  an  estimate  for  the  change  from  a  1,600  to  an  1,800-foot 
channel  span,  with  the  following  results: — 

The  saving  in  cost  of  the  piers  and  other  masonry  will  be  about  $400,000. 

The  additional  cost  of  the  superstructure,  upon  a  liberal  estimate,  would  be  about 
$600,000. 

But  modifications  can  be  made  in  the  plans,  which,  in  my  opinion,  are  desirable 
and  justifiable,  and  which  in  no  manner  reduce  the  carrying  capacity  of  the  structure 
or  render  it  incapable  of  fully  performing  all  its  duties  satisfactorily,  which  would 
reduce  the  above  increase  of  cost  to  about  $460,000. 

From  either  point  of  view,  whether  the  increased  cost  of  making  the  change  in  the 
span  be  $60,000  or  $200,000,  I  consider  the  change  justifiable  for  the  following 
reasons : — 

First  The  construction  of  the  larger  and  deeper  piers  of  the  1,600-foot  span  will 
require  at  least  one  more  year  than  those  for  the  1,800-foot  span. 
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Second.  The  contingencies  of  the  construction  of  the  deeper  piers  in  the  deeper 
\^ater,  where  they  might  possibly  be  subject,  in  their  incomplete  condition,  to  the 
heavy  ice  floes  of  the  main  channel,  would  be  far  greater  than  for  the  piers  further 
inshore. 

Third.  The  effect  upon  any  future  financing  by  reducing  the  time  of  construction 
and  minimizing  the  real  and  imaginary  contingencies. 

I  would,  therefore,  recommend  that  a  channel  span  of  1,800  feet  be  adopted,  and 
the  contractors  for  the  superstructure  be  directed  to  prepare  plans  accordingly. 

Very  respectfully,  your  obedient  servant, 

THEODOEE  COOPER. 


EXHIBIT  No.  18. 

Oopy  No.  100816. 

Extract  from  a  Report  of  a  Oommitt^ee  of  the  Honourable  the  Privy  Council,  approved 
hy  His  Excellency  on  the  15th  August,  190S. 

On  a  memorandum  dated  13th  August,  1903,  from  the  Minister  of  Railways  and 
Canals,  representing  that  by  an  Order  in  Council  of  the  21st  July,  1903,  authority  was 
given,  in  accordance  with  a  suggestion  made  by  the  Chief  Engineer  of  the  Depart- 
ment of  Railways  and  Canals,  for  the  employment  of  a  competent  bridge  engineer  to 
examine  from  time  to  time  detail  drawings  of  the  superstructure  of  the  bridge  across 
the  River  St.  Lawrence  near  Quebec,  now  in  course  of  construction,  in  view  of  certain 
modifications  suggested  by  the  consulting  engineer  of  the  bridge  company;  the  said 
plans  to  be  submitted,  for  final  acceptance,  to  the  chief  engineer  of  the  Department 
of  Railways  and  Canals. 

The  minister  further  represents  that  the  chief  engineer  has  this  day  reported, 
stating  that,  as  the  result  of  the  personal  interview  had  with  the  company's  consulting 
engineer,  he  would  advise  that,  provided  the  efficiency  of  the  structure  be  fully  main- 
tained up  to  that  defined  in  the  original  specifications  attached  to  the  company's 
contract,  the  new  loadings  proposed  by  their  consulting  engineer  be  accepted;  all 
detail  parts  of  the  structure  to  be,  however,  as  efficient  for  their  particulaf^  function 
as  the  main  members  for  theirs,  the  efficiency  of  all  such  details  to  be  determined  by 
the  principles  governing  the  best  modem  practice,  and  by  the  experience  gained 
through  actual  test;  all  plans  to  be  submitted  to  the  chief  engineer,  and  until  his 
approval  has  been  given,  not  to  be  adopted  for  the  work. 

The  minister  recommends  that  authority  be  given  for  following  the  course  so 
advised  by  the  chief  engineer,  the  Order  in  Council  of  the  2l8t  July  last  to  be  modi- 
fied accordingly. 

The  committee  submit  the  same  for  approval. 

JOHN  J.  McGEE, 
Clerk  of  the  Privy  Council. 


Digitized  by 


Google 


448 


ROYAL  coy  MISSION  ON  COLLAPSE  OF  QUEBEC  BRIDOE 

7-8  EDWARD  VII..  A.  1906 


INDEX  OF  EXHIBITS,  70  TO  83. 
Correspondence  from  1897  to  1907. 


Date. 

From. 

To. 

1897,  July  7 

Deans 

Hoare 

1897.  Nov.  8..     . 

Deans 

Deans 

Hoare 

Hoare 

1897,  Nov.  30. 

1898.  Dec.  12 

Barthe 

Deans 

189-.  Jan.  29 

Hoare 

Deans 

189-,March2 

Hoare 

Deans 

1899,  April  14 

Deans 

Hoare 

1899,  April  19 

Deans 

Hoare 

1899,  Sept  14 

Deans 

Parent 

1899,  Nov.  28 

Deans 

Parent 

1900,  Feb.  2 

Deans 

Barthe 

Hoare 

Deans 

1900.  April  21 

1930.  Sept.  11 

1900,  (?)  Dec  7  .... 

1901,  Feb.  4 

Hoare 

Deans 

Hoare  .   . . 

Deans  ... 

Deans 

Hoare 

1901,  Feb.  26 

Deans 

Hoare 

1901,  March  26 

Deans 

Hoare 

1901,  May  11 

Deans 

Hoare 

1901,  June  17 

Deans 

Hoare 

1901.  Aug.  9 

Deans  .   .   . 

Hoare 

1901,  Aug.  23 

Deans 

Barthe 

1901,  Oct.  29 

Deans 

Cooper 

1901,  Nov.  18 

Deans 

Hoare     .   . 

1901,  Dec.  2. 

Szlapka  .... 
Barthe 

Hoare 

1902,  Jan.  16 

F.  T.  Davis. 

*190  2,  JaiL  20. 

Deans..     .. 

Cooper. 

March  31 

Hoare 

Deans 

*1902.April2 

Hoare 

Cooper 

♦1902,  June  6. 

Hoare-. .... 

Cooper 

•1902.  Oct3 

Hoare 

Cooper 

1903,  Oct.  22 

Deans 

Hoare 

1902,  Dec.  1 

Deans     

Hoare 

190:^,  May2i 

Szlapka  .... 

Coopei 

•1903,  May  22 

Deans  

Cooper 

19a^May22 

Deans  .. 

Cooper 

♦1903,  May  26 

Szlapka  .... 

Cooper 

♦1903,  May  28 

Deans.   . 

Cooper 

1903,  May  28 

Deans     . . . 

Cooper .... 

♦1903,  June  2 

Cooper 

Hoare 

♦1903,  June  4 

Deans 

Cooper 

1903,  June  12 

Hoare 

Deans  ... 

1903,  June  15 

Dean* 

Hoare 

♦1903.  June  16 

Cooper.  ... 

Hoare 

♦1903.  June  16 

Szlapka 

Hoare 

♦1903,  June  29 

Parent 

Fitzpatrick . 

♦1903,  July  1..     .. 

Hoare 

Cooper  

190-,  July3 

♦1903,  July  la 

Hoare 

Deans 

Fitzpatrick . 

Parent 

1903,  July  24 

♦1903,  JiUy30 

Deans  .    ... 

Hoare 

Szlapka  .... 

Cooper 

♦1908,  July 

Schreiber. . . 

Cooper  .... 

♦1903,  July  31 

Deans 

Cooper 

1903,  July  31 

Deans.... 

Hoare 

♦1903,  Aug.  1 

Deans 

Cooper 

1903,  Aug.  3 

Deans 

Hoare 

1903,  Aug.  4  

Cooper 

Hoare  .   ... 

190-,  Aug.  19 

Hoare 

Deans  

♦1903,  Sept.  6 

Deans 

Cooper 

Szhifah 
Na 


Visit  to  Bridge,  &c 75-A. 

Plans,  &c 75-D. 

Plans  with  straight  chord 75-C. 

Extension  of  time  for  tenders.   |S0-F. 

Preliminary  arrangements. 80- £. 

Last  tender  received 80-G. 

Conference,  re  plans .    ...   '75-D. 

Conference,  re  plans 75-E. 

Banking |75-G. 

Banking 174-H. 

Mr.  Burbank's  visit 75-1. 

Approval  of  agreement i75-J. 

Maximum  uplift 180-IL 

Visit  of  Mr.  Barthe  to  Phoenixville. 80-L. 

Trial  diagrams i74-A. 

Subsidies i74-B. 

Approach  spans. !74-C. 

Approach  spans,  &c 74  £. 

Starting  the  work,  &c 81- N, 

Agreement  &c 74-G. 

Estimates,  &c 74-H. 

Eye-bars,  approach  spans 174-K. 

Approach  work,  customs,  duties,  Ac 81-0. 

Estimated  weights 81-P. 

Authority  to  draw  on  M.  P.  Davis 80-M. 

Information  to  public 70-A. 

Conference  in  New  York 80-J. 

Finances 7(K-R 

Progress  and  finances 70-0. 

Visit  to  C^iebec 70-D. 

Pier  foundation 74-P. 

Cost  estimate . .   ^'*"8' 

Stress  specifications ;74-K. 

Specifications  70-G. 

Ottawa  visit 74-S. 

Specifications,  &o .    70-F. 

Specification  changes j70-E. 

Loads  and  strains 74-T. 

General  letter 78- A. 

70-H. 


80-O. 
74-N. 


Revised  specifications 

Cooper's  amended  specifications  and  attitude  of 
department  ....... 

Revised  specifications 

Weight,  &c i78-B. 

Changes  in  specifications 73-B8. 

Ratifications  of  designs ;70-J. 

General  letter |70-I 

Greneral 

Order  in  Council 

Fitzpatrick  letter 

Floor  plan . . 

Modifications  in  specifications 

Order  in  Council 

Order  in  Council,  &c 

Order  in  Council 

Re  *'  proposed  appointment " . . 
Trouble  over  approval  plans . . . 

"Mr.  S^^&c 

Visit  to  Ottawa...     


80-Q. 

73-C 

74-V. 

74-A. 

70-K. 

70-L. 

74-W. 

70-M. 

80-P. 

80-P2. 

80-R, 

70-N. 


♦From  Mr.  C'ooper's  letter-books. 
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INDEX  OF  EXHIBITS,  70  TO  83— Oonttnuci 


Date. 


1908,  Sept  22.... 
190S,  Sept.  26. . . . 

1903,  Oct  23... 
♦1904,  Feb.  19  . . 
♦1904,  Aparil27... 
♦1904,  May  3.  ... 
♦1904,  Mays.  ... 

904,  May  13.  ... 
1904,  May  17  . . . 
1904,  May  20.... 
1904,  May  26. . . 
1904,  May  26..  . 
♦1904,  Jane  7.  . . . 

.904,  June  11 

.904,  June  22.  . . . 

1904,  July  1.  ... 
-.904,  July  13...  . 

.904,  July  13.  ... 

1904,  July  21  . . . 

1904,  July  28  . 

904,  Aug.  1  . . . . 
♦1904,  Aug.  6. . . . 
'904,  Aug.  9 

904,  Aug.  19. . . . 

.904,  Sept.  5 

.904,  Sept.  6..  . 

.904,  Sept.    7... 

.904,  Sept.    8.   .. 

.904,  Sept  12. . . . 

904,  Sept  14.     . 

904,  Sept  19.... 

904,  Sept  19. . . . 

.904,    Oct    8.   . 

1904,  Oct  17... 

1904,  Dec.  2... 

904,  Dec.  3.... 

1904,  Dec.  12..  . 
1906,  Jan.  19. . . . 
.905,    Jan.  26. . . . 

1905,  Jan.  28. . . 
.905,    Jan.  28... 

905,  Jan.  31. . . . 

900,    Jan.  31.   . 
.905,    Feb.    2.... 

1905,  Feb.  15.... 
.906.    Feb.  22.... 

1905,  March   8.. 

1905,  March  11. 

1905,  March  25.. 

1905,  March  3L . 

1905,  May  18. . . . 
.905,  May  18.... 
.905,  June  15.  .. 

1905,  July  7.... 
.906,    July   8..   . 

1905,  July  IL... 
1905,  July  12.... 
.906,  July  13.  . 
905,    July  14.... 


From 


Deans 

Deans 

Sslapka  .... 

Sslapka 

Hoare 

Deans 

Hoare 

L.  K.  Jones. 
Edwards.  .. 

Uoare 

Selapka  .... 
Sslapka  .... 
Szlapka  .... 
Sslapka.... 
Deans  — 
Sslapka.... 
Sslapka  .... 
Sslapka .... 

Hoare 

Sslapka 

Deans 

Cooper 

Sslapka 


To 


Cooper 

Cooper 

Cooper 

Cooper 

Cooper 

Cooper 

Cooper 

Hoare 

Cooper 

Cooper 

Cooper 

Cooper 

Cooper . . . 

Cooper 

Cooper 

Cooper 

Hoare 

Cooper 

Cooper . . . 

Cooper 

Morris. 

Sslapka  . . . 
Cooper 


Deans...       IHoare 

Deans jMilliken 

Sslapka ICooper  . . 

Deans Miliiken 

Deans jHoare 

Sslapka Hoare 

Hoare . . . 
Deans.. . 
Hoare 


SzUpka  . 

Hoare . . . 

Deans... 

Deans iHoare  . 

Sslapka  ... 
Fidwards  . . 

Deans 

Edwards  . . 
Edwards  . . 

Cooper 

Cooper 

Cooper. 


Deans. 


Cooper.. 
Deans. 


Cooper..., 
Cooper.. . . 

Hoare 

Cooper.. . . 
Cooper.. . . 

P.  bTco.. 

Edwards  . 
P.  B.  Co.. 


Cooper.. 


Edwards  . 
Norris.... 


Hoare jCooper. 

Edwards .      '" 
Deans .... 
Hoare .... 
Hoare 


]  Cooper.. . . 
Cooper.. . . 

Cooper 

Edwards  . 

Edwards  . 

Co.. 


1800'*.^ 


Hoare. 

Hoare 11 

Deans jHuason 

Sslapka 'Cooper.. 

Deans Cooper 


Hoare, 
C.  W. 
son.. 
Hoare, 
Deans. 
Deans. 
Deans. 


Hud 


Deans. 


1905,  July  17. . 

905,    July  21. 

905,    July  21. 

.905,    July  21.. 

905,    July^ Cooper.. 

♦1905,  July  29.   .   ...Deans.... 

♦1905,  Aug.  11  Sslapka  . . 

♦1905,  Aug.  12  ..   .   [Sslapka  .. 

^From  Mr.  Cooper*!  letter  books. 
154— voL  ii— 29 


Q.  RCo 
(>x)per..., 
Hoare .... 
Hudson  . . 
Hoare  ... 

Deans 

Cooper..., 
Cooper.. . . 
Cooper.. . . 


Subject. 


FloOT  system 

Floor  beam,  &c 

Floor  system,  Ac 

Stress  aiagram,  &c 

Inspection 

Anchor  bent 

Inspectors .   

Return  of  approved  blue  prints,  kc . 

Instructions 

Re  Edwards 

Anchor  eye-bars,  &c. ...   

Live  load     

Bending  moments  anchor  arm  pins. , 

Camber  lengUis 

Eye-bar  packing 

Lower  chord 

Stress  sheets 

Variations  with  loads 

Inspector  at  Phoenixville 

Bottom  chord , 

Special  care  re  inspection ...       . . .   . 

"ests  ... 

Section  of  members 

Storage  Yard,  Ac 

Chaudiere  Yiwrd. 

Traveler 

Birks'  arrival 

Specifications 

Calculations  of  anchor  arm 

Stress  sheets 

Stress  sheets 

Bottom  chords  panel  2,  anchor  arm . 

Government  approval , 

Top  lateral  stresses ^. 

Shop  errors 

Printed  specifications 

Weights,  anchor  arm 

Eyebar  tests,  &c 

Eyebar  tests 

Eyebars 

Evebar  tests 

Memorandum  Cooper  interview 

Evebars 

Memorandum  Cooper  interview  .... 

Eyebars 

Eyebar  tests 

laspection 

Weighing 

Re  McLure 


Re  McLure 

Rolling  material 

Rolling  of  material  ahead  of  tiuie . 

Calculations 

Re  cheque 

Damaged  chord 

Stress  diagram 

Chord  sections  9 . 

Chord  A  9L 


Repair  of  chord  A  9L 

Shell  plates,  &c 

Splicing  angles  of  chord  9 . 

Chord9  7,  8  8nd  9 

Splicing  angles 

Inspection 

Field  inspection 

Eyebars,  &c 

Drawing^ 


Exhibit 
No. 


74-X. 
4-Y. 
71-B. 
71-D. 
71-E. 
71-F. 
70-0. 
80-S. 
71-C. 
70-P. 

n-G. 

71-H. 
71-1. 
74-Z. 
74-AA. 
71-J. 
74-BB. 
74-CC. 
70-Q. 
71-K. 
70-R. 
73-D. 
74-DD. 
4-FF. 
74-GG. 
74-HH. 
74-11. 
74-JJ.. 
74-KK. 
80-T. 
74-LL. 
80-U. 
74-NN. 
71-L. 
71-M. 
74-00. 
71-N. 
71-0. 
80-A. 
73-F. 
80  R 
74-RR. 
74-RR. 
74-SS. 
73  G. 
74-TT. 
71-P. 
71-Q. 
71-R. 
71-S. 
71-T. 
80-V. 
80-W. 
71-U. 
76-A. 
71-V. 
71-W. 
81-1. 

81-J. 

71-X. 

81-K. 

76-C. 

76-B. 

80-C. 

71-W. 

71-Z. 

73- H. 
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Date. 


•1906,  Aug.  16.. 

1905,  Aug.  18. . . 

1906,  Aug.  19. . . 
♦1906,  Aug.  21.. 
1906,  Aug.  80... 
1906,  Oct.  24  . . 
1906,  Oct.  25.... 
1906,  Oct.  26.... 
1906,  Nov.  22.... 
1906,  Nov.  24.  . . 
1906,  Dec.  26.  .. 
♦1906,  Feb.  1  . . . 
♦1906,  Feb.  10  . . 
1906,  Feb.  10... 
♦1906,  Feb.  17... 
1906,  Feb.  17..  . 
♦1906,  Feb.  19. . . 
1906,  Feb.  19.  . . 
•1906,  Feb.  26... 
1906,  March  25. . 
1906,  April  14.. 
1906,  April  28.  . 

1906,  May  9 

1906,  June  1..  ■ 
♦1906,  June  2.. . 
1906,  June  8.... 
1906,  June  8.... 
1906,  Julys...  . 

1906,  July  9 

1906,  July  9 

1906,  Aug.  9.... 
1906,  Aug.  20. . 
1906,  Aug.  22. . . 
1906,  Aug.  23... 
1906,  Aug.  28.  . 
1906,  Aug.  29. . . 
•1906,  Sept  15.. 
1906,  Sept.  20.  . 
1906,  Sept.  21... 
1906,  Sept.  29... 
1906,  Oct.  3.... 

1906,  Oct.  4 

1906,  Oct.  6.... 

1906,  Oct.  4 

1906,  Oct.  8.... 
♦1906,  Oct.  16.. 
1906,  Oct.  16. . . . 
1906,  Oct  19. . . . 

1906,  Oct  20 

1906,  Oct  22... 
1906,  Nov.  7.... 
1906,  Nov.  7.... 
1906,  Nov.  8.... 
1906,  Nov.  8.... 
1906,  Nov.  4..., 
1906,  Nov.  15... 
1906,  Nov.  14... 


•1906,  Nov.  16. 
♦1906,  Nov.  26 
1906,  Nov.  26.. 

1906,  Dec.  27. . . 

1907,  Jan.  18.. 
♦1907,  Feb.  13  . 
1907,  March  6. 
1907,  March  18 
1907,  March  18. 
1907,  March  19. 


From 


Deans 

P.  B.  Co.... 

Deans 

Hoare 

Shoemaker  . 

Hoare 

Deans 

Deans 

Milliken..  . . 

Deans . . 

Deans 

Szlapka. 

Hoare 

Hoare 

Szlapka 

Szlapka 

Cooper 

Cooper 

Edwards  . . . 

Hoare 

Deans . 

Deans 

Deans 

Deans 

Edwards.  .. 

Deans 

Deans 

Deans 

Deans 

Hoare 

Hoare 

Deans 

Deans 

Deans 

Szlapka   . . . 

Deans 

Deans 

Deans 

Deans 

Deans 

Milliken... 
Milliken..  . . 

Deans 

P.  B.  Co.... 
Deans  .... 

Szlapka 

P.  B.Co.... 
Yenser .... 

Hoare 

Deans 

Deans 

Deans 

Yenser 

P.  B.  Co  . . . 

Deans 

Yenser 


To 


Cooper 

MilUken 

Parent , 

Cooper 

P.B.CO... 

Deans 

Hoare 

Hoare .   ... 

Deans  

Parent 

Hoare 

Cooper. 

Cooper 

D.  Keevftj., 
Cooper.. — 

Cooper. 

Szlapka 

Szlapka  — 

Cooper 

D.  Reeves . 

Parent 

Parent. 

Hoare 

Milliken..  . , 
Cooper . .  . 
MilHken... 
Milliken.... 
Hoare  ..   . 

Hoare 

Deans 

Milliken..  . . 
Milliken..  .. 
Milliken..  . . 

Hoare  

Cooper.  . . , 
Hoare..   .. 

Cooper 

MilRken .  . . 
Milliken..  .. 
Milliken..  . 

Deans 

P.B.  Co  .. 
MUliken... 
Milliken...* 
MilUken..  . 

Cooper 

Milfiken  .  . 
P.B.  Co.... 

Deans 

McLure 

Yenser.. 

Yenser.. . . . 
P.B.  Co.. 

Yenser 

Hoare  — 
P.  B.Co.. 


Szlapka  . . 
Edwards  . 
Milliken  . 
Szlapka  . . 

Deans 

Szlapka. . . 
Deans  . . 

Deans 

Deans . . . . 
Deans . . . . 


Cooper . 
Cooper . 
Deans.. 
Cooper  . 
Hoare.. 
Cooper . 
Hoare.. 
Hoare.. 
Cooper . 
Hoare.  . 


Subject 


Inspection,  Ac 

Connection  plates,  ko 

Storage  yard  connection 

Re  Mr.  McLure. 

Birks  and  McLure  on  work 

Riveting 

Riveting 

Riveting 

Close  of  season 

North  approach 

Viaduct,  &c 

Struts 

Weight,  Mtimate 

Material 

Chord  8  R 

Error  in  chord     

Chord8R,&c 

Errors  in  chords 

Eyebars,  &c 

Weight  of  metal 

Approval  of  agreement 

Viaduct 

Painting .• 

Working  platform 

Trip  to  Boston 

Riveting,  Ac 

Drillings,  Ac 

Painting 

Progress  and  travellers 

Future  of  bridge,  terminal  railways,  finances,  Ac. 

Paint    

Field  corrections 

Steel  bents 

C.P.R.  viaduct — monthly  estimates.  

Travellers    

Cap  Rouge  viaduct 

Revised  stress  sheet 

Blocking  anchor  arm... 

Joint  bolting 

Blocking  falsework 


Exhibit 
Na 


Blocking  falsework 

Camber  plates.   

"U.P.-S"  and  packing 

Camber  plates 

Relations  with  Mr.  McLure 

End  post 

Falsework 

Report  on  progress  of  work 

Removal  of  falsework  without  notice 

Supplying  information 

Progress 

Falsework 

FalsewDrk 

Falsework 

Visit  to  Phoenixville 

Wind 

Statement  by  Deans  and  Milliken,  re  intervit-w 

with  Hoare. 

Shop  drawings 

Error  in  pin  hole 

Season's  work 

Transmitting  drawings. 

Storage  cost 

Stress  sheet,  susp.  span 

Weight  of  bridge 

Last  drawing 

Last  drawing 

Starting  work,  Ac.   . . . 


71-AA- 

76-H. 

76-1. 

71-BB. 

81-L. 

76-J. 

7fr-J. 

76-K. 

7e-L. 

7e-N. 

76-P. 

72- A. 

72-B. 

76-a 

7»-C. 

76-T. 

7S-E. 

ao-D. 

72-D. 

7e-u. 

76-K. 

7e-v. 

7e-Y. 
76-W. 
73-K 

76-X. 

76-X. 

77-A. 

77-R 

80-X. 

80-Y. 

77-C. 

77-D. 

77-E. 

77-F. 

77-G. 

78-F. 

77-H. 

77-1. 

77^. 

77-lC 

77-L. 

77-N. 

77-L. 

77-N. 

72-G. 

77-0. 

82- A. 

8D-Z. 

77-P. 

77-R. 

77-R. 

77-a 

77-S. 

74-V. 

77-T. 

77-U. 

72-H. 

72-L 

77-W. 

77-Y. 

78-A. 

72^. 

78-B. 

7a-D, 

78-C. 

78-K 


♦From  Mr.   Cooper*!  letter  books. 
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Date. 


1907,  March  20. . 
•1907,  March  21. 
1907.  Aprils  ... 
•1907,  Aprils... 
1907,  AprU  20. . . 
1907.  AprU  30. . . 
1907,  May  4..... 
1907,  May  7... 

1907,  May  9 

1907,  May20.... 
1907,  May  20. .  . 
1907,  May  21... 
♦1907,  May  21.  . 
1907,  May  24..,. 
1907,  May  27.... 
1907,  May  31.... 
1907,  May  81... 
1907,  June  14... 
1907,  June  16.... 
1907,  July  3. . . . . 

1907,  July  6 

1907,  July  12  . . . 
1907,  July  24  . . . 

1907,  July  26  . . . 

1907,  July  26  . . . 

1907,  Aug.  6.... 

1907,  Aug.  8.... 

1907,  Aug.  8.... 

1907,  Aug.  8.... 

1907,  Aug.  9... 

1907,  Aug.  9.... 

•1907,  Aug  9... 

1907,  Aug.  10... 

1907,  Aug.  12... 

♦1907,  Aug.  13  . . 

1907,  Aug.  14 .   . 

1907,  Aug.  14... 

1907,  Aug.  16.  . 

1907,  Aug.  16... 

1907,  Aug.  20... 

♦1907,  Aug.  21 

1907,  Aug.  23 . . . 

1907,  Aug.  24... 

1907,  Aug.  24 . . . 

1907,  Aug.  24... 

1907,  Aug.  24... 


1907,  Aug.  26.. 
♦1907,  Aug.  26 
1907,  Aug.  27 . 
1907,  Aug.  27.. 

1907,  Aug.  28. 
1907,  Aug.  28.. 
1907,  Aug.  29.. 
1907,  Aug.  29. 
1907,  Aug.  29.. 
1907,  Aug.  29.. 
1907,  Aug.  29.. 
1907,  Aug.  29. 
1907,  Aug.  29.. 
1907,  Aug.  30.. 
♦1907,  Aug.  81 . 
•1907,  Sept.  2. . 
1907,  Sept.  14. . 
1907,  Sept.  16. . 
1907,  Sept.  16.. 


From 


Hoare 

Wright.... 

Deans 

Edwards  . . 

Deans 

Deans 

Deans 

Sslapka  . . . 

Deans 

Deans 

Hoare 

Hoare 

Deans 

Deans 

Hoare 

Deans 

Deans  — 

Hoare 

Deans 

Deans 

Deans . .   . . 

Deans 

Deans 

Deans 

Yenser 

Birks 

Deans 

P.  B.  Co... 

Cooper 

Deans 

Deans 

Cooper 

Deaiis 

Deans 

Cooper 

Deans 

Deans..   .. 

Deans 

Birks 

Deans 

Cooper 

Deans 

Yenser 

Yenser .... 

Deans 

Yenser 

Yenser 

Deans . .     . 

Cooper 

Deans..  .. 
Birks 

Hoare 

Birks 

Deans 

Cooper.. . . . 
Yenser . . . . 

Birks 

Yenser . . . . 
Yenser  . . . . 
Yenser . . . . 
Weitnight.. 

Berger 

Cooper 

P.  B.  Co... 
Connard .. . 
Deans 


To 


Deans.. . . . 
Szlapka  .. 

NcMrris 

Cooper  . . . 
Milliken.. 
McLure . . 
Milliken.. 
Cooper  ... 
Hoare .... 
McLure . . 
Deans . . . . 
Dt^ans... . 
Cooper  . . . 
Hoare . . . . 
Deans . . . . 
Milliken . . 
Parent. . . . 
Deans.... 
Yenser . . . 

Pareiit 

MiUiken.. 
Yenser". . . 
Yenser . . . 
Yenser . . . 
P.B.  Co.. 
P.  B.  Co. . 
Parent . . . 
Milliken .. 
P.  B.  Co  . 
Cooper . . . 
Milliken.. 
Deans  — 
Cooper.. . . 
Cooper.... 
McLure  . . 
Yenser.. . . 
Cooper.. . . 
Yenser.. . . 
P.B.CO  . 
Cooper.. . . 
Deans .... 
Cooper.. . . 
P.  B.  Co  . 
P.  B.  Co  . 

Norris 

P.  B.  Co  . 
P.  B.  Co  . 
Yenser . . . 

Deans 

Cooper.. . . 

P.  bTco  . 


P.  B.  Co  . . . 
P.  B.  Co  . . . 
Hoare  ... 
P.  B.  Co  . . . 
P.  B.  Co  . . . 
P.  B.  Co  . . . 
P.  B.  Co  . . . 
P.B.  Co... 
P.  B.  Co  . . . 
P.B.  Co... 

Hoare 

Hoare 

F.  T.  Davis. 

Deans 

Connard 


Subject. 


Completion  of  office  work     

Rivets  in  centre  web 

Injured  chord 

Poet,  section,  Ac 

Starting  on  work 

Replying  to  letter  April  28 

Field  riveting 

Return  of  drawings 

Prints  for  approval  . .   

Riveting  instructions 

Plans  for  Dept 

Complaints  of  engineers  at  Ottawa 

Drawings 

Estimates,  approval  of  plans,  Slc 

Delay  in  forwarding  plans  for  approval 

Painting 

North  approach 

Payments  due 

Sagging  bottom  laterals 

North  approach 

North  approach 

Driving  pins,  deflect.,  cant,  arm,  &c 

Live  loaa  and  specifications 

Bad  holes 

Report  on  work 

Splice  between  chords  7  L  and  8  L 

Stora.^ 

Splicing  7  and  8. 

Splicing  7  and  8 

Cnord  joint 

GreneraJ  letter 

Repairs  to  chord 

Splicing  7  and  8 

Splicing  7  and  8 

Bend  in  7-8  L..   

Splicing  7  and  8 

Splicing  7  and  8 

Riveting  diagonals 

Splice  7  L  and  8  L 

Splice  7  and  8. 

Bend— 7-8  L 

Splice  7  and  8 

Report  on  work 

Daily  force  account 

Material  for  north  side 

Report  on  work. 

Weight  on  end  cantilever  arm,  Aug.  24,  1907. . 

Office  and  field  figures 

Bent  ribs 

Splice  7  and  8. 

Cnords  9  L  anchor  arm  and  8  and  9  R  cant. 


arm 

McLure's  call  re  chord 

Chord9  AA 

Chords  in  condition  they  left  Phoenix ville. 

Add  no  more  load 

Report  on  woik. 

Chord  9  A  A 

Weight  on  end  cant,  arm,  Aug.  29 

Daily  force  accoimt 

Report  on  work 

Report  on  collapse 

Chord7-8L 

Letter  of  sympathy 

Preserving  blue  prmts 

Original  specifications,  &c. 


Asking  for  print  of  general  plan 


Exhibit 
No. 


81-A. 

72-K. 

78-F. 

73-1. 

78-G. 

78-1. 

78-J. 

72-L, 

78-K. 

78-L. 

78-M. 

81-B. 

72-M. 

78-0. 

81- C. 

78-P. 

81^ 

78-V. 

78-W. 

78-Y. 

79-A. 

79-B. 

82- B. 

81-D. 

79-C. 

79-E. 

79-F. 

79-G. 

79-H. 

7»-J. 

79-L 

79-J. 

7a-K. 

79-K. 

79-L. 

79-M 

81-E. 

79-N. 

7a-L. 

79-0. 
82-D. 
82-F. 
79-P. 
82-C. 
82-E. 
79-Q. 
73-M. 
79-R. 

81-F. 

79-S. 

81-G. 

79-T. 

79-U. 

82-G. 

81-H. 

8^Y. 

82-J. 

82-H. 

79-Z. 

73-N. 

73-0. 

79-BB. 

79-DD. 

79-CC. 


^From  Mr.   Cooper'g  letter  books. 
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Date. 

From 

To 

Subject 

Exhibit 
No. 

1907,  Sept.  26 

1907,  Sept.  26 

1907,Sept27 

♦1907,  Oct.  4 

Hoare 

Hoare 

P.  B.  Co..   . 
Berger 

Sdapka  .... 
Sdapka  .... 

Hoare 

Schneider. . . 

Calculations  of  strains 

Revised  strain  calculations 

Blue  prints  of  calculations 

WindstAins 

81-M. 
79-G<5. 
79-HH. 
73-P. 

■Fiom  Mr.  Cooper's  letter  books. 


EXHIBIT  No.  70a. 


Phcknixville,  Pa.,  Jan.  20,  1902. 


(Letterhead  of  Phoenix  Bridge  Co.) 

Theo.  Cooper^  Esq., 

Consulting  Engineer, 

36  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — I  have  your  letter  of  January  18  in  connection  with  giving  out 
information  concerning  Quebec  bridge.  I  discussed  this  matter  with  Mr.  Hoare  soon 
after  our  last  interview  on  this  subject,  and  he  stated  he  thought  it  would  be  wise  to 
defer  publishing  any  matter.  We  exx>ect  some  definite  and  clear  action  in  connection 
with  the  main  structure  during  March  or  April,  and  until  this  is  taken  and  all  features 
definitely  fixed  and  decided  upon,  I  think  it  might  be  wise  not  to  give  out  any  infor- 
mation to  the  public,  and  this  appears  to  be  Mr.  Hoare's  feelings  in  the  matter.  We 
h.ave  been  so  frequently  pressed  regarding  this  matter  that  we  have  promised  to  give 
all  cf  the  engineering  papers  the  information  at  the  same  time.  I  have  not  been  in 
New  York  since  the  annual  meeting,  but  shall  stop  in  your  office  the  next  time  I  am 
in  the  city. 

With  kind  regards, 

Yours  truly, 

JOHN  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  70b. 


(Letterhead  of  Quebec  Bridge  Co.) 
(Private,) 


Quebec,  April  12,  1902. 


Dear  Mr.  Cooper, — ^I  called  at  your  office  on  Thursday  afternoon  on  my  return 
from  Phcenixville.  You  had  gone  home  about  half  an  hour  previously.  As  I  had 
nothing  in  view  to  fill  up  another  day,  I  left  the  same  evening  for  home.  Mr.  Parent 
came  to  New  York,  but  left  again  the  same  day  with  his  family.  He  hadn't  very  good 
news  for  future  progress,  and  I  am  afraid  our  intentions  will  be  checked  for  a  while. 
There  can't  be  any  move  in  connection  with  new  work  this  year  on  account  of  de- 
Digitized  by  VjOOQIC 
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ferred  finances.  We  have  only  enough  to  scratch  through  this  year's  work  and  only 
with  Davis'  help  in  taking  scrip.  I  have  told  Davis  that  he  can  take  reasonable  time 
about  his  plan  studies  as  there  will  be  nothing  ordered  for  some  time.  I' said  not  before 
end  of  year  at  earliest,  all  depending  upon  success  of  terminal  scheme.#  The  above  is 
private.  If  I  had  seen  you  again  I  could  have  explained  the  scheme  which  has  been 
deferred.  I  saw  a  16"  x  2"  bar  tested  which  failed  in  the  body,  about  29,000  lbs.  elastic 
limit  and  nearly  56,000  lbs.  ult.,  being  the  fourth  satisfactory  test.    In  haste. 

Tours  truly, 

E.  A.  HO  ABE. 


EXHIBIT  Wo.  70c. 

(Letterhead  of  Quebec  Bridge  Co.) 
(Personal.) 

Quebec,  June  6,  1902. 

Deab  Mb.  Cooper, — I  will  send  a  few  hasty  lines  before  going  up  the  river  to 
thank  you  for  yor  letter  of  the  2nd  inst  and  inclosure.  I  was  at  the  point  of  writing 
when  your  letter  came,  but  was  called  off  for  something  else.  Mr.  Davis'  work  is  pro- 
gressing. The  second  caisson  is  at  site,  but  not  quite  lined.  We  are  loading  with 
concrete  and  levelling  bottom  at  low  tide  under  air  pressure.  I  am  afraid  there  will 
be  a  halt  this  fall  as  our  programme  failed  to  mature.  I  hope,  however,  it  may  be 
revived  next  winter  in  time  for  some  arrangements  for  the  following  year.  Until  then 
I  am  afraid  we  shall  be  stranded  for  money*  Everything  has  been  scratched  together 
and  transferred  to  Mr.  Davis,  which  will  only  contribute  a  portion.  He  has  to  carry 
a  portion  on  his  own  shoiJders.  When  your  account  comes  in  I  will  try  samef  source 
to  procure  engineering  funds  as  soon  as  possible,  if  you  don't  mind  a  little  delay  in 
meantime.  The  present  available  funds  will  be  absorbed  locally  in  a  couple  of  months 
or  80.    When  anything  of  importance  occurs  you  will  hear  from  me. 

Tours  truly, 

t  Some.  E.  A.  HO  ABE. 


EXHIBIT  No.  70d. 
Telegram, 

Quebec^  Que.,  Oct.  3, 1902. 
Theodore  Cooper^ 

85  Broadway,  New  York. 

Could  you  be  here  next  Thursday  to  meet  Mr.  Schreiber.    Preparations  for  winter 
demand  decision  for  final  depth  not  later  than  then. 

E.  A.  HOABE. 
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EXHIBIT  No.  70e. 

(Letterhead  Phoenix  Bridge  Oo.) 

%  Phcendcville,  Pa.,  May  28,  1903. 

Theo.  Cooper,  Esq., 

Consulting  Engineer,  Quebec  Bridge  Co., 
86  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  were  very  sorry  to  learn  by  Mr.  Berger's  letter  of  May  26th  that 
the  grip  had  hold  of  you,  and  trust  by  this  time  you  have  been  able  to  knock  it  ofF. 

Mr.  Szlapka  has  carefully  examined  the  proposed  revised  specifications  as  to  loads 
and  strains  Quebec  bridge  and  same  is  returned  herewith,  with  several  notes  in  red, 
which  we  believe  you  will  add  as  agreeing  with  original  understanding. 

We  would  further  suggest  that  the  last  clause,  under  the  head  of  '  Future  increase 
or  railroad  live  load,'  be  added  immediately  after  the  liv«  load  clauses  and  before  the 
wind  clause. 

As  you  will  undoubtedly  appreciate,  it  will  be  necessary  for  you  to  explain  to  Mr. 
Hoare  how  the  live  load  proposed  in  these  specifications  will  easily  take  care  of  any 
possible  increase  in  live  load  without  overstraining  the  material.  I  know  personally 
that  Mr.  Hoare  and  his  people  feel  that  the  bridge  should  be  designed  to  provide  for 
a  considerably  heavier  load  than  originally  intended. 

It  has  occurred  to  us  that  it  might  be  well  to  add,  after  the  second  paragraph  in 
live  load  clause,  the  following : — '  This  loading  being  equivalent  to  Engine  E-40  with 
train  load  of  4,000  lbs.  per  lineal  foot  on  one  track  and  Engine  E-40  with  train  load  of 
2,000  lbs.  per  lineal  foot  on  other  track.'  We  simply  make  this  to  you  as  a  suggestion, 
that  parties  examining  specifications  may  have  it  directly  before  them  that  ample  pro- 
vision is  made  for  heavy  loading. 

We  notice  you  omit  to  add  that  the  workmanship  and  material  is  to  be  in 
accordance  with  '  Cooper's  specifications.'    Please  add  this  clause. 

Knowing  the  people  in  Canada  are  very  anxious  to  have  the  matter  settled,  we 
understand  you  will  forward  to  Mr.  Hoare  at  once  these  revised  specifications.  Kindly 
send  a  copy  to  us. 

Yours  truly, 

JOHN  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  70f . 

(Letterhead  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  May  20,  1903. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sir, — ^We  return  herewith,  by  registered  mail,  your  proposed  specifications 
for  loading  and  unit  stresses,  main  span,  Quebec  bridge.  I  wish  to  make  the  following 
remarks  in  reference  to  these  specifications : — 

1st.  I  assimie  that  only  one  engine  E-40  will  be  used  on  each  railroad  track. 

2nd.  I  find  that  the  proposed  48,000  lbs.  on  two  axles  10  ft.  centre  to  centre  on 
trolley  stringers  produce  larger  bending  moment  in  centre  than  the  40,000  lbs.  on  two 
axles  7  ft.  apart  centre  to  centre  originally  used. 
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SrcL  E-83  on  each  railroad  track  to  be  used  for  chords  and  main  diagonals  for  the 
suspended  span  ,i8  equiyalent  to  4,200  Ibe.  per  lin.  ft  on  one  track  and  ahnost  2,000 
Ibe.  jper  lin.  ft.  on  the  second  track. 

4th.  I  tried  formula  proposed  for  main  members  and  find  in  each  case  there  will 
1>e  a  slight  saving  of  material  and  that  the  unit  stresses  come  within  the  limit  of  about 
Aths  of  the  elastic  limit  for  Hye  and  dead  load  stresses. 

5th.  On  page  2  of  your  specifications  there  should  be  added  the  same  remark  as  on 
page  3,  written  hy  you  in  pencil  and  marked  by  me  with  red  asterisk. 

6th.  I  examined  the  values  of  the  permissible  unit  stresses  for  reversed  strains, 
and  I  find  in  some  cases  there  are  slight  errors,  as  indicated  by  me  in  red. 

After  you  have  these  specifications  rewritten  and  printed  complete,  I  would  be 
^lad  once  more  to  have  the  opportunity  of  looking  over  them  before  th^y  are  sent  to 
Canada  for  adoption. 

P.S. — ^I  have  retained  a  copy  of  your  papers. 

Yours  respectfully, 

PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  70g. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Ph<bnixville,  Pa.,  May  22nd,  1903. 
Theo.  Cooper,  C.E., 

36  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — ^I  returned  from  Ottawa  yesterday,  and  you  will  be  pleased  to 
learn  there  is  every  evidence  to  believe  that  the  programme  as  outlined  by  Mr.  Parent 
in  your  oflSce  recently  will  be  carried  out 

I  was  requested  by  the  Ottawa  officials  to  urge  upon  you  to  act  as  promptly  aa 
I>ossible  in  the  matter  of  completing  the  specifications  and  to  forward  same  to  Mr. 
Hoare  without  delay.  There  is  urgent  necessity  of  their  taking  prompt  action.  Will 
you  kindly  write  Mr.  Hoare  when  he  may  expect  to  receive  copy  of  the  revised  specifi- 
cations. 

I  will  stop  to  see  you  the  next  time  I  am  in  New  York,  which  will  undoubtedly  be 
within  a  few  days,  and  give  you  more  details. 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  70h. 

(Letterhead  of  Phcenix  Bridge  Co.) 

Phcbnixville,  Pa.,  June  4,  1903. 
Theo.  Cooper,  Esq.,  C.E., 
Consulting  Engineer, 

36  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — ^I  acknowledge  receipt  by  your  letter  of  June  3rd  copy  of 
revised  specifications  Quebec  bridge,  which  you  sent  to  Mr.  Hoare  on  June  2nd.T  I 
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thank  you  for  the  copy  and  hope  we  will  soon  hear  that  these  specifications  have  been 
approved  by  the  goyemment. 

Hoping  you  are  entirely  recovered  from  your  recent  attack  of  grip,  I  rema^p. 

Tours  truly, 

JNO.  STEELING  DEANS, 


EXHIBIT  No.  701. 

(Letterhead  of  the  Quebec  Bridge  Co.) 

Private. 

QuEBEO,  July  Ist,  1903. 

Dear  Mb  Cooper, — ^I  enclose  copy  of  letter  which  Mr.  Parent  approved  of  and 
signed  and  which  I  Handed  to  Mr.  Fitspatrick  (our  representative  member)  yesterday 
in  Ottawa.     We  showed  it  to  Mr.  Schreiber  who  approved  of  it  and  requested  Mr. 
Fitzpatrick  to  obtain  the  consent  of  the  Minister  of  Railways  and  Canals  to  proposals 
therein.    I  expect  that  this  part  of  the  programme  will  be  closed  this  week.   Kegard- 
ing  your  specification,  to-day  being  a  holiday,  I  was  unable  to  get  Mr.  S.  to  take  it  up 
with  me,  as  Douglas  was  absent  for  a  few  days,  and  Mr.  S.  wished  to  see  him  in  regard 
to  it  before  committing  himself.    He  said,  however,  that  I  may  expect  a  letter  in  a 
day  or  two  ,  probably  putting  questions  for  your  explanation.    Mr.  S.  said  he  would 
go  to  see  you  if  he  wasn't  so  tied  up  attending  committees,    I  think  the  hitch,  if  any» 
wiU  be  on  the  method  of  loading  and  straining  metal  to  i  of  elastic  limit,  which  may 
require  explanation  direct.    I  do  not  think  that  financing  will  be  as  easy  as  supposed 
in  these  quarters.    The  government  have  not  yet  decided  on  any  guarantee,  but,  from 
what  I  can  gather  here  and  there,  it  will  not  cover  the  whole  required  by  the  company. 
In  such  a  case  we  don't  want  to  be  loaded  with  greater  outlay  than  necessary.    At  the 
same  time  the  future  usefulness  and  permanency  of  the  bridge  for  all  possible  traffic 
must  not  be  sacrificed  on  account  of  temporary  financial  conditions.    Therefore,  if 
you  have  satisfied  the  above  by  your  specifications  I  would  suggest  clinging  to  youic 
proposals  and  overcome  criticism  by  discussion  such  as  we  had  at  your  office  the  other 
day.    It  might  also  be  well  for  you  to  satisfy  Mr.  S.  that  when  strain  diagrams  are 
being  prepared  you  may  find  it  necessary  to  increase  where  special  conditions  require 
it  and  that  the  present  specification  provides  for  maximum  results  when  properlyif 
handled  and  that  you  require  plenty  of  scope  to  work  out  satisfactory  details  and  not 
be  tied  down  to  unreasonable  conditions,  thereby  impairing  your  usefulness  as  con- 
sulting engineer.    I  spoke  to  him  on  these  lines,  hoping  that  it  may  have  a  little 
impression  before  Douglas  returns.    I  found  a  message  from  Phoenixville  this  morn- 
ing urging  an  agreement  as  they  were  at  a  standstill  and  could  not  proceed  as  Deans 
promised  the  premier  when  here  six  weeks  ago.    Is  there  anything  they  can  do  in  the 
meantime  in  preparation  of  any  kind,  for  I  fear  we  shall  take  a  week  longer  to  arriye 
at  conclusions.    Please  excuse  a  hurried  random  letter  to  catch  mail. 

E.  A.  HOARE. 
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EXHIBIT  No.  70j. 

(Xietterhead  of  the  Quebec  Bridge  Co.) 

QuEBBO,  29th  June,  1908. 
The  Hon.  Charles  Fitzpatrick, 

Minister  of  Justice,  Ottawa. 

Dear  Mr.  FiTZPATRioK,~Mr.  Hoare  has  been  to  New  York  to  confer  witli  Mr. 
Cooper,  the  consulting  engineer  of  the  Quebec  Bridge  Company,  and  the  chief  engi- 
neer of  the  Phoenix  Bridge  Company  upon  the  arrangement  of  certain  matters  whicH 
^will  govern  the  rate  of  progress  of  work  on  the  bridge.  In  that  regard,  the  prepara- 
tion of  the  general  drawings,  and  those  required  for  the  shops  at  Phoenixville,  is  a  very 
stupendous  afiEair,  requiring  exx)ert  supervision  and  a  large  staff  of  special  draughtsmen 
at  work  for  many  months  before  details  are  ready  for  the  workshops.  It  is  absolutely 
unx>erative  that  ^e  continuous  flow  of  the  working  drawings  to  the  shops  shall  not  aD 
any  time  be  interrupted,  as  the  slightest  delay  will  most  assuredly  lose  a  season's  erec- 
tion. If  the  usual  course  of  submitting  plans  to  the  Department  of  Railways  and 
Oanals  (which  may  work  very  well  in  ordinary  cases),  is  followed,  delays  will  certainly 
occur,  and  in  order  to  avoid  anything  of  the  kind,  I  urgently  ask  you  to  have  an 
arrangement  made  by  which  all  specifications  and  designs  signed  by  Mr.  Theodore 
Cooper  be  accepted  by  the  government.  Mr.  Schreiber  would,  I  should  think,  be 
pleased  to  have  such  an  arrangement  made  whereby  work  could  be  compressed  and 
simplifled  and  responsibility  taken  by  such  an  experienced  bridge  engineer  as  Mr., 
Cooper,  who  has  been  8i)ecially  engaged  for  that  purpose. 

Yours  truly, 

S.  N.  PAEENT, 

President. 


EXHIBIT  No.  70k. 

(Letterhead  of  Dept.  of  Rys.  &  Canals,  Ottawa.) 


Ottawa^  July,  1903. 


Dear  Sir, — I  have  received  from  Mr.  E.  A.  Hoare  two  memoranda  made  by  you  in 
respect  of  the  plans  of  the  superstructure  of  the  Quebec  bridge,  suggesting  certain 
modifications  which  you  consider  desirable. 

Inasmuch  as  tiie  contract  for  this  structure  contains  an  express  specification 
by  which  I  am  bound,  I  am  unable,  as  matters  stand,  to  sanction  any  deviation  from  it. 

I  am,  however,  strongly  impressed  with  the  expediency,  in  order  not  to  hinder  the 
progress  of  the  work  of  manufacture,  of  permitting  you  certain  latitude  in  the  pre- 
paration of  the  detail  plans,  even  to  the  extent  of  adopting  (with  my  own  concurrence) 
such  modifications  as  may  appear  xnroper,  and,  holding  this  view,  I  have  asked  that 
authority  be  given  me  by  order  in  council  which  will  enable  me  to  act  in  that  direction. 
Nothing  can,  of  course,  be  done  until  such  order  is  passed,  but  on  receipt  of  it  I  will 
communicate  with  you  immediately. 

Faithfully  yours, 

COLLINGWOOD  SCHKEIBER, 

Chief  Engineer. 
Theodore  Cooper^  Esq., 

Consulting  Engineer, 

86  Broadway.  New  York  City,  U.S.A.  ^^^^^^  ^^  GoOglc 
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EXHIBIT  No.  701. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Phcenlxville,  Pa.,  July  31,  1903. 
Theodorb  Cooper,  Esq., 

Consulting  Engineer, 

86  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper^ — To  say  that  I  was  surprised  hy  the  contents  of  your  lett^  of 
July  30th  is  putting  it  mildly.  I  am  trying  to  reach  Mr.  Hoare  hy  'phone.  In  additicm, 
I  have  wired  him  and  have  also  written  a  strong,  letter  expressing  my  feeling  in  dis 
matter. 

The  suggested  action  hy  Mr.  Schreiher  would  place  the  husiness  in  a  much  worse 
condition  than  it  was  originally  in.  The  *  order  in  council '  was  taken  solely  to  save 
time  and  to  have  your  approval  of  our  details  final  and  hinding  on  the  government— 
it  "simply  heing  necessary  to  have  Mr.  Sschreiher's  signature  as  a  matter  of  form.  It 
has  certainly  proven  to  he  a  thankless  task  so  far  in  trying  to  save  the  Quebec  Bridge 
Company  a  large  amount  of  money  without  in  the  least  affecting  the  efficiency  of  the 
structure. 

We,  of  course,  agree  with  you  that  we  are  at  a  standstill  until  this  matter  is 
settled,  as  certainly  the  matter  of  a  new  engineer  is  an  uncertain  quantity  at  present. 

I  cannot  but  believe  that  a  trip  to  Quebec  by  yourself  and  myself  would  tend  to 
clear  the  situation. 

Yours  truly, 

JNO.  STERLING  BEANS, 

Chief  Engineer. 


EXHIBIT  No.  70m. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  August  1, 1903. 
Mr.  Theo.  Cooper,  C.E., 

86  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — ^I  talked  with  Mr.  Hoare  over  the  'phone  yesterday  (the 
vice  was  not  very  satisfactory),  and  also  wired  him  two  long  messages,  and  have  re- 
ceived his  reply  stating  that '  he  will  take  up  the  question  with  parties  at  Ottawa  and 
that  we  should  go  ahead,  and  if  anything  turns  up  to  cause  frouftZe,  tell  Cooper  to  let  me 
"know  at  once.'  I  have  written  him  again  and  urged  him  to  stop  entirely  this  proposed 
plan,  and  explaining  that  the  sole  purpose  of  the  order  in  council  was  to  give  you  ^ 
final  authority  to  settle  all  details,  the  government  approval  being  a  mere  formality, 
and  in  this  way  save  time  which  was  so  valuable.  I  personally  think  it  would  have 
been  much  better  to  have  had  Douglas,  as  originally  proposed,  rather  than  to  have  the 
present  plan  carried  out ;  but  we  must  insist  upon  having  the  whole  matter  stopped. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 
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EXHIBIT  No.  70n. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  Sept.  6,  1903. 
Theo.  Coopkb^  Esq. 

Consulting  Engineer, 

Cooper's  Plains,  Steuben  Co.,  N.Y. 

Dear  Mr.  Cooper, — I  was  pleased  to  learn  by  your  letter  of  Sept.  2nd  that  you  had 
found  it  possible  to  take  a  rest,  and  trust  you  wiU  be  greatly  benefited  by  the  change. 
We  will  follow  your  directions  sliould  anything  of  importance  come  up  in  connection 
\¥ith  Quebec  during  your  absence. 

I  was  called  to  Quebec  and  Ottawa  by  a  telegram  from  Mr.  Parent  on  Tuesday  last 
to  meet  government  officials  and  satisfy  them  as  to  the  reasonableness  of  the  cost  of 
our  portion  of  the  structure.  Mr.  Davis  was  present  to  make  the  same  statement  in 
connection  with  his  part  of  the  work.  It  was  evident  that  the  government  were  making 
final  arrangements  to  bring  a  Bill  before  parliament  covering  guarantee  of  bonds  to 
<?oinplete  the  work.    I  believe  this  action  will  >>e  taken  within  a  short  time. 

Yours  truly, 
JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  70o. 

{Letterhead  of  Quebec  Bridge  Co.) 

Quebec,  May  6, 1904. 
Thbo.  Cooper,  Esq., 

36  Broadway,  New  York  City. 

Dear  Sir, — ^Mr.  Johnson  and  a  friend  of  mine,  who  is  inspecting  work  for  me  in 
Montreal,  have  recommended  a  Mr.  John  Rankin,  now  engaged  as  inspector  on  the 
Trent  canal,  as  a  competent  mill  and  shop  in8x>ector  for  our  work.  Both  Johnson  and 
-Griffiths  state  that  he  has  had  considerable  experience  in  both  kind  of  works  and  is 
very  reliable,  and  has  been  educated  as  an  engineer,  I  believe,  at  McGill  College.  I 
have  asked  Mr.  Rankin  to  write  to  you  direct,  stating  his  experiences  from  the  start, 
m  order  that  you  may  judge  of  his  capabilities.  If  you  think  him  a  desirable  man, 
I  can  negotiate  with  him  and  get  him  probably  within  two  weeks.  Another  man  named 
W.  S.  Walls  has  also  been  recommended  to  me  by  the  same  gentlemen,  they  state  that 
Walls  has  had  a  little  more  experience  than  Rankin.  He  was  shop  superintendent  of 
the  Elmira  Bridge  Co.,  also  the  Lackawanna  Steel  Co.  He  was  engaged  for  some  time 
by  the  Pittsburg  Testing  Laboratory  and  also  by  the  late  George  S.  Morrison.  Ran- 
kin is  a  Canadian-bom  subject  and  Walls  an  American.  I  have  inquired  about  others, 
but  the  majority  that  apply  are  totally  unfit  for  our  work.  Deans  says  he  must  have 
inspectors  at  Phcenixville  by  the  16th  instant  in  order  to  spend  a  little  j)reliminary 
time  to  become  acquainted  with  their  works  and  the  shop  drawings,  etc.  Would  like 
to  hear  from  you  on  this  subject  at  your  earliest  convenience,  also  to  have  the  letters 
in  hand  in  reference  to  matters  discussed  in  New  York  the  last  time  I  was  there.  I 
may  as  well  inclose  for  your  perusal  a  letter  from  Mr.  Rolph,  making  an  application 
to  the  Canadian  Inspection  Company  for  a  position  as  inspector  metal  work.  You 
might  let  me  know  if  you  think  this  man  would  be  worth  trying  as  a  junior.  I  know 
X  can  get  him  if  he  is  suitable. 

Yours  truly, 

E.  A.  HQARE. 
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EXHIBIT  No.  70p. 

(Letterhead  of  Quebec  Bridge  Co.)  Quebec,  May  20,  1904. 

Theodore  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York, 

Dear  Sir, — ^I  have  received  your  letter  of  the  16th  stating  that  you  have  engaged 
Mr.  Edwards  as  inspector  at  Phoenixville.  I  haven't  had  an  opportunity  to  get  con- 
firmation by  the  Board  but  I  am  satisfied  that  it  wilVbe  all  right.  I  received  a  letter 
from  Mr.  0.  Deans  to  know  if  there  would  be  an  opportunity  to  get  a  part  of  this 
inspection  as  compensation  for  lost  labour  in  figuring  on  the  original  contract  bids 
with  Phoenix  Company.  I  suppose  you  have  arranged  for  checking  shop  drawing 
weights  in  the  manner  already  attended  to  or  in  some  similar  way.  Consequently  the 
only  way  to  fit  in  Deans  (if  at  all)  would  be  some  distant  mill  inspection,  say  a  limited 
quantity  that  may  be  rushed  in  the  future  at  some  distance  from  Phoenixville,  which 
might  not  interfere  with  the  latter  organization.  I  mention  this  in  case  of  unfore- 
seen rush.  If  you  think  Rankine  eflScient  for  the  future,  when  required,  you  can  let 
me  know.  I  imagine,  however,  that  he  will  require  an  answer  in  a  month,  or  not  much 
later. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  70q. 

(Letterhead  of  Quebec  Bridge  Co.) 

Quebec,  July  21,  1904. 
Theodore  Cooper,  Esq., 

Consulting  Engineer, 
46  Broadway,  New  York  City. 

Dear  Sir, — The  Department  of  Eailways  and  Canals  are  going  to  send  a  resident 
inspector  to  Phoonixville  to  follow  our  inspector's  work  and  keep  track  of  all  metal 
out  of  Canada  in  such  a  manner  that  when  paid  for,  it  can  be  claimed  at  any  time  by 
this  company  and  the  government.  At  the  same  time  I  imagine  that  the  Weight  of 
metal  will  be  checked  by  the  government  man  in  the  manner  previously  mentioned.  If 
it  is  arranged  that  the  government  man  and  Mr.  Edwards  can  satisfactorily  do  this, 
there  is  no  use  of  troubling  you  about  it,  as  you  probably  have  all  the  work  you  desiie 
m  hand.    I  will  let  you  know  later  the  actual  arrangements  made. 

I  was  sorry  to  hear  that  you  were  called  away  to  attend  your  brother's  funeral 

With  best  regards. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  70r. 

August  1,  1904. 
Mr.  E.  T.  Morris, 
Inspector,  the  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sir, — James  River  Viaduct,  Richmond,  Atlantic  Coast  Line — I  have  just 
learned  of  carelessness  in  not  following  out  the  f uU  and  very  explicit  in^tifuctions  given 
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on  the  drawings.  These  must  he  carried  out  to  the  letter.  We  must  insist  upon  this 
and  if  there  is  to  he  any  modifications  from  these  instructions,  it  must  he  given  from 
this  office.  The  proper  time  to  have  made  the  corrections  on  these  girders  was  when 
they  were  first  sent  out  of  shop  and  not  wait  until  time  arrives  for  them  to  he  riveted 
together.  I  helieve  you  now  understand  exactly  what  is  to  he  done,  and  will  see  that 
Srirders  are  made  in  strict  accordance  with  the  drawings.  . 

Quehec. — I  helieve  you  have  heen  told  verbally  ahout  the  importance  of  the  inspec- 
tion of  the  Quebec  bridge  material,  not  alone  the  material  for  the  bridge  proper,  but 
particularly  the  material  for  the  falsework  and  traveller.  This  must  have  the  same 
careful  inspection  as  permanent  work  and  particularly  as  to  the  material  and  work- 
manship  about  the  joints. 

Tours  truly, 

JOHN  STERLmO  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  71a. 

(Letterhead  of  Phoenix  Co.) 

Phcenixville,  Pa.,  July  30,  1908. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

36  Broadway,  New  York,  N.Y. 

Dear  Sir, — We  send  you  in  duplicate  preliminary  floor  plan  for  the  St.  Lawrence 
river  bridge  at  Quebec.  This  plan  shows  the  floor  arranged  with  a  future  sidewalk 
on  the  main  span  and  on  the  approach  spans,  as  well  as  the  cross  section  of  floor  with 
sidewalk  temporarily  omitted. 

We  made  several  changes,  as  compared  with  the  Quebec  Bridge  Company's  speci- 
fications. We  increased  the  3-inch  planking  on  the  roadway  to  4  inches  ;  spaced  the 
8  X  12  railway  ties  14  inches  instead  of  12  inches,  and  we  omitted  the  two  outside 
railway  guard  timbers  8x9  inches,  which  appear  to  be  unnecessary  having  inner  steel 
guard  rails. 

The  centre  posts  over  the  main  piers  being  6  feet  wide  over-all  and  some  of  the 
diagonals  packing  out  also  about  6  feet,  the  future  sidewalk  has  to  be  6  feet  clear  out- 
side of  these  dimensions. 

The  depth  of  the  roadway  stringers  and  the  electric  stringers  is  not  yet  decided 
upon  until  tfiis  floor  plan  is  approved  by  you.  We  will  then  figure  the  exact  dead  weight 
of  the  wooden  floor  and  proceed  to  the  design  of  the  steel  floor. 

Please  return  one  plan  with  your  approval  and  oblige. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71b. 

(Letterhead  of  Quebec  Bridge  Co.) 

Ph(enixville,  Pa.,  October  23,  1903. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sir, — ^Under  separate  indosure  we  send  you  five  blue  prints  of  drawing  *  A ' 
showing  wooden  floor  system,  main  bridge,  St.  Lawrence  river  crossing.    Kindly  retum 
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four  of  the  sheets  with  your  approval  as  far  as  the  wooden  portion  of  the  cross-section 
is  concerned. 

We  also  send  you  two  sheets  showing  general  layout  of  the  main  bridge  and  especi- 
ally showing  the  character  of  the  curve  of  the  upper  chord  of  the  suspended  span. 
From  this  you  will  notice  that  this  curve  produced  comes  about  2  feet  above  the  second 
panel  point  from  the  main  pier.    Kindly  retain  these  prints  for  your  office  uae. 

'  Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA« 


EXHIBIT  No.  71c. 

PoTTSTOWN,  May  17,  1904. 
Theodobb  Cooper,  CJE., 

Consulting  Engineer,  Quebec  Bridge  Co., 
New  York, 

Dear  Sir, — ^Beg  to  acknowledge  receipt  of  your  favour  of  the  16th  inst.,  directing 
me  to  proceed  to  Phcenizville  and  to  report  to  the  Phoenix  Bridge  Company  as  in- 
spector for  the  Quebec  Bridge  Company. 

I  thank  you  for  kindly  assigning  me  to  this  work,  and  assure  you  I  will  use  my 
best  endeavours  to  prove  your  confidence  has  not  been  misplaced.  I  note  what  you  say 
regarding  salary,  and  if  this  is  agreeable  to  the  chief  engineer  it  will  be  so  to  me. 

Would  report  that  I  called  at  the  office  of  the  Phoenix  Bridge  Company  to-day  as 
per  your  request,  and  was  informed  by  their  Mr.  Deans  that  they  expect  to  order 
material  for  the  anchorage  shell  early  next  week. 

I  will  be  notified  when  this  is  done,  and  also  be  furnished  with  the  necessaii^r 
drawings  and  bills  of  material.  I  will  keep  track  of  the  work  now  from  this  time  on. 
and  give  prompt  attention  to  any  inspection  which  may  arise.    I  remain. 

Yours  very  truly, 

E.  L.  EDWARDS. 


EXHIBIT  No.  71d. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenkville,  Pa.,  February  19,  1904. 
Theo.  Cooper^  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sir, — ^We  send  you  herewith  in  duplicate  stress  diagram  and  general  detail 
drawing  of  the  675-foot  suspended  span,  Quebec  bridge,  and  also  our  calculations  in 
detail  for  same.  With  these  calculations  in  hand  the  checking  of  our  figures  will  be 
very  much  simplified. 

While  our  general  plan  shows  the  principal  features  of  the  details  to  be  uaod. 
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tliese  details  naturally  may  be  subject  to  further  changes  when  the  final  shop  drawings 
for  this  span  are  made. 

For  erection  purposes  the  upper  chord  sections  are  spliced  in  the  field  ahead  of 
tbe  panel  points,  while  the  panel  splices  will  be  shop  riveted. 

For  the  same  reason  the  eyebars  at  the  intersection  with  the  sub-panels  are 
attached  to  two  separate  pins  by  means  of  a  sx>ecial  link. 

Our  plan  shows  the  lower  chord  stiff  throughout,  although  it  may  be  found  later 
on  more  convenient  for  erection  to  make  the  two  centre  panels  of  eyebars. 

As  noted  on  our  plan,  the  details  of  the  end  portals,  of  the  end  floor  beams,  of  the 
end  stringers  and  the  arrangement  for  transferring  the  lateral  stresses  from  the  sus^ 
pended  span  into  the  cantilever,  will  be  furnished  later. 

11  you  find  it  necessary  to  discuss  any  of  our  details  in  person,  the  writer  will  be 
^lad  to  call  at  your  office  any  day  you  may  name.  Kindly  return  one  print  with  your 
approval,  and  oblige. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 
P.S. — Our  detailed  calculations  are  for  your  office  use  and  need  not  be  returned; 


EXHIBIT  No.  71e. 

(Telegram.)  Beceived  at 

Dated  Quebec,  Que.,  27  New  York,  April  27,  1904. 

Theodore  Cooper, 

36  Broadway,  New  York. 

Think  I  can  find  in  a  few  days  satisfactory  men  for  all  inspection  purposes. 

E.  A.  HO  ABE. 


EXHIBIT  No.  71f. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Ph(Enixville,  May  3,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  send  you  to-day  six  sets  each  of  drawings  T,  U  and  V,  being 
general  detailed  drawings  of  the  andior  bent,  Quebec  bridge.  Kindly  affix  your  signa-^ 
ture  to  these  drawings  and  return  same,  so  that  we  may  forward  them  to  Mr.  Hoare 
for  govemm<enf  s  approval. 

Yours  truly, 

JNO.  STERLING  DEANS,  C.E.E., 

Chief  Engineer, 
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EXHIBIT  Ho.  71g. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Ph(ENixville,  May  26,  1904. 
Theo.  Ooopbs,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm, — ^We  send  you  herewith  in  duplicate  more  complete  drawings,  sheets 
T,  U  and  V,  which  may  be  necessary  to  you  in  checking  our  shop  drawings  No.  1  and 
No.  2,  being  eyebars,  plus  and  pilots  for  the  anchor  bents,  which  plans  we  also  send 
you  herewith  in  duplicate. 

The  anchor  ^ebars  are  made  of  difPerent  lengths,  owing  to  the  fact  that  they  are 
differently  inclined  from  the  bottom  end  pin  towards  the  upper  end  pin,  and  aln) 
owing  to  the  fact  that  the  present  anchor  bars  projecting  6  feet  above  the  anchor  piers 
are  at  slightly  different  elevations,  as  given  to  us  by  Mr.  Hoare. 

We  understand,  as  already  mentioned  by  you,  it  will  not  be  necessary  for  us  XA 
bend  the  eyebars  at  their  beads,  owing  to  the  slightly  larger  amount  of  slanting^  than 
generally  specified. 

We  expect  to  send  to  you  the  bracing  in  the  anchor  bent  on  Saturday  and  the 
legs  not  later  than  Wednesday  niext. 

Kindly  return  to  us  the  two  sheets  of  eyebars,  pins,  &c.,  at  your  earliest  conven- 
ience, as  we  wish  to  make  a  start  of  rolliug  material  in  the  mills,  and  in  this  wax 
satisfy  the  Dominion  government  that  the  actual  construction  of  the  bridge  in  tbe^ 
shops  has  begun. 

Yours  truly, 

THE  PHCENIX  BRIDGE  COMPANY, 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71h. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  May  26,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Deah  Sir, — We  send  you  herewith  in  duplicate: — 
Calculations  of  pins  in  anchor  bents. 
Calculation  of  anchor  tower. 
Calculation  of  twin  floor  beam  over  anchor  bent. 

Complete  stress  sheet  of  anchor  arm  with  the  exception  of  end  portal,  intermedia  le 
sway  bracing  and  bracing  and  trussed  floor  beams  between  centre  posts. 

These  calculations  show  every  position  of  live  load  used  in  obtaining  maximum 
stresses.  They  also  show  the  several  cases  of  wind  pressures  on  page  4 — so  that  with 
all  secants,  tangents,  &c.,  given,  you  will  be  enabled  to  make  very  rapid  progress  in 
checking  our  calculations. 

As  soon  as  you  are  through  with  these  calculations  and  you  wish  any  features 
of  the  calculations  explained,  corrected,  or  supplemented,  the  writer  will  be  glad  to 
call  at  your  office. 

Your  truly. 


THE  PHCENIX  BRIDGE  CO., 

Per  R>L    _ 
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EXHIBIT  No.  71i. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  June  7,  1904. 
Theo  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  send  you  in  duplicate,  additional  sheets  showing  bending  moments 
on  pins  of  anchor  arm,  Quebec  bridge,  namely:  Sheet  31  to  38,  inclusive,  and  44  to 
46,  inclusive. 

In  the  course  of  two  or  three  days  we  will  send  you  the  missing  sheets  for  pins 
for  post  P-4  and  centre  post. 

We  would  be  greatly  obliged  to  you,  if  Mr.  Berger  could  see  his  way  of  checking 
the  lower  part  of  the  main  tower  and  return  to  us  one  of  our  plans  approved,  not 
later  than  next  Friday — ^as  our  shops  are  greatly  in  need  of  this  material. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71j. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcendcville,  Pa.,  July  1,  1904. 
Theo  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm, — To  eliminate  the  additional  compressive  stresses  on  the  lower  chord 
of  the  anchor  arm,  due  to  the  bending  under  its  own  weight,  we  propose  to  move  the 
centre  line  of  the  pins  i-inch  below  the  centre  of  gravity  of  the  chord.  Kindly  advise 
if  you  agree  with  us  in  this  matter  and  oblige. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71k. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  July  28,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm, — ^We  send  herewith  for  your  examination  and  approval  in  duplicate: — 
Drawing  No.  1  C.  O.  616,  617. 
Drawing  No.  1  C.  0.  606,  607. 
Drawing  No.  12  C.  O.  616,  617. 
164— vol  ii— 30 
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The  end  bottom  chord  plan  was  pievioualy  approved  by  you  and  we  send  you  this 
plan  owing  to  the  fact  that  small  changes  were  added  and  you  requested  us  to  send 
another  set  of  drawings  as  finally  arranged. 

Kindly  return  one  of  each  with  your  approval,  and  oblige. 


Yours  truly. 


THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  711. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

PHCBNixvn.LE,  Pa.,  October  17,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

DEiB  Sm, — ^We  have  your  letter  of  October  14,  referring  to  additional  stresses 
caused  in  the  top  laterals  by  their  weight,  in  addition  to  the  wind  stresses  We  con- 
sideied  this  point,  but  finding  that  the  dead  load  stresses  are  less  than  10  per  cent 
of  the  wind  stresses,  we  did  not  provide  any  additional  section.  Your  standard  speci- 
fications permit  this  assumption.  The  unit  stresses — 20,000  lbs.  per  sq.  in.  bein^  less 
than  the  maximum  permissible  stress  of  24,000  lbs.  for  all  combined  stresses,  would 
be  an  additional  reason  for  not  providing  any  additional  section,  or  any  additional 
rivets  for  the  dead  load  stresses.    Kindly  advise  us  again  on  this  point,  and  obligre,' 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71m. 

Ph(Enixville,  December  2,  1904. 

List  of  errors  of  account  made  by  the  shop  in  the  construction  of  posts  and  chords 
for  the  anchor  arms  of  Quebec  bridge : — 

Four  End  Bottom  Chords. — In  consequence  of  the  one  end  of  these  chords  being 
faced  A^^  out  of  square  the  connection  holes  for  floor  beams  and  which  had  been  drilled 
from  template  were  from  J''  to  A"  (maximum)  out  of  their  correct  position  in  relation 
to  the  vertical  line  shown  on  drawing  7  C  O  606-607. 

Remedy. — The  connection  holes  in  end  angles  of  end  floorbeams  were  dnlled  to 
correspond  with  the  holes  in  the  chords.  This  shifting  of  holes  in  floor  beams  from  the 
position  as  originally  intended  left  at  the  top  hole  at  least  Y^  metal  from  side  of  hole 
to  edge  of  angles  and  more  material  proportionately  as  the  holes  approached  to  the 
bottom  of  the  floor  beam. 

No.  2  Bottom  Chords. — On  chords  A-2-R  and  A-2-L  (S.  anchor  arm)  and  A-2-R 
(N.  angle  arm)  14"  pin  holes  were  bored  A -inch  too  low. 
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Remedy, — ^Bottom  sections  of  post  P  1  bored  to  correspond  with  pin  holes  in  above 
chords. 

No.  3  Bottom  Chord  S.  Anohor  Arm. — Chord  A-3-L  (S.  anchor  arm)  A"  short 
from  centre  of  pin  hole  to  faced  end  (short  end,  so-called.) 

Remedy. — Abutting  No.  4  chord  lengthened  by  the  amount  this  chord  (A-3-L) 
was  short. 

Upper  Seotiok  op  Post  P  1.— This  section  mark  AUPR  (N.  anchor  arm)  was  not 
set  straight  in  the  boring  mill  and  in  consequence  this  section  was  bored  A^^  on  one 
side  longer  than  the  other. 

Remedy. — ^Pin  hole  was  re-bored  for  12i''  pin,  and  connecting  eyebars  will  be  bored 
to  correspond  with  this  pin  hole. 

Hanger  A  T  O  L,  South  Anchor  Arm.— This  hanger  did  not  '  true  up '  on  two 
ribs  in  boring  the  upper  12"  pin  hole.  Ribs  were  re-bored  to  12}''  and  after  bushing 
re-bored  for  12^'  pin.  Bushing  A''  thick  (finished)  and  secured  with  four  dowels — 
i''  X  ir. 

E.  L.  EDWARDS. 


EXHIBIT  No.  71n. 

Ph<enixville,  December  12,  1904. 
Theodore  Cooper,  C.E. 

Consulting  Engineer  on  Quebec  Bridge  and  Railway  Company. 
New  York. 

Dear  Sm^ — I  beg  to  send  you  herewith  a  n^morandum  showing  the  weights  of  some 
parts  shipped  within  the  past  few  weeks  for  the  south  anchor  arm  of  Quebec  bridge. 
Duplicates  of  these  parts  have  been  stored  here  for  use  on  the  north  anchor  arm. 

Would  report  that  the  shop  work  is  progressing  steadily.  The  boring  of  16"  eye- 
bars  for  panel  D  is  now  imder  way,  in  fact  about  25  bars  are  completed.  We  pinned 
eight  of  these  (picked  out  indiscriminately)  and  results  were  very  satisfactory.  In 
my  inspection  of  15"  eyebars  ioxmd  two  bars  15"  x  2" — 51'^8*%2"  (c  to  c)  mark  A-D-2 
which  were  Xi''  too  long.  These  bars  have  been  put  aside  for  the  present.  Chord 
A-6-L  for  south  anchor  arm  we  found  A''  short  (at  short  end).  Abutting  No.  7  chord 
win  be  lengthened  by  this  amount.    I  presume  that  this  will  meet  your  approval. 

The  forging  of  15''  eyebars  has  been  improving  very  much  lately  and  decidedly 
better  than  some  of  those  which  you  saw  at  the  eyebar  {Tlant  on  the  occasion  of  your 
last  visit  here. 

Yours  very  respectfully, 

E.  L.  EDWARDS. 

P.S. — No  16"  eyebars  will  be  shipped  till  Mr.  Szlapka  has  arranged  with  you  in 
reference  to  further  full  sized  tests.    He  expects  to  see  you  this  week,  I  believe. 


EXHIBIT  No.  71o. 

Ph(ENIXVILLE,  January  19,  1906. 
Theodore  Cooper.  C.E., 

(consulting  Engineer  of  the  Quebec  Bridge  and  Railway  Company, 
New  York. 

Dear  Sir, — Enclosed  please  find  reports  of  two  tests  made  on  one  16''  x  IW  eye- 
bar.    You  will  note  that  the  elastic  limit  in  both  tests  are  rather  low  and  in  the  case 
154— vol.  ii— 30i  •  ^  i 
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of  No.  20  the  ultimat©  strength  is  66000.  I  would  therefore  respectfully  refer  these 
tests  for  your  consideration. 

I  would  report  the  rejection  of  one  pin  (in  addition  to  three  previous  ones) 
intended  for  anchor  arms.    This  pin  had  fine  seams  running  throughout  its  length. 

No.  9  chord  (A-9-L)  for  N.  anchor  arm  we  found  the  pin  hole  A''  larger  than  the 
pin  instead  of  %4"  allowed.  Chords  A-9-L  and  A-9-R  for  south  anchor  arm  we  find  A^ 
^ort  from  pin  hole  to  end  (long  end).  This  occurs  on  one  side  of  these  chords  only, 
the  outside  dimensions  (from  c  of  hole  to  end)  are  O.K.  in  both  cases.  The  chords 
referred  to  will  not  be  accepted  by  us  till  I  have  conferred  with  you  later. 

Yours  very  respectfully, 

E.  L.  EDWARDS. 


EXHIBIT  No.  71p. 

(Letterhead  of  the  Quebec  Bridge  and  Railway  Company.) 

Quebec^  March  8,  1905. 
Theodore  Cooper,  Esq., 
Consylting  Engineer, 
New  York,  N.Y. 

Dear  Sir, — I  received  a  letter  from  Mr.  Edwards  regarding  the  inspector  I  men- 
tioned to  you  the  other  day.  I  asked  Mr.  Edwards  to  see  you  with  reference  to  this 
man's  capacity  to  assist  at  Phoenixville,  to  become  acquainted  with  the  mechanical 
features  of  the  work  at  the  shops,  and  finally  to  be  transferred  to  the  field  during:  ihe 
summer  season.  It  is  not  easy  to  judge  of  a  man  by  correspondence,  but  if  you  saw 
Mr.  Edwards  and  the  applicant  you  (would  soon  decide  whether  he  was  capable,  aad  if 
not  we  can  look  for  others. 

I  received  a  letter  from  Kinloch  this  morijing.  He  is  the  man  I  employed  on  the 
approach  spans  and  whom  I  found  to  be  very  capable  mechanically,  and  he  has  had 
previous  experience  in  shop  as  well  as  field  work.  Kinloch  would  make  a  g:ood 
second  field  inspector,  as  I  don't  think  he  has  technical  knowledge  to  qualify  him 
for  first  place.  I  expect  we  will  require  more  than  one  inspector  in  the  field  after 
getting  fairly  started. 

•  Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  71q. 

PoTTSTOWN,  March  11,  1906. 
Theodore  Cooper,  C.E., 

Consulting  Engineer  for  the  Quebec  Bridge  Company, 
New  York. 

Dear  Sir, — On  the  occasion  of  Mr.  Hoare's  recent  visit  to  PhcenixviUe  he 
expressed  the  wish  to  have  the  weighing  witnessed  of  as  much  material  as  possible. 
As  every  minute  of  our  time  is  occupied,  he  stated  that  another  man  could  attend 
to  this  and  assist  with  clerical  work  and  other  duty. 

I  told  Mr.  Hoare  that  in  case  neither  you  nor  he  had  any  one  in  view,  I  knew  of 
a  man  whom  I  thought  (would  be  suitable.  *  Mr.  Hoare  writee  me  that  after  cpnsulta- 
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tion  with  you  it  was  decided  to  have  some  one  assist  at  PhoBoixyille  for  a  wliile  and 
later  take  up  erection.  The  man  I  had  iA  mind  is  a  young  man  of  about  24  years  of 
age.  His  experience  has  been  purely  practical,  having  spent  four  years  with  shipbuild- 
ing concerns  and  three  years  in  the  inspection  of  material  at  mills  and  bridge  shops. 
Wliile  such  a  man  could  be  used  to  advantage  in  assisting  at  the  shops,  his  experience 
is  probably  not  sufficient  for  such  important  work  as  inspector  on  erection. 

From  a  conversation  I  had  with  you  on  the  subject  last  fall  you  stated  that  you 
would  prefer  some  young  man  who  had  experience  in  figuring  strains.  Just  at  pre- 
sent I  do  not  know  of  a  man  who  would  be  entirely  suitable,  but  I  would,  if  you  wish, 
inquire  and  report  to  you.  It  is  possible  that  Prof.  Marburg,  of  University  of  Pa,, 
and  whom  I  know  quite  well,  could  recommend  such  a  man  as  you  desire. 

I  am,  yours  very  truly, 

E.  L.  EDWARDS. 


EXHIBIT  No.  71r. 

(Letterhead  of  the  PhoenixviUe  Bridge  Company.) 

Ph<enixville,  Pa.,  March  25,  1905. 
Mr.  Theodore  Cooper, 
Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^This  letter  will  be  handed  you  by  Mr.  N.  R.  McLure.  Since  I  have 
talked  with  Mr.  McLure,  I  feel  he  has  had  just  the  experience  which  you  desire  for 
a  man  to  be  your  representative  Quebec  field  inspector. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  71s. 

(Letterhead  of  Quebec  Bridge  Co.) 

Quebec,  March  31,  1904. 
Theodore  Cooper,  Esq., 
Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sm, — I  have  your  letter  of  the  28th,  stating  that  you  have  engaged  Mr.  N. 
H.  McClure,  late  bridge  inspector  for  the  N.  Y.  O.  and  W.  Ry.,  to  go  to  PhoenixviUe 
as  assistant  inspector  to  prepare  for  the  x)osition  of  inspector  of  erection  at  Quebec, 
&c.,  &c. 

On  Wednesday  I  wired  Mr.  Edwards  stating  that  if  no  arrangements  had  been 
made  for  an  inspector  I  had  some  capable  men  in  view  to  select  from,  residents  of 
Montreal,  who  had  previously  held  positions  at  a  distance  and  were  just  about  return- 
ing home.    The  man  that  you  have  selected,  however,  may  be  quite  as  capable. 

Yours  truly. 
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EXHIBIT  Ho.  71t. 

(Letterhead  of  Quebec  Bridge  Co.) 

QUEUBO^  May  18,  1905. 
£.  L.  Edwards^  Esq., 
Inspector, 

c/o.  FhoBQiz  Bridge  Co.,  Phcofiizyille,  Pa. 

Dear  Sm^— Answeriiig  your  letter  of  May  6,  respecting  rolling  of  material  ahead 
of  plans  approved,  &c.,  for  cantilever  arms  and  suspended  span,  particulars  of  which 
I  mentioned  to  you  -vAmbd.  in  PhoanizviUe  last  week,  will  you  please  see  Mr.  Oooper 
with  Mr.  Deans  or  with  Mr.  Szlapka,  so  as  to  come  to  an  understanding  as  to  the  claim 
and  quantity  of  metal  that  can  be  rolled,  inspected  and  accepted  for  monthly  progreas 
estimates.  The  understanding  with  me  is  that  Mr.  Deanji  or  Mr.  Szlai^  is  to  get 
the  necessary  plans  approved  by  Mr.  Cooper  before  he  can  sign  any  more  estimates 
for  (work  outside  of  anchor  arms,  towers  and  a  limited  quantity  of  plate  metal  agreed 
to  for  cantilever  arms,  and  n,ot  to  deliver  metal  for  the  cantilever  arms  or  suspended 
span  before  the  time  required  to  prepare  it  for  delivery  in  time  for  erection  at  the 
specified  periods.  Besides  that  Mr.  Deans  is  to  furnish  me  with  plans  ahead  of  any 
material  ordered,  to  be  approved  by  ihe  Chief  Engineer  of  the  Department  of  Rail- 
ways and  Canals  of  Canada. 

The  above  must  be  complied  with  before  any  more  material  is  estimated,  outside 
of  the  anchor  arms,  towers  and  floor  system. 

See  Mr.  Cooper,  that  you  may  get  instructions  before  the  end  of  this  month. 

Yours  truly, 

(Unsignei) 


EXHIBIT  No.  71u. 

(Letterhead  of  Quebec  Bridge  Company.) 

Quebec,  July  7, 1906. 
Theodore  Cooper,  Esq., 

Consulting  Engineer, 
85  Broadway,  New  York  City. 

Dear  Mr.  Cooper, — ^Replying  to  your  letter  received  this  morning,  I  reminded  the 
accountant  a  week  ago  to  send  your  cheque.  Upon  inquiry  this  morning,  however,  I 
find  that  it  has  not  been  sent.  He  will  mail  it  to-day  and  provide  for  the  draft  d^ 
counts,  which  I  stated  to  you  would  be  refunded.  In  future  he  will  send  half  yearly, 
as  requested. 

Sorry  to  hear  that  you  are  not  up  to  the  mark,    flope  to  see  you  soon. 


Yours  truly, 
P.S. — No  permanent  metal  erected  yet. 


E.  A.  HOAKK 
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Phcenkvillb,  July  11,  1906. 


(Letterhead  of  Phoenix  Bridge  Oo.) 

Theo.  Coopsr,  Esq., 

Oonstdting  Engineer, 
New  York,  N.Y. 

Dear  Sm, — ^We  send  you  herewith  two  additional  copies  of  stress  diagram  for  can- 
tileyer  arms,  St.  Lawrence  river  bridge. 

Kindly  notice  that,  as  you  requested,  we  increased  the  sections  of  diagonals  T-4 
and  T-40  and  vertical  post  P-4.  We  also  corrected  erection  wind  stresses  on  sub- 
posts  S.P.  3,  S.P.  4  and  S.P.  6. 

We  send  you  also  in  duplicate  page  11a,  showing  sections  required  for  the  several 
truss  members  on  the  assumption,  that  the  entire  wind  stresses  are  used  in  combina- 
tion with  live  and  dead  load.  The  said  wind  stresses  being  calculated  for  wind  blow- 
ing either  on  the  suspended  span  only,  or  on  the  cantilever  arm  only. 

Please  increase  on  your  i>ages  9  and  10  the  sections  of  diagonals  T-4,  T-40  and  post 
P-4. 

The  corrected  erection  wind  stresses,  namely,  78,000  lbs.  for  S.  P.  8,  460,000  for 
S.P.  4,  469,000  for  S.P.  6  are  to  be  used  only  in  combination  with  positive  erection 
stresses  on  the  above  members  for  traveller  standing  in  its  extreme  position. 

The  negative  erection  stresses  for  these  three  members  are  obtained,  of  course,  with 
the  traveller  standing  in  their  panels,  for  which  position  the  wind  stresses  are  insig- 
nificent. 

We  hope  with  these  corrections  and  explanation  the  stress  sheets  will  be  entirely 
satisfactory  to  you  and  will  be  finally  accepted. 

Yours  truly, 

THE  PHCENIX  BRIDGE  COMPANY. 

Per  P.  L  SzLAPEA. 


EXHIBIT  No.  71w. 


Phcenixville,  Pa.,  July  12,  1906. 


(Letterhead  of  Phoenix  Bridge  Co.) 

Theodobb  Cooper,  Esq., 
Consulting  Engineer, 
46  Broadway,  New  York,  N.Y. 

Dear  Sm, — ^We  send  you  herewith  in  duplicate  chord  section  9,  for  cantilever 
arms,  St.  Lawrence  river  bridge.  This  is  the  first  drawing  sent  for  your  approval  of 
the  cantilever  arm  and  we  expect  to  send  you  additional  drawings  from  now  on.  Kindly 
return  one  with  your  approval  and  oblige. 


Yours  truly, 
JNO. 


STEELING  DEANS, 

Chief  Engineer. 
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EXHIBIT  No.  71x. 

(Letterhead  of  Quebec  Bridge  Company.) 

Quebec,  July  17,  1905. 
Theodore  Cooper,  Esq., 
Consulting  Engineer, 

35  Broadway,  New  York  City. 

Dear  Sir, — ^In  a  few  days  we  expect  to  commence  placing  the  shell  plates  on  the 
south  anchor  pier.  I  have  on  the  work  an  experienced  bridge  inspector,  who  proved 
to  be  very  satisfactory  on  the  other  work.  McLure  will  not  be  needed  here  just  now. 
Will  advifie  later. 

A  chord  member  marked  A-9-L  met  with  an  accident  which  caused  the  bending  of 
lattice  angles  and  cracked  two  legs  of  flange  angles.  I  have  thoroughly  examined  the 
whole  piece  and  found  nothing  else  wrong.  Bepairs  can  be  made  here,  and  I  requested 
Phoenix  Bridge  Company  to  show  you  the  points  on  the  plan  and  get  your  approval 
before  doing  anything. 

Your  truly, 

E.  A.  HOARE. 


EXHIBIT  Ko.  71y. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Ph(enixville,  Pa.,  July  24,  1905. 
Mr.  Theodore  Cooper, 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooprr, — I  have  your  letter  of  July  22,  in  connection  with  field  inspec- 
tion. I  will  certainly  stop  in  to  see  you  the  next  time  I  am  in  New  York,  and  I 
expect  to  be  over  this  week. 

Mr.  Milliken  writes  me  that  Mr.  Hoare  has  been  exx)ecting  to  make  us  a  visit,  and 
I  trust  he  may  come  down  before  the  first  of  the  month,  so  that  between  us  we  may  get 
this  matter  in  satisfactory  shape.  If  Mr.  Hoare  does  not  come  down,  I  think  it  will 
be  necessary  for  me  to  see  him  on  other  matters  at  a  very  early  date,  in  which  case  I 
will  take  up  the  question  of  inspection  with  him,  but  only  after  seeing  you. 

Yours  truly, 

JNO.  STERLINB  DEANS. 


EXHIBIT  No.  71z. 

(Letterhead  of  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  August  11,  1905. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — Answering  your  letter  of  August  4,  referring  to  bars  and  shop  draw- 
ings of  cantilever  arm,  Quebec  bridge,  we  beg  to  state  that  we  will  be  glad  to  substi- 
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tute  12"  bars  for  15''  bars  for  diagonals  T  1  and  T  10  if  the  additional  thickness  o% 
these  bars  permits  this  change,  without  encroaching  on  the  clear  width  of  thfe  bridge. 

We  have  sent  you  corrected  diagrams  of  the  cantilever  arm  showing  the  modified 
normal  lengths  and  the  camber  lengths,  which  no  doubt  you  will  find  correct. 

We  thank  you  for  calling  our  attention  to  an  error  in  wind  strain  in  upper  chord 
section  F,  namely,  giving  stress  as  1,056,000  instead  of  456,000,  which  error  was  made 
by  reading  wind  stress  on  cantilever  arm  as  110,000  instead  of  710,000,  the  7  being 
very  indistinct  in  the  original. 

Yours  truly, 

PHOENIX  BRIDGE   COMPANY, 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71aa. 

(Letterhead  of  Phoenix  Bridge  Company.) 

Phcenixville,  August  16,  1905. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — As  Mr.  Hoare  has  not  been  down  since  I  last  saw  you,  I  have 
arranged  to  go  to  Quebec  to-morrow,  and  one  of  the  first  things  I  will  take  up  will  be 
the  matter  of  inspection,  and  you  will  hear  from  me  promptly,  certainly  not  later 
than  early  next  week. 

The  last  report  from  Mr.  Milliken,  which  was  this  morning,  he  had  ten  lower 
chord  sections  in  place — he  placed  four  chord  sections  in  one  day — ^traveller  handled 
the  sections,  as  Milliken  put  it,  *  as  easily  as  ordinary  rigging  handled  an  eyebar.'  We 
should  be  raising  trusses  in  about  ten  days. 


Yours  truly. 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  71bb. 

(Letterhead  of  Quebec  Bridge  Company.) 

Quebec,  August  21,  1905. 
Theodore  Cooper^  Esq., 

Consulting  Engineer, 

35  Broadway,  New  York  City. 

Dear  Sir, — The  work  is  about  in  shape  now  to  need  the  services  of  Mr.  McLure 
here.  The  field  office  for  his  and  Mr.  Kinloch's  accommodations  will  be  ready  by  the 
time  he  reaches  here.  Besides  certain  work  that  he  will  have  to  perform  for  this  office 
and  records  required  by  the  Dominion  government,  &c.,  please  instruct  Mr.  McLure 
what  special  work  you  require  him  to  do  on  your  account.  I  have  told  him  to  come 
here  for  about  three  months,  and  afterwards  go  to  your  office  or  elsewhere  to  com- 
pute the  weights  of  metal  from  shop  drawings  to  check  the  same  which  have  been 
'made  by  he  Phoenix  Bridge  Company.  I  will  send  Mr.  Kinloch  into  the  Phoenix 
machine  shop  for  the. winter,  as,  besides  having  had  large  experience  in  bridge  erec- 
tion, he  is  a  first  class  shop  man. 

Yours  truly. 


E.  A. 
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EXHIBIT  Ho.  72a. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phoenixville,  Pa.,  February  1,  1906. 
Theo.  Coopeb;,  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sm, — ^Answering  your  letter  of  January  23rd,  referring  to  our  drawing 
76-C.O.  621-622,  showing  top  strut  at  post  *P-3,'  we  beg  to  state  that  we  are  not 
quite  as  yet  ready  to  say  we  have  sinned. 

The  4  angles  4^  z  4^  forming  the  strut  are  supported  by  latticing  at  alternate 
points,  so  that  at  a  section  through  the  centre  of  a  panel  only  two  angles  are  not 
supported,  while  the  other  two  are  cut  at  their  panel  points. 

It  is  also  not  necessary  to  assume  for  unsupported  distance  of  the  4^^  z  4"  angles 
the  panel  lengths,  there  being  at  the  latter  plates  9"  z  A''  z  16''  long,  so  that  the  actual 
tmsupported  distance  may  be  taken  between  the  end  rivets,  thus  shortening  the  panel 
lengths  by  12". 

We  have  also  to  consider  that  the  seeming  overstraining  of  the  struts  takes  place 
only  at  the  4  truss  panel  points  next  to  the  main  pier  or  about  850  feet  from  the  end 
of  the  cantilever  arm. 

At  this  great  length  of  the  truss  ezposed  to  the  high  wind  pressure  it  would 
appear  reasonable  to  use  higher  wind  stresses  for  the  struts  than  at  the  end  of  the 
cantilever  arm. 

In  other  words,  using  a  formula:  22600-100 — we  find  the  sections  provided  for 

the  struts  satisfactory. 

Since  the  corresponding  ^  struts  in  the  anchor  arm  have  been  made  with  sections 
based  on  the  same  calculations  as  the  cantilever  arm,  we  think  that  no  just  criticism 
can  be  made  if  the  struts  are  left  as  at  present  designed. 

We  also  beg  to  add  that  the  material  for  the  struts  in  question  is  rolled. 

Hoping  that  our  explanation  of  the  reasons  for  the  details  of  the  struts  as  shown 
on  our  plans  will  be  found  satisfactory  by  you,  we  remain. 

Yours  very  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  Ho.  72b. 

(Letterhead  of  the  Phcenix  Bridge  Company.) 

Quebec^  February  10,  1906. 
Theodore  Cooper,  Esq.,  C.E., 
Consulting  Engineer, 

36  Broadway,  New  York,  N.Y. 

Dear  Sir, — I  have  written  to  Mr.  Beeves  stating  that  on  account  of  a  possible 
reorganization  for  the  completion  of  the  Quebec  bridge  we  may  be  hurriedly  called 
upon  for  final  figures  to  complete  the  structure  ready  for  traffic. 

Omitting  the  end  span,  the  figures  given  me  for  the  larger  structure — ^upon  which . 
we  have  based  all  calculations — are  for  total  weight  of  29,786  tons,  which  at  the  time 
I  stated  looked  insufficient.  I  have  already  returned  for  payment  about  29,000  tons 
which  do  not  include  suspended  span  and  considerable  of  the  cantilever  arms,  showing 
that  the  total  weight  has  been  underestimated.  ^  ^ 
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XJnder  the  circumstances  will  you  kindly  check  the  revised  Phoentx  figures  which 
I  bhve  asked  for. 

From  current  returns  of  work  done  to  date  I  do  not  think  the  total  weight  will 
be  far  short  of  85,000  tons. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  72c. 

(Letterhea.l  Phoenix  Bridge  Co.) 

Phcenixville^  Pa.,  February  17,  1906. 
Theo.  Coopkr,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dbab  Sm, — As  reported  to  you  by  Mr.  Edwards,  chord  8R  on  cantilever  arm  was 
faced  at  long  end  %4"  out  of  square,  so  that  while  one  rib  is  of  the  exact  length, 
the  other  three  are  short — ^the  outer  rib  being  short  %4". 

There  are  two  methods  of  coirecting  this  error — 

/1st.  We  might  refaoe  the  chord,  so  that  the  end  will  be  square  and  the  long 
section  will  be  %4f^  short.  This  method  would  cause  bending  on  the  hanger  to  the 
amount  of  %4f\  as  the  stringers  in  this  panel  are  fixed  at  both  sides.  The  end  of 
the  cantilever  arm  would  drop  about  j",  owing  to  the  short  panel 

2nd.  We  might  ref  ace  the  chord,  making  the  section  say  i"  short  and  replace  this 
material  by  a  filler  securely  doweled  to  each  rib  and  to  the  exact  shape  of  each  rib. 
This  would  preserve  the  panel  of  the  exact  length. 

I  am  inclined  to  believe  that  the  second  method  is  preferable,  and  if  you  agree 
with  me  I  will  permit  the  shops  to  proceed  with  this  method  of  correction.  Please 
advise  us  as  early  as  possible  as  the  shops  are  anxious  to  finally  complete  the  chord. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  72d. 

(Letterhead  Phoenix  Bridge  Co.) 

Ph(BNIxville,  Pa.,  February  26,  1906. 
Thio.  Cooper,  CJE., 

Consulting  Engineer  of  the  Quebec  Bridge  Co., 
New  York. 

Dear  Sir, — ^Your  letter  of  the  24th  instant  has  been  received  and  carefully  noted. 
I  have  infomed  Mr.  Szlapka  of  the  conditions  under  which  you  will  accept  the  19 
eyebars  in  question.  The  understanding  being  that  ten  bars  (5  for  each  struss)  will 
be  applied  on  the  south  cantilever  pjm  and  nine  on  the  north  arm.  These  19  bars 
10  have  some  distinguishing  mark  so  they  can  be  easily  picked  out  and  distributed 
as  you  have  directed.  I  have  shown  Mr.  McLure  your  letter,  so  that  he  understands 
the  situation. 

Digitized  by  ^ 


Google 


478  ROYAL  COMMISSION  ON  COLLAPSE  OP  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Eegarding  shop  errors,  would  say  that  it  is  very  disheartening  to  us  to  come 
across  so  many  lately,  and  I  certainly  agree  with  you  that  a  repetition  of  errors  should 
be  stopped.  This  is  just  what  we  are  endeavouring  to  do,  but  appear  to  be  up  against 
a  pretty  tough  proposition  at  present,  but  believe  we  will  get  better  results  before  long. 
I  am  certainly  working  to  this  end.  Mr.  Norris  stated  some  time  ago  that  we  haC 
given  closer  attention  to  our  work  than  any  job  that  had  ever  gone  through  their 
shops.    We  have  endeavoured  to  do  this  at  least,  knowing  the  importance  of  the  work. 

In  reference  to  the  new  estimate  of  weights,  Mr.  Szlapka  will  have  this  prepared^ 
and  before  being  submitted  to  you  will  be  checked  over  by  Mr.  McLure.  Mr.  McLure 
has  the  weight  (actual)  of  south  anchor  arm  and  centre  posts  and  bracing,  and  will 
commence  figuring  from  lists  and  drawings  the  weight  of  members  on  the  cantilever 
arm.  When  this  is  finished  he  will  compare  with  Mr.  Szlapka,  who  now  has  the  esti- 
mated (from  drawings)  weights  of  the  members  of  the  cantilever  arm  from  centre  poet 
to  post  P  2. 

I  am,  yours  very  respectfully, 

E.  L.  EDWAKDS. 

P.S. — In  regard  to  weight  of  suspended  span,  Mr.  McLure  says  he  will  have  to  get 
at  this  approximately. 


EXHIBIT  No.  72e. 

(Letterhead,  Theodore  Cooper,  Consulting  Engineer,  35  Broadway.) 

New  York,  June  2,  1906. 
Theodore  Cooper,  C.E., 

New  York. 

Dear  Sir, — Mr.  Berger  informs  me  you  will  not  be  at  your  office  to-day.  I  blame 
myself  for  not  advising  you  that  I  would  be  here  to-day,  but  as  I  have  never  misseu 
you  in  the  past  the  possibility  of  not  seeing  you  to-day  did  not  occur  to  me. 

With  Mr.  Hoare's  permission,  I  will  be  away  from  Phoenixville  next  week  on  a 
trip  with  my  family  to  Boston.  I  will  stop  to  see  you  on  my  way  back.  May  I  ask 
you  to  kindly  sign  the  May  estimate  and  send  to  Mr.  Hoare. 

In  reference  to  estimate,  would  say  that  under  'Total  to  date'  the  amount 
64,261,279  includes  all  the  raw  material  for  anchor  and  cantilever  arms,  with  the 
exception  of  about  1,000  tons  of  eyebars  and  plates  for  cantilever  arm. 

The  amount  of  manufactured  material  under  *  Trusses  and  bracing,'  and  which 
is  47,708,669,  includes  all  material  for  north  and  south  anchor  arms,  excepting  two 
(2)  pedestals,  and  for  the  cantilever  arm  (excepting  panel  1)  all  chords,  posts  4  and 
two  sections  of  posts  (Nos.  3  and  2).  Hangers,  all  except  two  now  under  way.  Most 
all  bracing  is  included,  also  about  500  eyebars  for  the  south  cantilever  arm  and  Zl^) 
for  the  north  cantilever  arm. 

Regarding  floor  beams  and  stringers,  there  is  practically  no  change  since  last 
month,  viz.,  all  are  completed  in  the  shop  for  the  cantilever  arm  excepting  those  for 
panel  1. 

Nothing  ordered  yet  for  the  suspended  span. 

Mr.  Hoare  has  not  asked  to  have  the  estimate  at  Quebec  at  any  particular  time, 
so  that  if  sent  on  the  4th  no  doubt  this  will  be  agreeable  to  him. 

I  am,  yours  very  respectfully, 

E.  L.  EDWARDS. 
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EXHIBIT  NO  72f . 

(Letterhead,  Phoenix  Bridge  Co.) 

PHcfeNDTV^iLLE,  Pa.,  September  15,  1906. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York. 

Dear  Sir, — ^Replying  to  the  latter  part  of  your  letter  of  September  13,  revised 
stress  sheet  will  be  sent  to  you  as  soon  as  prints  can  be  made. 


Yours  truly. 


JNO.  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  72g. 

(Letterhead,  Phoenix  Bridge  Co.) 

Phcenixville,  PX.,  October  16,  1906. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  send  you  herewith  our  calculations  of  the  end  post  of  the  sus- 
pended span,  Quebec  bridge.  Our  drawing  for  this  end  post,  as  sent  you,  is  deficient 
in  one  respect,  that  is,  the  latticing  on  the  post  below  the  lower  transverse  strut  is  not 
distinctly  shown,  as  consisting  each  of  two  angles  4"  x  3"  x  8J  lbs.  per  foot,  thus 
securing  double  shear  rivets.  Above  the  lower  transverse  strut,  where  the  shear  is 
considerable  less,  single  angle  lattices  and  single  shear  rivets  are  sufficient.  These 
lattices  were  figured  on  the  assumption  that  the  transverse  shear  on  each  post  consist- 
ing of  128,000  lbs.  is  resisted  half  by  the  cover  plate  and  half  by  the  lattice  system. 
The  combined  unit  stress  on  the  extreme  fibre  of  the  post  due  to  live  load,  dead  load 
and  wind  is  less  than  20,000  lbs.,  which  is  certainly  a  very  low  value.  The  material 
for  the  post  is  all  rolled  and  delivered  at  shop.  We  hope  our  design  of  the  post  will 
be  satisfactory  to  you. 

Yoxirs  truly, 

THE  PHGENIX  BRIDGE  COMPANY, 


(337.5'    )1 
No.700(28.125')2  =  22«-^^'P°«*- 


Per  P.  L.  Szlapka. 


EXHIBIT  ITo.  72h. 

(Letterhead  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  November  16,  1906. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sir, — ^We  send  you  in  duplicate  several  shop  drawings  for  your  examination 
and  approval,  including  more  complete  plan  showing  adjustment-arrangement  during 
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connection  of  suspended  span.    These  drawings  complete  all  the  shop  drawings  of  the 
cantileyer  arm.    Kindly  return  the  print  with  your  approvaL 

We  have  already  started  on  the  shop  drawings  of  the  suspended  span,  which  heing 
simpler  than  either  the  anchor  or  cantilever  drawings  will  require  less  time  and  conse- 
quently will  reach  your  office  in  quicker  succession. 

Tours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  721. 

Phcenixville,  Pa.,  November  26, 1906. 
Theodore  Coopbb,  C.E., 
Consulting  Engineer  for  the  Quebec  Bridge  Co., 

New  York. 

Dear  Sir, — In  reference  to  post  EPR  (for  north  side  of  the  suspended  span)  which 
had  the  12A''  pin  hole  bored  on  a  skew  and  which  I  reported  to  you  on  my  last  visit 
to  your  office,  would  say  this  post  has  now  been  re-bored  to  12}'^  Pin  holes  in  chordB 
1  will  also  be  bored  12}''  when  these  chords  are  made.  A  special  12W  pin  has  been 
ordered.    It  is  my  understanding  this  is  done  -with  your  approval. 

Yours  very  respectfully, 

E.  L.  EDWARDS. 


EXHIBIT  Ho.  72j. 

(Letterhead  of  Phcenix  Bridge  Co.) 

Phcenixville,  Pa.,  February  13,  1907. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sir, — ^We  send  you  herewith  in  duplicate  stress  sheet  of  the  suspended  span 
of  Quebec  bridge  refigured  for  an  increased  dead  load  amounting  to  14,600  lbs.  per 
lin.  ft.  of  bridge.  The  sizes  of  some  of  the  truss  members  were  increased  to  correspond 
to  this  increased  dead  load. 

Yours  truly, 

THE  PHOENIX  BRIDQE  CO., 

Per  P.  L.  SzLAPKA. 
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EXHIBIT  No.  72k. 

(Letterhead  of  the  Phoenix  Iron  Workg.) 

Phcenixville,  Pa.,  March  21,  1907. 
Mr.  P.  L.  SzLAPKA, 

Phoenix  Birdge  Co. 

Dear  Sm, — In  answer  to  your  letter  of  the  19th,  referring  to  bottom  chords,  Que- 
bec bridge,  I  have  gone  into  this  very  thoroughly  and  find  that  we  cannot  drive  rivets 
in  centre  web.  We  have  no  machine  to  do  this  with,  it  is  not  possible  to  design  a 
machine  to  drive  these  rivets  satisfactorily.  I  do  not  think  there  is  such  a  machine 
in  the  market. 

These  holes  are  drilled  to  size,  and  there  should  be  no  difficulty  in  having  a  turned 
bolt  made  a  driving  fit,  as  the  bolts  can  be  driven  from  outside  of  chord  by  inserting 
a  long  bar  through  rivet  hole  on  outside  web.    Hoping  this  will  be  satisfactory. 

Yours  truly,  

R.  W.  WRIGHT. 


EXHIBIT  No.  721. 

(Letterhead  of  the  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  May  7,  1907. 
Theo.  CoopeR)  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sm,— We  send  you  herewith  seven  (7)  blue  prints  of  all  drawings  marked 
'II'  on  our  list  herewith;  you  have  in  your  office  seven  (7)  copies  of  all  drawings 
marked  *  I '  on  our  list. 

liindjy  return  all  these  drawing  *  I '  and  *  II '  with  your  signature  at  your  earliest 
convenience.  These  drawings  cover  the  entire  cantilever  arm,  and  as  many  parts  of 
the  suspended  span  as  will  be  erected  by  the  large  traveller. 

Respectfully  yours, 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  72m. 

(Ltterhead  of  the  Phoenix  Bridge  Co.) 

PH(ENixvn.LE,  Pa.,  May  21,  1907. 
Theodore  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^Referring  to  your  advice  to  our  New  York  office  that  you  could  not 
find  drawings  13, 14,  72  of  CO-621,  622 — we  are  sending  you  seven  prints  of  each  draw- 
ing by  mail  to-day  and  would  appreciate  it  greatly  if  you  would  sign  and  return  them 
to  us  promptly.  Mr.  Hoare  for  some  reason  is  very  anxious  to  have  certified  copies 
of  all  drawings. 

Yours  truly, 

JNO.  DEANS, 

Chief  Enaineer.      j 
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EXHIBIT  No.  73a. 

June  2. 1903. 

Dear  Mr.  Hoare. — I  have  been  laid  up  two  weeks  with  grippe,  and  have  not  been 
able  to  do  any  work.  I  am  much  better,  but  still  quite  weak.  Szlapka  was  here  yester- 
day, and  we  cleared  away  some  misunderstandings  of  each  6thers'  view  as  conveyed 
by  writing.  I  send  you  the  modifications  of  the  specification  as  to  material  and 
workmanship,  &c.  Deans  wanted  me  to  specify  according  to  my  own  specifications, 
but  I  thought  this  might  be  misunderstood.  I  did  not  understand  that  this  was 
important  at  present. 

I  hope  for  the  present  at  least  my  presence  up  there  will  not  be  required,  as  I  am 
not  in  shape  yet  to  go  from  home.    Only  come  to  the  office  for  a  short  time  even  yet 

Hoping  I  have  made  my  explanations  of  the  specifications  clear  so  that  Schreiber 
will  be  satisfied. 

I  remain,  yours  very  truly, 

THEODORE    COOPER 

P.S. — Of  course,  if  it  is  thought  best  to  make  bridge  still  stronger,  all  right,  but 
I  have  assimied  that  it  was  not  desired  to  increase  cost  beyond  estimate  already  made. 

T.  C. 


EXHIBIT  No.  73b. 

June  16,  1903. 

My  Dear  Mr.  Hoare, — I  have  answered  the  best  I  can  your  telegram  of  15th 
While  it  was  my  object  in  drafting  the  new  specifications  to  get  the  best  arrange- 
ment without  materially  reducing  the  weight,  and  a  positive  answer  as  to  whether  it 
•will  be  reduced  could  only  be  determined  by  the  actual  strain  sheets,  I  am  inclined  to 
think  there  will  be  for  the  1,800-foot  span  a  less  weight  than  if  proportioned  under 
the  old  specifications.  I  know  nothing  as  to  the  Poeenix  contract  draft  or  what  they 
now  propose.  If  they  have  given  an  estimated  weight,  I  wish  you  would  send  it  to 
me.  Also  it  would  be  a  guide  if  I  knew  whether  the  proposal  is  for  a  lump  sum  price 
or  for  a  pound  price ;  also  whether  *  the  powers  that  be '  desire  to  keep  down  as  close 
as  possible  to  the  original  estimates  or  are  willing  to  go  higher  if  the  bridge  can  be 
bettered.  I  am  only  aiming  to  get  all  parts  harmoniously  strong  and  not  have  some 
parts  weaker  relatively  than  others. 

Yours  very  truly, 

THEODORE  COOPER 

I  am  picking  up  strength^  but  am  not  good  for  much  yet. 


{Letterhead  of  the  Phoenix  Bridge  Co.) 

Phcen/xville,  Pa.,  1908. 
Mr.  E.  A.  Hoare, 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — At  the  request  of  Mr.  Deans,  I  send  you  herewith  a  sheet  showing 
general  comparison  of  your  specifications  of  September  1,  1898,  with  specifications  as 
now  proposed  by  Mr.  Cooper. 
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I  took  several  actual  instances  to  show  what  the  exact  figures  would  be  as  deter- 
mined by  either  specifications. 

The  compression  formulse  appear  to  be  almost  identical  as  shown  for  V,.  equal  60 
and  for  V^  equal  90. 

As  regards  the  wind  pressure  the  values  per  lineal  foot  used  by  Mr.  Cooper  are 
equivalent  to  pressures  per  square  foot  proposed  in  your  specifications. 

With  figures  given  I  hope  you  will  be  able  to  see  that  the  difference  between  the 
two  specifications  is  very  immaterial. 

Where  the  new  specifications  give  smaller  sections  than  your  specifications^  it  will 
be  found  during  actual  final  computations,  that  owing  to  the  magnitude  of  the  struc- 
ture and  consequently  the  very  large  dead-load  as  compared  with  the  live-load,  the  unit 
stresses  selected  are  fuUy  justified. 

Yours  truly, 

P.  L.  SZLAPKA. 


EXHIBIT  ZTo.  73c. 

Ottawa,  July  18,  1903. 

Dear  Mb.  Parent, — The  order  in  council  was  passed  this  morning  giving  Oooper 
the  necessary  authority  to  act  as  required  by  Hoare. 

YouTB  sincerely, 

C.  FITZPATEIOK 


EXHIBIT  Ho.  73d. 

August  6,  1904. 
Phcemixvillb  Bridge  Company, 
Phoenixville,  Pa. 

My  dear  Mr.  Szlapka, — I  have  tested  the  proportions  of  the  members  of  the 
anchor  arm  under  the  following  maximum  loading  for  my  personal  satisfaction,  viz. : 
Dead  plus  1  -5  live  plus  25  Ibe.  of  wind  (i  of  your  wind  strain)  and  find  that  the 
only  members  exceeding  24,000  in  tension  or  24,000 — 100^/r  for  compression  are: 
The  lower  chord  which  has  +26,600  and  is  all  right,  and 
Towers  L  which  should  have  108  D 

"     B      "  "  "        99  D    to  come  within  the  above  conditions. 

This  is  sujch  a  slight  matter,  I  request,  for  the  sentiment  of  the  thing,  that  you 
change  those  last  two  members  to  the  above  sections  if  it  does  not  inconvenience  any- 
thing. 

Yours  very  truly, 

THEODORE  COOPER 
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EXHIBIT  No.  73e. 

February  19,  1906. 
P.  L.  SzLAPKA,  Esq., 

Phoenizville  Bridge  Company, 
Phcenixville,  Pa. 

Deab  Sm, — In  reply  to  yours  of  17th  inst.,  I  regret  very  much  these  errois. 

The  only  remedy  for  the  chord  8-K  seems  to  be  the  second  method  you  propose; 
The  dowels  should  be  of  such  a  character  to  insure  the  plates  from  being  loosened  or 
damaged* 

For  that  centre  cap,  where  all  the  pin  holes  have  been  bored  too  large,  I  see  no 
satisfactory  remedy  but  enlarged  pins.  The  pin  plates,  to  my  surprise,  have  30  per 
cent  more  pin  pressure  than  the  eyebars  (should  not  have  been  so)  and  with  tiie  large 
holes  will  make  this  the  weakest  joint  in  structure,  much  to  my  regret  T-50,  also 
have  reversed  strains,  and  the  joints  should  be  tight  ones  instead  of  being  so  free  as 
now  made. 

Yours  very  truly, 

THEODORE  COOPER 


EXmBU  Ho.  73f . 

January  28«  1905. 
Mr.  K  L.  I|>wARDa« 

Inspector  for  Quebec  Bridge, 
PhoenixviHe,  Pa. 

Dear  Sir, — ^Tou  are  hereby  directed  to  accept  no  more  eyebars  for  the  Quebec' 
bridge  until  further  orders. 

The  present  form  of  heads  in  use  on  these  ey^ars  has  been  shown  to  be  incapable 
of  sustaining  the  working  bads  to  be  uaed,  and  a  radical  change  in  these  heads  is 
demanded.    A  long  series  of  tests  will  be  needed  to  solve  this  question. 

As  the  change  in  the  form  and  size  of  the  head  (will  affect  the  length  of  bars 
required,  the  company  should  stop  further  rolling  of  these  bars. 

You  will  please  furnish  the  Bridge  Company  with  a  copy  of  this  order. 

Tours  truly/ 

THEODORE  COOPER, 
Consulting  Engineer,  Quebec  Bridge  Co, 


XZHEBU  Ho.  78g. 

February  15,  1905. 
E.  L.  Edwards,  Esq., 

Inspector,  Quebec  Bridge, 
PhoBnixviUe,  Pa. 

Dear  Sir, — ^I  have  consented  to  the  continuation  of  making  eyd>ars  for  the 
anchor  arms,  but  desire  that  the  heads,  as  far  as  the  lengths  ordered  will  permit,  be 
made  at  least  34  inches  diameter,  or  with  an  exx^ess  of  47  per  cent. 

You  can  take  up  the  inspection  of  these  bars.  No  bars  are  to  be  accepted  for 
the  cantilever  arm  till  further  orders.  Please  inform  the  Phoenix  Bridge  Company  of 
these  orders. 

Tours  very  truly, 

THEODORE  COOPER, 
Coneultin^  Engineer,  Quebec  Bridge  Co, 
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EXHIBIT  No.  731U 

(Letterhead  Phoenix  Bridge  Co.) 

PncENixyiLLE^  Pa.,  August  12,  1906. 
Tbbodobe  Coofbr,  Esq., 
Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm, — ^We  send  you  to-day  in  duplicate  shop  drawing  of  upper  section  sub-post 
S.  P.  6,  and  also  shop  drawings  of  side  struts. 

Please  notice  that  the  section  of  the  sub-post  is  increased  owing  to  the  manner  in 
which  theseveral  truss  members  will  be  placed  in  position  during  erection. 

We  find  that  this  suh-post  receives  its  stress  during  erction  of  1,200,000  pounds  for 
which  we  provided  74' 7  sq.  in.,  using  formula  p=27-112yy 

Hoping  you  will  return  with  your  approval. 

Yours  truly. 

The  PHOENIX  BRIDQE  COMPANY, 
Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  73i 

Ph<bnixvillb,  April  6,  1007. 
Tbsodokr  Coopbb,  C.  E., 

Consulting  Engineer  for  the  Quebec  Bridge  Co., 
New  York. 

Dear  Sm. — Beg  to  acknowledge  receipt  of  your  favour  of  April  6,  in  reference 
to  poet  sections  C.  Pi  (R  and  L.)  C.  O.  613. 

These  post  sections  I  believe  are  satisfactory  in  every  other  respect,  but  we  will 
make  another  inspection  of  them  before  shipment,  as  they  have  laid  around  the  yard 
for  quite  a  long  time. 

In  reference  to  chord  10  LCO  622  which  had  been  injured  here  in  handling,  would 
report  that  the  ribs  have  now  been  straightened  to  our  satisfaction.  It  was  deemed 
best  by  the  shop  to  heat  some  of  the  angles  slightly  at  two  points  where  outstanding 
legs  were  bent  a  little.  After  all  work  was  done  we  examined  the  angles  and  ribs  with 
magnifying  glass  and  discovered  no  cracks.  We  have  therefore  accepted  the  chord  as 
per  your  instructions. 

Yours  truly, 

E.  L.  EDWAEDS, 


EXHIBIT  No.  73j. 

August  9,  1907. 
John  Sterling  Deans,  Esq., 

Chief  Engineer,  Phceniz  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sir. — Your  telegram  regarding  chord  joint  at  hand.    The  method  proposed 
as  sketched  by  Mr.  McLure  is  not  satisfactory  as  I  telegraphed  yesterday.    These  bent 
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webs  can  be  pulled  back  by  use  of  about  16  to  20  one  inch  bolts  (in  one  and  one  six- 
teenth holes)  threaded  at  both  ends  for  nuts,  passing  from  the  outer  to  the  inner  bent 
webs.    The  outer  straight  web  being  stayed  in  some  manner  against  its  bending. 

If  the  bent  webs,  after  being  puUed  into  line,  tend  to  go  back  when  released  from 
the  bolts,  stays  must  be  introduced  to  hold  them  in  position.  Possibly  it  may  be  neces- 
sary to  permanently  rivet  in  some  of  these  one  inch  bolts. 

Please  let  me  know  what  method  you  propose  to  use. 

It  is  a  mystery  to  me  how  both  these  webs  happened  to  be  bent  at  one  point  and 
why  it  was  not  discovered  sooner. 

Yours  truly, 

THEDORE  COOPER, 


"       EXHIBIT  Ho.  78k. 

August  18,  1907. 
N.  R  McLuRE,  Esq.,  Insp.  for 
erection  Quebec  Bridge, 

^New  Liverpool,  P.  Q.,  Can. 

Dear  Sm, — ^Mr.  Deans  writes  me  that  only  one  rib  at  joint  7  and  8  L  is  bent  and 
ihat  there  is  a  full  and  complete  bearing.  That  the  bend  was  no  doubt  put  in  the  chord 
in  the  shop  before  facing. 

I  have  asked  him  to  instruct  his  resident  engineer  to  join  with  you  in  miikiTig  an 
exact  report,  with  dimensions,  of  the  condition  of  this  joint;  with  amount  of  bearing 
and  if  it  is  a  square  bearing  or  askew. 

In  reference  to  the  splicing  of  T5  and  T50  mentioned  in  your  letter  of  10th,  I  do 
not  care  lo  interfere  with  the  regular  programme  as  I  have  not  followed  the  various 
actions  of  the  loadings  at  different  stages.  Without  going  into  it  carefully,  I  think 
there  will  be  more  compression  at  these  points,  with  more  of  the  suspended  span  ii^ 
t>lace. 

Please  report  promptly  respecting  joints  7  and  8  L  with  all  the  facts. 

Yours  truly, 

THEODORE  COOPER, 


EXHIBIT  No.  731. 

August  21, 1907. 
John  Sterlinq  Deans,  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
Phcenixville,  Pa. 

Dear  Sir, — ^I  received  copy  of  sketch  of  joint  7  and  8  L  a  few  days  ago. 

I  wrote  Mr.  McLure  last  week  telling  him  none  of  the  theories  as  to  how  this  bend- 
ing occurred  were  logical.  That  my  theory  was  a  blow  on  this  rib  after  the  two  sec- 
tions were  in  contact  and  that  it  probably  was  done  in  moving  those  suspended  beams 
used  in  covering.  To  examine  carefully  to  see  if  he  could  find  any  evidence  of  this. 
He  has  not  yet  reported.  He  did  roport  a  similar  bend  at  L  8  and  9  west  truss  in  same 
rib  but  of  less  amount. 


I  still  believe  this  bend  can  be  partly  removed  by  use  of  longyholts  wi^  threads 
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at  each  end,  outer  rib  being  properly  stiffened  to  prevent  its  bending.  If  it  can  be 
pulled  nearer  straight  stays  or  bolts  must  be  provided  to  hold  it  against  future  move- 
it  en  t 

I  cannot  consent  to  let  it  go  without  further  action,  as  the  rivets  in  the  cover 
splices  would  not  satisfy  the  requirements  to  my  mind. 

Yours  very  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  73m. 

August  26,  1907. 
John  Sterlinq  Deans^  Esq., 

Chief  Engineer,  Phoenix  Bridge  Company, 
Phoenixville,  Pa. 

Dear  Sm^ — ^Mr.  McLure  reports  he  can  find  no  evidence  of  the  bent  ribs  having 
been  hit,  and  does  not  think  they  could  have  been  struck.  This  only  makes  the  mystery 
the  deeper,  for  I  do  not  see  how  otherwise  the  ribs  could  have  been  bent. 

When  convenient  I  would  like  to  discuss  with  Mr.  Szlapka  the  best  means  of 
getting  these  ribs  into  safe  condition  to  do  their  proper  work. 

Yours  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  73n. 

August  81,  1907. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Mr.  Cooper  has  directed  me  to  send  to  you  the  enclosed  copies  of  letters 
and  telegrams  in  regard  to  condition  of  chord  joint  7-L  and  8-L,  south  cantilever  arm, 
Quebec  bridge,  etc.,  that  all  evidence  in  Mr.  Coojpers  possession  will  be  in  your  hands, 
this  in  connection  with  Mr.  McLure's  letters,  copies  of  which  are  in  his  possession. 
Mr.  Cooper  takes  the  trouble  very  seriously,  and  is  not  in  condition  to  write. 

•     Yours  very  truly, 

BERNT  BERGER,     . 

Asst  to  Mr.  Cooper, 


EXHIBIT  ZTo.  73o. 

Sept.  2,  1907. 

My  Dear  Mr.  Hoare, — If  I  were  a  well  man  I  feel  it  would  be  my  duty  to  be 
vrith  you,  accepting  all  the  responsibility  of  my  position.  But  I  know  I  should  be  of 
no  use  if  there,  as  I  could  not  stand  the  physical  test. 

I  believe  I  can  be  of  more  use  by  staying  here  and  keeping  what  strength  is  left 
me.  There  is  nothing  to  be  hidden  in  my  position.  Regardless  of  how  it  may  affect 
me  or  my  reputation,  you  shall  have  every  assistance  and  any  record  or  knowledge  I 
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In  my  own  depression  I  hare  not  forgotten  that  sympathy  is  due  to  you  alL  May 
we  get  the  truth  regardless  of  whom  it  may  affect  The  cause  of  mankind  is  greater 
than  any  individual. 

Yours  sincerely, 

THEODORE  COOPER. 

This  is  the  first  letter  I  hare  been  able  to  write  to  any  one. 


EXHIBIT  Ho.  73p. 

Oct.  4,  1907. 
Mr.  C.  SoHNKmRB^ 

Consulting  Engineer, 

Pennsylvania  Building, 

Philadelphia,  j?a. 

Dear  Sir, — ^Mr.  Cooper  has  directed  me  to  inform  you  that  in  addition  to  the  in- 
structions as  to  the  wind  strains  laid  down  in  Mr.  Cooper's  modifications  of  ihe  load 
and  strain  specification  for  the  Quebec  bridge,  he  ordered,  in  a  letter  to  Mr.  P.  L. 
Szlapka,  of  the  Phoenix  Bridge  Company,  dated  June  13th,  1906,  that  for  the  canti- 
lever arms  the  full  wind  on  the  suspended  span  should  be  considered,  as  a  tornado 
might  strikSe  over  this  area. 

Also,  Mr.  Cooper  has  made  a  note  on  his  first  copy  of  the  modifications  of  strain 
and  load  specifications  that  he  had  directed  that  1,600  lbs.  of  snow  per  foot  of  bridge 
should  be  used. 

Yours  very  truly, 

BERNT  BERGER. 


EXHIBIT  Ho.  74a. 

Feb.  4,  1901. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sra^ — I  acknowledge  receipt  of  your  favour  of  Jan.  81st,  giving  us  final 
elevation  of  viaduct  piers,  length  of  approach  spans,  etc.,  for  your  bridge,  and  we  will 
arrange  our  diagrams  and  details  accordingly.  We  hope  to  get  off  to  you,  either  to-day 
or  to-morrow,  copies  of  these  trial  diagrams  and  estimates  as  you  request,  so  that  you 
can  fix  final  units. 

Yours  truly, 

JNO.  STERLING  DEANS, 

{/hief  Engineer. 


EXHIBIT  Ho.  74b. 

Feb.  25,  190L 
(Personal.) 

Dear  Mr.  Hoare, — ^In  checking  over  the  proposed  form  of  formal  contract  for  the 
main  structure  at  Quebec,  we  find  some  little  trouble  in  meeting  the  wishes  of  your 
people  and  the  requirements  thrown  around  payments  of  subsidies.    In  work  of  this 
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mafirnitude  it  is  not  only  usual,  but  necessary,  to  have  arrangements  made  for  pro- 
gress monthly  estimates,  as  we  have  outlined  in  our  proposed  form  of  agreement. 
"Will  you  kindly  advise  me  the  present  status  of  all  subsidies,  whether  they  are  all 
operatiye  and  whether  payments  have  been  made  for  substructure  under  any  or  all  of 
them;  and  if  so,  how  and  when  these  payments  were  made.  Were  they  made  on 
materials  at  quarry  or  at  site,  simply  delivered  or  actually  in  place  9  Information  of 
this  kind  will  assist  us.    Please  write  me  promptly,  and  oblige, 

Yours, 

JNO.  STERLING  DEANS. 
ICr.  E.  A.  Hoars, 

Quebec,  Canada. 


EXHIBIT  Ho.  74c. 

March  26,  1901. 
(Personal) 

E.  A.  HoABE,  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dbab  Mb.  Hoabe, — ^I  have  your  personal  letter  of  March  22nd.  Mr.  Szlapka  tells 
me  that  only  yesterday,  while  working  over  the  second  or  third  plan  for  the  short 
approach  spans,  he  was  discussing  with  one  of  his  assistants  the  advisability  of  making 
UifiBe  approach  spans  in  one  length  as  probably  the  most  satisfactory  solution,  and  we 
are  therefore  very  glad  to  receive  your  letter  on  the  same  subject.  Mr.  Szlapka  will 
pirepare  now  a  complete  design  and  close  estimate  for  making  these  approach  spans  in 
one  length  and  will  send  same  to  you  as  soon  as  possible.  It  will  of  course,  take  a 
few  days,  and  you  will  then  have  all  the  figures  before  you  to  come  to  a  conclusion. 

Yours  truly, 

JNO.  STEKLINQ  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  74e. 

<Per8onal.) 

May  11,  1901. 
Mr.  E.  A.  HoABE«  Chief  Engineer, 

Quebec  Bridge  Company 

Quebec,  Canada. 

Deab  Mb.  Hoabe^ — ^Mr.  Szlaptka  returned  home  yesterday  and  I  was  pleased  to 
receive  his  report  that  he  had  agreed  fully  with  you  as  to  the  length  of  both  approaches 
and  has  all  the  necessary  information  to  prepare  stress  sheets  to  submit  to  you  for 
the  government's  approval.  This  will  be  done  promptly  and  when  these  stress  sheets 
are  returned  wei  understand  that  we  are  to  prepare  shop  drawings  and  send  same  to  Mr. 
Cooper  for  approval 

Mr.  Szlaptka  also  reports  that  the  caisson  for  the  first  main  pier  is  rapidly  nearing 
a  stage  when  it  will  be  launched  andi  placed  in  position.    In  this  connection^  believe 
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you  will  agree  with  me  that  the  work  is  of  such  magnitude  and  of  such  importanfie 
as  to  make  it  absolutely  necessary  that  all  parts  of  the  work  should  be  passed  upon 
by  an  independent  engineer  of  acknowledged  great  ability.  This  should  be  done  wi^ 
out  questioning  the  ability  and  the  conscientiousness  of  the  contractor  and  his  engin- 
eers, which  are  in  this  instance  conceited.  We  expect  therefore  that  you  will  have 
all  details  of  construction  of  the  foundation  work,  both  the  caisson,  pier  and  its  final 
depth  of  foundation,  all  passed  iq>on  by  your  consulting  engineer,  Mr.  Theo.  Cooper, 
and  I  would  thank  you  to  send  me  plans  of  the  caisson  and  pier  as  soon  as  th^  are 
approved  by  him.  I  do  not  think  it  is  necessary  to  indicate  to  you  the  great  import- 
ance of  this  latter,  and  as  the  caisson  is  nearing  completion,  if  it  has  not  already  been 
attended  to,  it  should  be  done  at  once. 

Will  you  kindly  let  me  hear  from  you  on  the  subject  and  oblige. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  7^. 

August  9,  1901. 
(Personal) 

E.  A.  HoRE,  Esq.,  Chief  Engineer, 

Quebec  Bridge  Company, 

Quebec,  Canada. 

Dear  Mr.  Hoare^ — ^I  have  your  letter  of  August  6  and  am  now  trying  to  arrange 
to  be  in  Quebec  next  Wednesday  or  Thursday,  August  14th  or  15th,  and  will  ronain 
until  Saturday  evening  or  Simday  evening. 

I  can  see  you  on  Thursday  and  Friday  and  Mr.  Parent  on  Saturday. 

While  I  do  not  specially  care  to  take  up  the  question  of  formal  articles  of  agree- 
ment with  Mr.  Parent  on  this  trip,  I  have  prepared  a  revised  copy  to  agree  with  the 
alterations  suggested  at  our  interview  at  the  Waldorf  last  January  and  I  beg  to  inclose 
you  a  copy,  thinking  you  might  wish  to  look  it  over  and  discuss  same  with  me  during 
my  present  trip.  I  also  enclose  extracts  from  three  of  our  late  important  contracts, 
indicating  the  manner  in  which  progress  estimates  are  prepared.  The  case  of  the 
'Brooklyn  Bridge'  and  the  contract  with  the  'United  States  Government  at  'Rock 
Island '  are  particularly  in  line  with  present  contract. 

I  am  making  trip  at  this  time  particidarly  to  ascertain  in  detail  how  we  are  to 
prepare  our  estimates  and  how  we  are  to  be  paid  for  the  approach  spans  which  we  are 
just  about  constructing.  If  you  can  secure  any  information  on  this  line  in  advance, 
it  win  probably  give  me  more  time  to  devote  to  other  matters. 

I  am  taking  our  Mr.  Schenck  with  me,  who  will  make  the  necessary  sketches  for 
preparing  a  perspective  view  of  the  completed  bridge.  We  will  wish  to  go  out  directly 
to  the  bride  site,  the  day  we  arrive,  to  look  over  the  Quebc  side  of  the  structure. 

I  am  very  sorry  to  learn  of  the  illness  of  your  daughter  and  trust  she  is  much 
better.    Hoping  to  see  you  soon  and  in  good  health, 

I  remain, 

Tours  truly, 

JNO.  STERLING  DEANS, 
Chief  Engineer, 
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EXHIBIT  Ho.  74h. 

August  23, 1901. 
Mr.  XJlbio  Babthe, 

Secy.  Quebec  Bridge  Company, 

Quebec,  Canada. 

My  dear  Sm, — ^At  my  last  visit  to  Quebec  and  in  the  limited  time  which  could 
be  given  me  by  your  president,  the  Hon.  S.  M.  Parent  from  his  usually  crowded  time, 
I  was  advised  that  we  should  prepare  our  estimates  for  the  approach  spans  we  are 
constructing,  the  same  as  was  done  in  the  case  of  the  anchorage  metal,  and  further 
that  we  would  be  paid  in  the  same  manner  through  checks  o£  Mr.  M.  P.  Davis.  Under 
this  arrangement  there  will  become  due  us  on  or  about  November  15,  1901,  for  the 
erection  of  one  approach  about  $50,000,  and  as  the  south  approach  span  cannot  be 
erected  during  the  present  season,  tiiere  will  be  flue  on  or  before  January  15,  1902, 
for  the  delivery  of  the  metal  work  of  this  approach  span  at  site  about  $32,500.  I  send 
this  imderstanding  to  you  direct  that  you  may  verify  same  and  also  write  us  should 
there  be  any  action  to  be  taken  on  our  part  different  from  that  outlined  above. 

Yours  truly, 

JNO.  STERLING  DEANS, 
Chief  Engineer, 


EXHIBIT  No.  74p. 

October  22,  1902. 
Mr.  A.  E.  HoARE, 
Quebec,  Canada. 

Dear  Mr.  Hoare^ — Mr.  Tretter  has  returned  from  Quebec  and  Tei)orts  that 
foundation  of  south  river  pier  has  been  passed  upon  by  government  engineer  and 
consulting  engineer,  and  pronounced  satisfactory,  and  that  pier  is  now  being  sealed 
up  and  completed.  This  must  be  a  great  relief  to  you  and  Mr.  Davis  as  well  as  all 
others  interested  in  ibis  great  enterprise.  I  have  instructed  our  treasurer,  Mr.  Davis, 
to  send  bill  for  the  north  approach  span  at  this  time,  thinking  you  would  wish  to  place 
the  amount  in  this  month's  estimate — ^thereby  dividing  the  total  amount  which  will 
be  due  us  on  completion  of  both  approaches.  We  wiU  arrange  to  complete  both  this 
season  as  that  appears  to  be  the  better  plan.    Please  write  me  at  your  convenience. 

Yours  truly, 

JNO.  STERLING  DEANS. 


EXHIBIT  Ho.  74q. 

December  1,  1902. 
E.  A.  HoARB^  Esq.,  Chief  Engineer, 
Quebec  Bridge  Company, 
Quebec,  Canada. 

Dear  Sir, — ^Replying  to  your  letter  of  Nov.  6,  asking  a  'reasonably  close  esti- 
mate for  talking  finances, '  of  the  several  items  to  complete  your  Quebec  Bridge,  these 
prices  to  be  what  we  *  think  will  prevail  during  the  present  winter./  C^OOoIp 
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Growing  out  of  the  neoeesities  of  oonstraotion  and  particularly  of  the  requirements 
in  the  field  work,  it  will  be  impossible  to  divide  the  work  and  order  same  ahead,  in  as 
many  items  as  you  suggest,  and  I  have  therefore  divided  the  work  into  three  prind- 
pal  items,  and  even  this  division  will  be  disturbed  somewhat,  as  a  very  considerable 
portion  of  the  cantilever  arms  must  be  erected  at  the  same  time  as  the  anchor  arms  in 
order  to  make  the  anchor  arms  self-supporting.  I  can,  however,  discuss  this  matter 
more  in  detail  with  you,  when  you  come  to  New  York  with  Mr.  Parent. 

Item  No.  1— 

2  anchor  arms. 
2  towers  on  main  piers. 
2  towers  on  anchor  piers. 
Floor  for  anchor  arms. 

29,748,000  lbs.    Price '. $1,476,900 

Wooden  floor  for  this  item,  including  railing,  screens 

bolts,  etc 51,782 

Total $1,627,632 

Item  No.  2— 

2  cantilever  arms. 
Floor  for  same.* 

22,780,000  lbs. $1,126,400 

Wooden  floor  for  this  item,  including    railing,    screens, 

bolts,  etc 40,500 

Total $1,166,900 

Item  No.  8.— 

Suspended  span. 
Floor  for  same. 

7,885,000  lbs.    Price $    859,190 

Wooden  floor  for  this  item,  including  railing,  screens, 

bolts,  &o » 24,800 

Total $    888,490 

Note. 

Void:  See  letter  Jan.  20, 1908.— D. 


December  1,  1902. 
£.  A.  Hoars,  Esq., 
Chief  Engineer. 

In  item  No.  1,  under  the  item  of  wooden  floor,  et£,  we  have  included  the  wooden 
floor,  etc.,  of  the  approach  spans,  as  it  would  be  necessary  to  put  these  floors  in  at  ^ 
same  time  the  anchor  arm  floors  are  put  in  place. 

As  far  as  change  in  price  is  concerned,  there  is  nothing  in  sight  in  our  particular 
business  which  would  indicate  that  there  will  be  any  change  in  prices  within  the  next 
year  or  eighteen  months — ^this  is  about  as  far  as  one  can  see  ahead;  certainly  they  will 
not  be  lower  ;  unless  there  is  some  great  financial  disturbance  which  cannot  be  fore- 
seen. General  business,  and  particularly  the  railways,  are  prosperoiis,  as  indicated  by 
their  increased  earnings,  beyond  any  previous  record. 

As  far  as  I  can  learn  from  those  best  informed,  everyone  looks  to  next  year  as  a 
year  which  will  show,  if  anything,  increased  prosperity  and  business,  and  this  is  my 
own  opinion. 
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As  I  have  frequently  expressed  to  you,  it  seems  to  me  there  is  no  time  so  well 
suited  to  launch  a  large  enterprise  as  a  time  of  activity,  with  husinees  on  a  sound 
basis  and  a  prospect  of  a  continuance  of  these  conditions.  It  is  true  that  possihiy  your 
oompany  might  he  called  upon  to  pay  slightly  increased  price  for  metal  at  such  times, 
but  this  would  he  much  more  than  ofbet  hy  die  ease  in  making  your  financial  arrange- 
ments. 

On  the  present  hasis,  this  increase  in  price  of  metal  is  only  some  $150,000  ahove 
tbe  original  figures.  The  remaining  portion  of  increase  in  total  price  is  due  to  the 
fact  that  we  are  now  providing  two  sidewalks  over  the  entire  bridge  at  your  request, 
and  this  appears  to  us  to  be  a  wise  conclusion ;  and  further,  we  are  using  the  increased 
loads  you  mentionod  in  arriving  at  the  sections  of  the  fioor  system.  These  items  of 
sidewalks  and  specifications  increase  the  original  estimate  about  10  per  cent. 

One  hesitates  necessarily  to  discuss  the  future  and  I  do  not  wish  to  be  a  party  to 
mislead  you  or  the  people  you  represent  in  any  way,  but  I  firmly  believe  that  nothingj 
but  a  financial  crash,  which  no  one  can  foresee,  and  of  which  we  have  no  evidence 
whatever  at  present,  can  affect  the  great  prosperity  now  existing  for  at  least  eighteen 
months. 

Yours  truly, 

JNO.  STERLINQ  DEANS, 

Chief  Engineer. 

P.S. — ^Please  advise  me  early  whether  you  will  wish  to  discuss  this  matter  with 
me  in  New  York  or  in  Philadelphia  and  time  when  you  expect  to  reach  either  place. 
I  am  often  away,  as  you  know,  and  should  have  this  information  as  long  in  advance 
as  possible.    I  trust  we  will  see  you  soon. 

J.  S.  D. 


EXHIBIT  No.  74r. 

May  20, 1908. 
Thbo.  Cooper,  Esq., 

Oonsulting  Engineer, 
New  York,  N.Y. 

Dear  Sm, — ^We  return  herewith,  by  registered  mail,  your  proposed  specifications 
for  loading  and  unit  stresses,  main  span  Quebec  bridge. 

I  wish  to  make  the  following  remarks  in  reference  to  these  specifications. 

1st.  I  assume  that  only  one  engine  E — 40  will  be  used  on  each  railway  track. 

2nd.  I  find  that  the  proposed  48,000  lbs.  on  two  axles  10  ft.  centre  to  centre  on 
trolley  stringers  produce  larger  bending  moment  in  centre  than  the  40,000  lbs.  on  two 
axles  7  ft.  apart  centre  to  centre  originally  used. 

3rd.  E-33  on  each  railroad  track  to  be  used  for  chords  and  main  diagonals  for 
the  suspended  span,  is  equivalent  to  4,200  lbs.  per  lin.  ft.  on  one  track  and  almost 
2,000  lbs.  per  lin.  ft.  on  Ihe  second  track. 

4th.  I  tried  formubs  proposed  for  main  members  and  find  in  each  case  there  will 
be  a  slight  saving  of  material  and  that  the  unit  stresses  come  within  the  limit  of  about 
A  of  the  elastic  limit  for  live  and  dead  load  stresses. 

5th.  On  page  two  of  your  specifications  there  should  be  added  the  same  remark  as 
on  page  3  written  hy  you  in  pencil  and  marked  by  me  vdth  red  asterisk. 

6th.  I  examined  the  values  of  the  permissible  unit  stresses  for  reversed  strains 
and  I  find  in  some  cases  there  are  slight  errors,  as  indicated  by  me  in  ^^s^'GoOqIc 
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After  you  have  these  specifications  rewritten  and  printed  complete,  I  would  be 
glad  once  more  to  have  the  opportunity  of  looking  over  them  before  they  are  sent  to 
Canada  for  adoption. 

Yours  respectfully, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 
P.S. — ^I  have  retained  a  copy  of  your  papers. 


EXHIBIT  Ho.  748. 

May  22,  1908. 
Mr.  Theo.  Coopeb,  Esq.,  C.E., 

35  Broadway,  New  York,  N.Y. 

Dear  Me.  Cooper, — ^I  returned  from  Ottawa  yesterday  and  you  will  be  pleased  to 
learn  there  is  every  evidence  to  believe  that  the  programme  as  outlined  by  Mr.  Parent 
in  your  office  recently^  will  be  carried  out. 

I  was  requested  by  the  Ottawa  officials  to  urge  upon  you  to  act  as  promptly  as 
I)ossible  in  the  matter  of  completing  the  specifications  and  to  forward  same  to  Mr. 
Hoare  without  delay.  There  is  urgent  necessity  of  their  taking  prompt  action.  Will 
you  kindly  write  Mr.  Hoare  when  he  may  expect  to  receive  copy  of  the  revised  specifi- 
cations. 

I  will  stop  and  see  you  the  next  time  I  am  in  New  York,  which  will  undoubtedly 
be  within  a  few  days,  and  give  you  more  details. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  74t. 

May  28,  1903. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

Quebec  Bridge  Company, 

35  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  were  very  sorry  to  learn  by  Mr.  Berger's  letter  of  May  25th  that 
the  grippe  had  hold  of  you,  and  trust  by  this  time  you  have  been  able  to  knock  it  oS. 

Mr.  Szlaptka  has  carefully  examined  the  proposed  revised  specifications  as  to 
loads  and  strains  Quebec  bridge  and  same  is  returned  herewith,  with  several  notes  in 
red,  which  we  will  believe  you  will  add  as  agreeing  with  original  understanding. 

We  would  further  suggest^  that  the  last  clause  under  the  head  of  '  Future  Increase 
of  Hailroad  Live  Load,'  be  added  immediately  after  the  live  load  clauses  and  before 
the  wind  clause. 

•  As  you  undoubtedly  well  appreciate,  it  will  be  necessary  for  you  to  explain  to  Mr. 
Hoare,  how  the  live  load  proposed  in  these  specifications  will  easily  take  care  of  any 
X>ossible  increase  in  live  load  without  overstraining  the  material.  I  know  personally 
that  Mr.  Hoare  and  his  people  feel  that  the  bridge  should  be  designed  to  provide  for 
a  considerably  heavier  load  than  originally  intended.  i^->  j 
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It  has  occurred  to  us  that  it  might  be  well  to  add  after  the  second  paragraph  in 
live  load  clause,  the  following: — '  This  loading  being  equivalent  to  engine  E-40  with 
train  loa4  of  4,000  lbs.  per  lin.  ft.  on  one  track  and  engine  E-40  with  train  load  of 
2,000  lbs.  per  lin.  ft.  on  other  track.'  We  simply  make  this  to  you  as  a  suggestion, 
that  parties  examining  si)ecifications,  may  have  it  directly  before  them,  that  ample 
provision  is  made  for  heavy  loading. 

We  notice  you  omit  to  add  that  the  workmanship  and  material  is  to  be  in  accord- 
ance with  *  Cooper's  specifications.'    Please  add  this  clause : — 

Knowing  the  people  in  Canada  are  very  anxious  to  have  the  matter  settled,  we 
understand  you  will  forward  to  Mr.  Hoare  at  once  these  revised  specifications.  Kindly 
send  a  copy  to  us. 

Yours  truly, 

JNO.  STEELING  DEANS, 

Chief  Engineer. 


EXHIBIT  Ho.  74n. 

June  16,  1903. 
E.  A.  Hoare,  Esq., 

Chief  Engineer, 

Quebec  Bridge  Co., 

Quebec,  Canada. 

Dear  Mr.  Hoare, — ^I  received  your  letter  of  June  13th  this  morning  and  felt 
that  we  should  not  attempt  to  explain  in  detail  the  working  of  Mr.  Cooper's  revised 
specificationB.  He  had  his  own  reasons  why  these  specifications  should  be  adopted, 
and  while  we  are  acquainted  with  his  views  and  approve  of  same,  we  believe  the  ex- 
planation should  come  from  him,  and  especially  so,  as  he  wrote  you  direct  on  the 
subject  and  did  not  send  the  specifications  or  letter  through  this  office. 

I  think  you  should  see  Mr.  Cooper  in  New  York  or  have  Mr.  Cooper  meet  you 
in  Ottawa.  If  it  is  attempted  to  conclude  this  matter  by  correspondence  it  will  cer- 
tainly take  a  long  time. 

Mr.  Parent  should  know,  that  we  are  not  able  to  make  a  move  \mtil  the  question 
of  specification  is  clearly  and  definitely  settled  and  approved  by  the  government.  I 
have  no  doubt  that  Sir  Wilfrid  Laurier  thinks  we  are  working  on  our  final  stress 
fidieet  and  details  noiw. 

You  know  I  will  be  glad  to  assist -personally  in  having  these  revised  specifica- 
tions approved  and  clearly  explained  to  Mr.  Douglass,  but  think  it  should  be  done  in 
connection  with  Mr.  Cooper.  I  will  not  advise  Mr.  Cooper  that  I  have  heard  from  you 
on  the  subject,  but  will  be  prepared  to  meet  you  in  New  York  or  elsewhere  ux>on 
advice  that  you  have  arranged  with  Mr.  Cooper  for  such  a  meeting. 

I  am  glad  that  the  Bill  for  making  the  Bridge  &  Bailway  Co.  one,  has 
been  passed.  Does  this  affect  our  contract — should  the  name  of  the  party  to  the  con- 
tract, with  whom  we  have  our  agreement,  be  changed  ? 

I  notice  the  grant  wiU  come  up  shortly  and  I  trust  it  will  be  on  the  lines  of 
guarantee  of  the  principal  and  interest  bf  necessary  bonds,  as  was  proposed  in  our 
last  visit  to  Ottawa. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 
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EXHIBIT  No.  74y. 

July  ^  1908. 
E.  A.  HoARE*  Eeq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — ^We  acknowledge  receipt  of  your  favour  of  July  22,  enclosing  a 
letter  from  ICr.  Fitspatrick  to  Mr.  Parent  advising  that  order  in  council  was  passed 
JiJy  16th  giving  Mr.  Cooper  the  necessary  authority  to  act  as  required  by  you  in 
your  letter  to  Mr.  Schreiber. 

"V^e  have  no  doubt  you  have  advised  Mr.  Cooper  and  he  will  immediately  bcbA 
us  his  instructions  with  copy  of  his  modified  specifications. 

As  I  advised  you  yesterday  by  wire,  we  have  started  work  on  the  floor  and  when 
we  receive  the  above  advice  from  Mr.  Cooper,  will  be  in  full  swing  on  Ae  details  of 
the  entire  bridge. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 

P.S. — ^Please  send  me  by  retu^i  niail  plan  showing  exact  distance  centre  to 
centre  of  main  piers  and  exact  elevation  of  all  main  bridge  seats,  as  determined  since 
the  construction  of  the  piers. 

(Signed)        J.  S.  D. 


EXHIBIT  No.  74w. 

July  81,  1908. 
E.  A.  HoARE^  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  2^.  Hoare, — I  was  greatly  exercised  this  morning  upon  receiving  a  letter 
from  Mr.  Cooper  under  date  of  July  30th,  stating  that  he  had  received  from  Mr. 
Schreiber  copy  of  the  '  Order  in  Council '  and  also  a  letter  from  Mr.  Schreiber.  In 
this  letter  Mr.  Schreiber  states  he  has  asked  for  authority  to  employ  a  x^mpetent 
bridge  engineer  to  examine  from  time  to  time  the  detail  drawings  of  eadi 
part  of  the  bridge  as  prepared  and  to  approve  of  or  coirrect  them  as  to  him  may  seem 
necessary,  submitting  these  for  final  acceptance  to  Ihe  Chief  Engineer  of  Railways 
and  Canals.  Mr.  Schreiber  further  says,  *  I  have  not  yet  named  an  engineer  in  New 
York  ik)  consult  with  you,  but  will  do  so  without  \mnecessary  delay  and  in  the  mean- 
time I  think  you  may  safely  go  to  fwork  on  the  plans.' 

The  seriousEfess  of  this  action  I  have  not  the  least  doubt  you  will  appreciate 
immediately.  It  leaves  the  entire  matter  'up  in  the  air'  and  much  worse  than  the 
condition  we  were  all  trying  to  avoid — ^which  was  to  save  most  important  time  and  that 
when  Cooper  once  aproved  our  designs  'and  details  it  would  be  final  and  accepted  by 
the  department.  This  is  why  I  understand  you  secured  the  'Order  in  Council'  It 
|jractically  brings  all  matters  to  a  standdtill  as  neither  Mr.  Cooper  or  ourselves 
would  know  where  we  stand  until  this  new  hand  could  be  consulted  with,  and  evon 
then  we  would  only  know  as  each  plan  was  passed  upon. 

I  cannot  impress  upon  you  too  strongly  the  necessity  of  taking  immediate  acti<m 
to  stop  any  such  plan  as  suggested  by  Mr.  Schreiber. 

When  you  consider  that  the  entire  feeling  and  action  of  Mr.  Cooper's  was  to  save 
the  Quebec  Bridge  Company  needless  expense,  without  the  least  sacri^ce  in  the  design 
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or  efficiency  of  the  structure,  it  has  certainly  proven  a  thankless  task  for  all  con- 
oemed,  and  unless  this  present  action  upon  Mr.  Schreiber's  part  is  immediately 
stopped  the  entire  business  will  be  in  a  worse  condition  than  if  it  had  been  left 
entirely  aloHe. 

I  am  trying  to  reaich  you  by  phonje,  as  I  appreciate  the  necessity  of  immediate 
action. 

Yours  truly, 

JNO.   STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  Ho.  74z. 

Sept.  22,  1903. 
Theo.  Ck)OPEB,  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sk^ — Quebec  Bridge  Floor  System — ^Replying  to  your  letter  of  Sept.  18th 
in  connection  with  bracing  between  flanges  of  trolley  and  highway  stringers,  we  call 
your  attention  to  tiie  fact  that  the  Quebec  specifications  require  flanges  to  be  sup- 
ported at  points  twelve  times  the  width.  Dominion  specifications  fifteen  timea 
Ihe  width.  Cooper,  sixteen^  times  the  width.  These  requirements  would  necessitate 
bracing  in  present  instance.  Aside  from  this  we  are  strongly  of  the  opinion  that  tiiis 
entire  live  load  floor  should  be  thoroughly  braced  in  its  entire  (width,  to  insure  the 
least  possible  effect  upon  the  trusses. 

Yours  truly, 

JNO.   STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  Ho.  74y. 

Sept.  26,  1903. 
Theo.  Cooper^  Esq., 

Consulting  Engineer, 

36  Broadway,  New  York,  N.Y. 

Dear  Sm, — ^We  have  your  letter  of  Sept.  26th  and  notice  you  have  approved  the 
detail  of  floor  beam  and  also  the  detail  of  track  stringers  and  bracing  with  modifica- 
tions. 

We  do  not  wish  to  insist  upon  our  own  views  in  the  matter  of  stringer  bracing  and 
will  be  glad  to  confer  with  you  again  on  this  subject,  as  we  are  interested  in  saving 
every  pound  of  dead  load  possible,  without  injuring  the  efficiency  of  the  structure^ 
As  soon  as  our  estimating  department  has  checked  over  your  estimate  of  weights, 
we  wiU  confer  with  you  again. 

Yours  truly. 


JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  Ho.  74z. 

June  11,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 
New  York,  N.  Y. 

Dear  Sm^ — ^We  send  you  herewith  a  blue  print  showing  camber  lengths  of  truss 
members  of  anchor  arms — Quebec  bridge. 

In  arranging  lengths  of  track  stringers,  we  have  to  be  governed  by  the  following 
consideration.  As  underscored  in  red,  the  panel  lengths  decrease  about  |  in.  due  to 
live  load  on  the  central  span,  while  the  same  panel  lengths  increase  about  ^  in.  as 
due  to  the  live  load  on  anchor  arm. 

Providing  expansion  over  floor  beam  6  only,  floor  beam  5  would  bend  out  H  in. 
either  way  and  floor  beam  7  slightly  less.  We  therefore  are  inclined  to  adopt  the 
following  arrangement. 

Fix  stringers  at  floor  beam  1.  Fix  stringers  at  floor  beam  2.  Expand  both 
stringers  at  floor  beam  3.  Fix  both  stringers  at  floor  beam  4.  Expand  both  stringeis 
at  floor  beam  5.  Fix  both  stringers  at  floor  beam  6  and  7.  Expand  both  stringers  at 
floor  beam  8.  Fix  both  stringers  at  panels  9  and  10.  Expand  stringers  at  centre 
posts. 

Please  advise  us  at  your  earliest  convenience  which  arrangement  you  prefer,  viz. ; 
the  latter  or  the  arrangement  with  one  intermediate  expansion  only  at  floor  beam  6  and 
oblige. 

Yours  truly, 

THE  PHOENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  74aa. 

June  22,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm, — ^Referring  to  the  packing  of  eyebars  I  find  that  as  far  as  we  can  see 
by  hasty  examination,  there  is  no  reason  why  you  should  not  add  a  single  bar  in  panels 
A  &  B  as  you  suggest.  In  rearranging  packing  of  eyebars,  you  of  course  are  bearing 
in  mind  that  the  full  width  of  the  truss  cannot  exceed  5  ft.  otherwise  it  will  encroadi 
on  the  clearance  and  further,  that  the  width  of  lower  chord  and  end  posts  are  flx^ 
and  also  the  location  of  the  ribs,  which  cannot  be  disturbed.  I  trust  you  will  let  us 
have  your  conclusions  at  an  early  date. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  Ho.  74bb. 

July  13,  1904. 
E.  A.  Hoare,  Esq., 

Chief  Engineer,  Quebec  Bridge  &  xiy.  Co., 
Quebec,  Can. 

Dear  Sirs, — ^We  sent  you  July  11th,  five  blue  prints  of  stress  sheet  of  andior  btol 
as  approved  by  Mr.  Cooper,  for  examination  and  approval  by  the  government  engineers. 
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On  July  Ist  fiye  copies  of  this  stress  sheet  were  sent  to  you  erroneously  instead 
of  being  sent  to  Mr.  Cooper  for  his  approvaL  Kindly  have  the  drawings  approved 
by  Mr.  Cooper  hancted  to  the  engineers  and  destroy  the  copies  previously  sent. 

Tours  truly, 

THE  PHOENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  Ho.  74co. 

July  18,  1904. 
Thb.  Ooopeb,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y, 

Dear  Sm, — ^We  send  you  herewith  in  duplicate  plan  showing  variation  between 
lower  chords  and  stringers  for  different  condition  of  loadings  anchor  arm,  St.  Lawrence 
riTer  bridge.  After  looking  more  carefully  over  these  additional  stresses  due  to 
bending  of  floor  beams  on  account  of  fixed  ends  of  the  stringers,  we  revised  the  points 
at  which  the  stringers  are  fixed.  We  find  that  owing  to  a  deflection  of  the  lower  floor 
beam  of  ^  in.  the  corresponding  additional  stress  of  the  floor  beam  upper  flange  for 
one-half  of  the  deflection  amounts  to  380  pounds.  The  maximum  deflection  of  the 
upper  flange  of  any  of  the  plate  floor  beams  on  our  plans  being  %4  in.,  the  additional 
flange  stress  amounts  to  1,140  lbs.,  or  only  about  8  per  cent  of  the  live  and  dead  load 
stress,  which  is  certainly  permissible.  We  hope  this  rearrangement  of  the  expansion  of 
the  stringers  will  be  satisfactory  to  you  and  that  you  will  approve  our  method  of  pro- 
Tiding  for  same. 

We  send  also  you  in  duplicate  shop  drawings  of  stringers  which  were  formerly 
Approved  by  you,  except  the  connections  at  ends. 

We  return  to  you  one  approved  copy  of  end  bottom  chord  erroneously  returned  to 
this  offioa 

Tours  truly, 

THE  PHOENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPEA. 


EXHIBIT  No.  74dd. 

August  9,  190^ 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 
New  York.  N.Y. 

Dear  Sir, — ^I  have  your  kind  letter  of  August  6  in  reference  to  increase  of  sections 
of  members  '  TLooooo '  and  '  TBooooo '  for  combination  of  stresses  due  to  dead  load 
plus  li  live  load  plus  wind. 

I  will  gladly  comply  with  your  request  and  will  also  apply  the  same  combination 
to  all  other  members  to  satisfy  myself  that  the  unit  stresses  are  in  proportion  not 
higher  than  those  on  the  two  above-mentioned  members. 

Yours  respectfully, 

P.  L.  SZLAPKA. 
164— voL  ii--32  ^  t 
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EXHIBIT  No.  74ff . 

August  19,  190i. 
E.  A.  HoARB,  Esq., 

Chief  Engineer, 

Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sm, — ^I  have  your  letter  of  August  17  and  have  asked  Mr.  Norris  for  report 
on  the  analysis  of  iron  ore  and  hope  to  enclose  same  with  this  letter.  (Will  be  ready 
on  Monday,  August  22-4.) 

It  is  very  unfortunate  there  has  been  delay  in  our  reaching  our  storage  yBrd  at 
Ghaudiere — it  congests  the  woik  at  all  points,  and  of  <Sourse  entails  additional  ddays, 
which  are  most  serious  in  the  short  time  at  our  disposaL  We  will  be  prepared  to 
enter  the  yard  the  moment  connection  is  made. 

Begarddng  forwarding  plans  to  you,  I  notice  you  desire  us  to  follow  the  advice  of 
the  advice  of  the  post  office  o  ciids  here  and  let  the  prints  go  out  as  second-class 
matter  unsealed.  We  will  allow  this  until  we  are  further  instructed  by  you.  A  num- 
ber of  prints  go  to  you  to-day  for  approval  of  government  engineer. 


Tours  truly. 


JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  74gg. 

Sept,  5,  1904. 

A.  B.  MlLLIKEN^ 

BH;.  Romuald,  Province  Quebec, 
Canada. 

See  Mr.  Hoare  and  give  particular  attention  to  hurry  connection  with  Ghaudiere 
yard.    We  must  get  relief  at  this  point  and  get  in  shape  to  ship  and  store  materiaL 

JNO.  STERLING  DEANS, 


EXHIBIT  Ho.  74Ui. 

Sept.  6,  1904. 
Mr.  Theo.  Cooper, 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sir, — ^We  send  you  in  duplicate  for  your  examination  and  approval  drawings 
No.  21  and  No.  25  and  we  send  you  five  copies  of  drawing  No.  1  for  your  signature. 

We  send  to  you  also  a  general  plan  and  most  of  the  typical  drawings  and  connec- 
tions of  the  steel  traveller  to  be  used  in  the  erection  of  the  superstructure  for  the 
Quebec  bridge,  the  latter  drawings  are  for  your  inspection  and  file. 


Yours  truly. 


THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  Sklapka. 
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A.  B.  MlLUKIN^ 

St.  Komauld,  P.Q., 
Canada. 


EXHIBITS 

EXHIBIT  No.  74ii. 

Sept.  7,  1904. 


Birks  will  reach  Quebec  Friday  afternoon.    I  assume  you  can  rent  instruments 
from  Hoare. 

JNO.  STERLING  DEANS, 


EXHIBIT  Ho.  74jj. 

Sept.  8, 1904. 
Mr.  E.  A.  HoARE, 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sm, — ^I  have  not  received  the  copies  of  specifications  for  Quebec  Bridge 
which  you  promised  to  send  me  for  our  records.  Will  you  kindly  send  me  three  or 
four  copies  of  same,  and  oblige. 


Yours  truly. 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  74kk. 

Sept  12,  1904. 
l£t.  E.  A.  HoARE, 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sir, — ^We  send  you  herewith  in  duplicate  complete  calculations  of  the  anchor 
arm,  Quebec  bridge,  except  the  main  posts  and  their  bracing  over  the  main  piers 
which  will  be  supplied  later. 

These  two  sets  of  calculations  are  for  the  use  of  the  government  engineer  in 
checking  our  stress  diagrams  and  need  not  be  returned  to  this  office. 

We  send  these  stress  sheets  in  answer  to  your  letter  of  August  22nd  and  in  answer 
to  Mr.  L.  K.  Jones'  letter  of  August  6,  addressed  to  Ulrio  Barthe,  secretary. 

Tours  truly, 

THE  PHOENIX  BRIDGE  COMPAinr, 

Per  P.  L.  SzLAPKA. 


154— voL  ii— 32i 

Digitized  by 


Google 


600  ROYAL  COMMISSION  ON  COLLAPSE  OF  QVBBBC  BRIDGE 

7-8  EDWARD  Vll^  A.  1906 

EXHIBIT  Ho.  74U. 

Bept  19«  1901. 
Mr.  E.  A.  HoABE, 

Ohief  Engineer,  Quebec  Bridge  and  By.  Co., 
Qudbec,  Canada. 

Deab  Sir, — ^Referring  to  your  letter  of  Sept.  14th  to  our  Mr.  Szlapka  we  regret 
we  have  not  completed  the  stress  sheets  of  suspension  span  and  cantilever  arms,  it 
being  necessary  to  revise  our  present  stress  sheets  to  agree  with  the  final  details  of 
the  permanent  structure  and  also  details  of  the  traveller.  As  soon  as  these  strees 
sheets  have  been  revised  we  will  send  you  a  duplicate  set. 

Tours  truly, 

JNO.  STEBLINQ  DEANS, 

Chief  Enffineer. 


EXHIBIT  Ho.  74nn. 

October  8,  1904. 
Mr.  E.  A.  HoARE, 

Chief  Engineer,  Quebec  Bridge  and  By.  Co., 
Quebec,  Canada. 

Deab  Sot, — ^We  find  we  have  not  reoeivied  from  the  government  engineer  the 
approval  of  any  main  chord  sections.  As  explained  to  you  some  time  ago  we  have 
been  working  at  great  disadvantage  to  ourselves  in  being  compelled  to  confine  our 
office  work  to  the  anchor  arm,  in  order  that  everything  might  be  done  that  it  is  yoa- 
sibk  to  do,  to  be  ready  early  next  spring  to  start  the  erection  of  the  anchor  arm. 
There  was  too  much  work  to  do  in  the  time  allotted  after  the  financial  arrangementa 
were  made  and  work  ordered  ahead.  We  have  not,  therefore,  been  able  to  complete 
our  stress  sheets  for  the  cantilever  arm  and  for  the  suspended  span,  it  being  necessary 
to  await  the  completion  of  all  details,  not  only  of  the  permanent  structure,  but  also 
the  details  and  rigging  of  the  main  traveller,  that  we  may  know  exactly  the  total 
weight  coming  at  each  panel  point. 

We  have»  as  ^ou  know,  sent  to  the  Canadian  engineers,  throufi^  your  office,  the 
stress  sheets  for  the  anchor  arm,  covering  the  chords  which  have  not  been;  approved, 
and  we  would  kindly  ask  that  they  be  examined  and  prints  sent  to  us  iwith  tfaeir 
approval  as  soon  as  possible.  The  engineers  have  everything  that  is  neoessazy  to 
check  these  chords,  although  we  thoroughly  appreciate  they  would  like  to  have  before 
them  these  stress  sheets  of  the  entire  bridge  and  these  will  be  sent  with  the  least 
possible  delay. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Ohief  Engineer. 

December  8,  1904. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Mr.  Hoare^ — ^I  have  not  as  yet  received  any  copies  of  your  printed  specifica- 
tions for  the  Quebec  bridge.  Will  you  kindly  see  that  I  receive  two  copies  pronq>t]y, 
as  they  are  necessary  for  our  records. 

Tours  truly, 

JNO.  STERLING  DEANS, 
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Mr.  T.  P.  Sage. 
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EXHIBIT  Ho.  74oo. 


Herewith  find  sketch  in  triplicate  of  centre  post  foot— C.  O.  612,  613.    Please 
advise  if  same  can  be  shipped  to  storage  yard. 

C.  E.  a 


EXHIBIT  Ho.  74rr. 

Jan.  81,  1905. 
Ifir.  Theo.  Cooper, 

Consulting  Engineer, 
New  York,  KY. 

Dear  Mr.  Cooper, — Quebec  Eyebars — I  beg  to  enclose  copy  of  record  of  inter- 
Tiew  in  New  York  yesterday  in  connection  with  the  additional  tests  which  you 
require.  I  trust  I  have  properly  stated  your  wishes.  If  there  is  anything  you  desire 
to  be  added,  please  let  me  know.  We  are  making  the  first  test  tius  afternoon  and  the 
others  will  be  made  as  fast  as  bars  can  be  prepared,  imd  after  all  tests  haye  been  made 
and  tabulated,  we  will  make  a  full  report  to  you. 

I  have  just  wired  that  Mr.  Szlapka  will  be  over  to  see  you  to-morrow. 

I  sincerely  trust  you  feel  much  improved 

Yours  truly, 

JNO.  STEKLINQ  DEANS, 

Chief  Engineer, 


January  31,  1905. 

Interview  with  Mr.  Theo.  Cooper  at  his  New  York  office,  January  30,  1905,  in 
connection  with  Ey^ars,  Quebec  bridge. 

Eor  his  additional  information  Mr.  Cooper  desires  to  have  the  following  tests: 

One  test  of  Standard  15  in.  bar,  with  pin  hole  bored  }  in.  nearer  the  centre  of 
bar,  tested  from  12,000  to  24,000  lbs.  and  note  results  and  then  test  to  destruction. 

One  test  with  pin  hole  bored  1  in.  nearer  centre  of  bar,  tested  from  12,000  to 
24,000  lbs.  and  note  results  and  then  test  to  destruction. 

One  test  of  15  in.  bar  with  enlarged  head,  say  36  in.  tested  from  12,000  to  24,000 
lbs.  and  note  results  and  then  test  to  destruction. 

One  test  of  15  in.  bar,  36  in.  head,  pin  hole  bored  1  in.  nearer  centre  of  bar, 
tested  from  12,000  to  24,000  lbs.  and  note  results,  and  then  test  to  destruction. 

One  test  of  standard  15  in.  bar,  stressed  to  24,000  lbs.  per  sq.  in.  and  then  load 
held  on  bar  for  a  considerable  time,  say  two  hours,  and  note  results  and  then  test  to 
destruction. 

One  test  of  any  bar  in  stock,  drift  the  pin  hole  |  laiger  than  bored,  then  shape 
pin  hole  to  bear  evenly  on  the  semi-circumference  of  test  pin,  stress  this  bar  to  24,000 
lbs.  per  sq.  in.  and  note  result  and  then  test  bar  to  destruction. 

(Sgd.)        JNO  STEKLINQ  DEANS. 

P.S. — Both  heads  of  bars  to  be  tested  to  be  laid,  off  in  in  2  in.  squares  from  centre 
line  and  before  making  test. 
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EXHIBIT  No.  74b8. 

February  2,  1905. 

Interview  with  Mr.  Theo.  Cooper  at  his  New  York  office,  Jan.  SOth,  1905,  in  con- 
nection with  Ey^ars,  Quebec  Bridge,  and  the  modifications  suggested  by  Mr.  Coopo* 
to  Mr.  P.  L.  Szlapka  Feb.  1,  1905. 

For  his  additional  information,  NLr,  Cooper  desires  to  have  the  following  tests: 

1.  One  15  in.  bar,  with  pin  hole  at  one  end  only  bored  }  in.  nearer  centre  of  bar, 
to  be  tested  from  12,000  to  24,000  lbs.  Note  results,  leave  bar  at  24,000  lbs.  per  sq. 
in.  for  say  two  hours  in  testing  machine,  then  note  results  and  finally  test  bar  to 
destruction. 

2.  If  moving  pin  hole  i  in.  proves  advantageous,  test  one  bar  with  pin  holes 
bored  1  in.  and  i  in.  nearer  centre  of  bar  from  12,000  to  24,000  lbs.  Note  results,  etc. 
as  above  in  No.  1.  (If  No.  1  gives  no  better  results  than  pin  hole  bored  in  centre  eye, 
then  omit  test  No.  2.) 

3.  Test  one  15  in.  bar,  with  enlarged  head,  say  36  in.  from  12,000  to  24,000  lbs. 
Note  results,  etc.,  as  above  in  No.  1. 

4.  If  No.  1  and  No.  3  prove  advantageous,  test  one  15  in.  bar,  36  in.  head,  pin 
hole  at  one  end  only,  bored  1  in.  nearer  centrei  of  bar,  from  12,000  to  24,000  lbs.  Note 
results,  etc.,  as  above  in  No.  1.  (If  No.  1  and  No.  3  do  not  improve  ^ebar,  then  omit 
test  No.  4.) 

CnJB  !15  in.  bar,  with  pine  holes  bored  in  centre  of  eyes,  to  be  tested  as  in  No.  L 

6.  In  any  bar  in  stock  drift  one  pin  hole  |  in.  larger  ^an  bored,  shape  pin  hole 
to  bear  evenly  on  the  semi-circumference  of  test  pin,  and  test  bar  as  in  No.  1. 

7.  Repeat  No.  6  with  28,000  lbs.  per  sq.  in.  in  machine  for  two  hours. 

JNO.  STEBUNQ  DEANS, 

P.S. — ^Both  heads  of  bars  to  be  tested,  to  be  laid  off  in  2  in.  squares  from  centre 
line. 


EXHIBIT  No.  74tt. 

February  22, 1905. 
F.  B.  NoBBis^  Esq., 

Mgr.  Phoenix  Iron  Company, 
PhoenixviUe,  Pa. 

Dear  Sm, — ^In  a  letter  received  from  Mr.  Cooper  to-day  he  refers  to  the  tests  on 
eyebars  as  follows: 

^  The  results  of  the  tests  on  eyebars  are  very  gratifying.' 

Bje  would  like,  however,  to  have  '  samples  cut  from  the  worst  heads,  viz. :  706  A 
and  705  B,  and  also  from  the  better  heads  to  see  if  they  show  any  marked  difference  in 
*  heat  indications.'  Will  you  kindly  have  these  samples  cut  from  heads  and  carefully 
examinedl  and|  let  us  have  your  report  as  soon  as  possible. 


Yours  truly, 

JNO.  STERLING  DEANS, 
Chief  Engineer. 


EXHIBIT  No.  75. 

Extracts  from  letter  books  of  the  Phcenix  Bridge  Company,  numbered  from  64  to 
77,  inclusive,  being  prior  to  letter  book  *  No.  1,  Quebec  bridge.' 
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E3CEIBIT  No.  76a. 

July  r,  1897. 
£.  A.  HoABE^  Esq., 

Quebec  &  Lake  St  Jolm  By., 
Quebec,  Canada. 

My  dear  Sm, — I  did  not  have  the  pleasure  of  seeing  you  after  our  entertainment 
at  Mr.  Dobell's.  I  handed  Mr.  Dobell  your  letter  and  also  had  a  very  short  conversa- 
tion with  him  in  connection  with  the  bridge.  He  had  the  steamer  run  up  to  the  site 
of  the  structure  and  invited  a  number  of  the  prominent  bridge  engineers  on  the  upper 
deck  to  do  the  work.  I  had  previously  talked  with  Mr.  Theo.  Cooper  on  the  subject, 
so  that  he  was  posted,  and  should  the  matter  take  the  form  of  our  submitting  a  plan 
and  estimate  for  the  work,  Mr.  Cooper  will  be  glad  to  pass  upon  these  plans  and  give 
your  people  the  benefit  of  his  extended  experience,  I  hope  you  will  soon  send  me  the 
necessary  data  to  prepare  figures. 

Both  Mrs.  Deans  and  myself  greatly  enjoyed  our  trip  to  Quebec  and  are  much 
indebted  to  you  for  your  kind  attentions. 

JNO.  STEBLING  DEANS. 


PersonaL 


EXHIBIT  No.  76b. 

November  8,  1897. 


Mr.  E.  A.  HoARE^ 

Chief  Engr.,  Quebec  &  Lake  St.  John  By.  Co.,  * 

Quebec,  Quebec 

Dear  Sir, — ^Beplying  to  your  letter  of  November  4,  we  are  working  on  the  plans 
now  and  I  believe  we  will  have  all  matters  ready  to  refer  to  you  by  the  latter  part  of 
this  month.  We  are  assuming  that  1,600  ft,  is  the  minimum  span  that  should  be  used 
and  will  make  the  anchor  spans  of  length  called  for  by  the  most  economical  design. 

For  what  purpose  do  you  require  the  ^  total  loads  on  main  pier  and  weight  on 
anchor  pier  and  top  of  bridge  seat  dimensions '  ?  We  could  give  you  the  weights  at 
once,  but  thought  possibly  you  might  wish  to  have  a  complete  design  of  the  pier  in 
order  to  arrive  at  clearances.  We  have  intended  to  allow  Sooysmith  &  Co.,  to  design 
these  piers  after  giving  them  exactly  what  we  require  for  the  metal  work.  If  you  will 
wire  me,  however,  just  what  you  wish  the  information  for,  I  mi^t  be  able  to  give 
what  you  require  without  referring  same  to  Sooysmith  &  Co.  For  the  present,  at 
least,  I  think  it  much  better  to  conduct  all  the  correspondence  with  one  parly,  there- 
fore kindly  send  all  your  letters  to  me  direct.  I  make  this  suggestion  thinking  possi- 
bly that  you  might  write  or  wire  Sooysmith  &  Co. 

I  am  glad  to  learn  that  you  have  plans  to  suggest  in  connection  with  some  con- 
struction company. 

Yours  truly, 

JNO.  STEBLING  DEANS, 

Chief  Engineer. 

P.S. — ^I  will  wire  you  should  I  go  to  Montreal  within  the  next  few  days. 

.       .  J.  S.  D, 
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EXHIBIT  Ho.  76o. 

November  30,  1897. 
E.  A.  HoABR,  Esq., 

Chief  Engr.,  Q.  &  L.  St  J.  R.R.  Co., 
Qu^>ec,  Quebec 

Dbab  Sm, — ^Replying  to  your  letter  of  Noyember  27,  we  are  making  plan  of  bridge 
with  straij^t  chords  understanding  that  this  is  in  accordance  with  the  wishes  of  the 
government  engineer,  and  from  sketches  we  have  made  we  believe  it  will  also  be  the 
handsomest  in  appearance.  Further,  as  the  chord  can  only  be  curved  for  100  ft.  from 
each  pier,  there  will  be  but  little  saving  in  cost;  we  will,  however,  be  prepared  to  state 
just  what  this  saving  will  be.  We  certainly  do  not  believe  there  would  be  any  saving 
which  would  warrant  antagonizing  the  government  in  the  least.  It  will  be  very 
important  to  ascertain^  if  possible,  what  ^  our  friend '  makes  the  estimated  cost,  both 
for  the  straight  chord  and  curved  chord.  Please  try  and  have  this  information  before 
meeting. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


Ex  HI  HIT  Ho.  75d. 

April  14,  1899. 
Personal  and  Private. 
Mr.  E.  A.  KoASEs 

Chief  Engr.,  Quebec  Bridge  Co., 
Quebec,  Quebec 

Beab  niku  HoARE, — ^Mr.  Szlapka  and  I  were  with  Cooper  the  greater  part  of  yes- 
terday and  you  will  be  glad  to  learn  there  was  not  a  single  vital  or  important  criticism 
or  mistake  found  in  our  plans.  AH  the  slight  differences,  such  as  daad  load 
anchor  arms,  reverse  stresses  in  one  or  two  members,  thickness  of  some  detail  plates, 
&c.,  were  all  thoroughly  discussed  and  satisfactorily  settled  and  not  a  single  one  would 
aifect  in  any  way  our  price  or  our  proposition.  It  was  especially  gratifying  for  us  to 
learn  this. 

Mr.  Cooper,  however,  somewhat  upset  me,  by  making  the  following  remark  whidi 
of  course  I  understood  was  entirely  personal  and  without  any  full  knowledge  of  die 
situation.  He  said — *  Well,  Deans,  I  believe  that  all  of  the  bids  will  probably  overrun 
the  amount  which  the  Quebec  Bridge  Co.  can  raise  and  that  the  result  will  be  as  is 
usually  the  case  that  aU  of  the  bids  will  be  thrown  out  and  a  new  tender  asked  on 
revised  specifications  and  plans.' 

I  told  Mr.  Cooper  that  while  this  might  be  the  usual  procedure  that  in  the  present 
case  it  was  distinctly  understood  that  whoever  was  the  lowest  bidder  under  the  present 
specifications  and  plans  would  be  awarded  the  work,  at^  if  any  modificaHon  were 
made  their  hid  would  he  altered  accordingly,  as  this  could  readily  be  done  to  a  con- 
ference with  the  bridge  company's  engineers  and  ourselves;  as  we  could  undoubtedly 
build  as  cheap  a  structure  as  any  other  company  and  that  unless  this  plan  was  carried 
out  as  understood  and  agreed  upon,  the  present  bidders  would  be  placed  in  a  vezy 
unfair  position  after  the  expenditure  of  great  time  and  expense. 

I  finally  succeeded  in  convincing  Mr.  Cooper  that  this  was  the  only  fair  method, 
but  I  think  it  will  take  the  greatest  care  on  our  part  to  see  that  his  rq[K>rt  is  not  woided 
in  such  a  way  as  to  give  the  directors  an  opportunity  of  following  this  suggestion. 
Mr.  Cooper  undoubtedly  desires  to  be  perfectly  fair,  but  not  having  been  through  this 
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whole  matter  like  ouraelres^  does  not  fully  understand'  the  situation.  I  trust  therefore 
that  you  will  give  his  report  the  most  careful  scrutiny  and  get  it  in  the  right  shape 
before  it  is  submitted,  as  far  as  this  suggestion  is  concerned.  It  would  simply  be  just 
what  our  competitors  and  particularly  the  Dominion  Bridge  Company  would  like  or 
the  Union  Bridge  Oompany  ,in  fact,  and  I  shall  be  much  itnerested  to  hear  from  you 
oi^  this  point. 

You  have  not  advised  me  to  whom  I  shall  send  the  revised  price  of  including 
delivery  of  the  material  from  Quebec  and  L^vis  to  site. 

Mr.  Lindenthal  and  I  have  an  appointment  with  Mr.  Cooper  next  Tuesday  to  dis- 
cuss the  suspension  plan. 

Kindly  advise  me  when  you  will  desire  the  revised  propositions  of  the  suspension 
design. 

•  I  remain. 

Yours  truly, 

JNO.  STERLING  BEANS. 
Chief  Engineer. 


EXHIBIT  Ho.  76e. 

April  19,  1899. 
(PersonaL) 
£.  A.  HoARE,  Esq., 

Chief  Engineer  Quebec  Bridge  Co., 
Quebec,  Que. 

Dear  Mb.  Hoare, — ^I  spent  most  of  yesterday  in  New  York  in  consultation  with 
Mr.  Cooper  and  Mr.  Lindenthal,  and  f  oimd  that  Mr.  Cooper  had  no  serious  complains 
to  make  in  connection  with  Mr.  Lindenthal's  plan,  in  fact  he  expressed  himself  as 
much  interested  in  the  ingenious  design. 

It  developed,  however,  in  conversation,  and  Mr.  Cooper  so  expressed  himself  to  Mr. 
Lindenthal,  that  in  view  of  the  amount  of  the  bid  under  his  design,  he  would  not  give 
Mr.  landenthal's  plan  careful  and  detailed  consideration  and  would  so  report  This 
rather  exasperated  Mr.  Lindenthal  and  for  a  time  I  feared  he  might  withdraw  his  bid 
but  it  was  smoothed  over  and  I  think  will  be  permitted  to  stand.  Mr.  Lindenthal 
thought  that  Mr.  Cooper  should  report  solely  and  wholly  on  the  merits  of  the  several 
designs,  without  any  regard  to  cost,  and  each  design  should  have  the  same  careful  con- 
sideration, and  that  you  and  your  company  alone  should  consider  the  question  of  price. 
I  know  this  is  entirely  different  from  Mr.  Cooper's  instructions,  and  that  it  would  be 
useless  to  spend  detailed  investigation  upon  plans  which  are  very  expensive  in  price, 
but  Mr.  Lindenthal  reviewed  the  matter  from  an  engineer's  standpoint,  and  having 
taken  such  unusual  pains  with  the  design  and  estimate  felt  that  he  was  in  a  measure 
being  slighted. 

Mr.  Cooper  advises  that  he  will  finish  about  May  Ist. 

I  think  it  of  the  utmost  importance  to  see  you  some  time  before  that  date,  and 
write  to  ask  if  you  will  not  come  to  New  York.  Cooper  also  advised  me  that  he  had 
no  authority  to  receive  any  revised  bids  for  possible  reduction  in  suspension!  bridge 
wire  and  I  think  this  entirely  proper.  It  seems  to  me,  however,  that  you  should  have 
all  of  these  hids  in  your  hands  at  once  and  /  wiU  he  prepared  to  suhmit  ours  when 
you  come  to  New  York. 

Please  let  me  know  at  once  and  by  wire  when  you  will  be  in  New  York. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer,    j 

Digitized  by  VjOOQIC 


506  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  Vll.,  A.  1908 

EXHIBIT  Ho.  76gr. 

Sept.  14^  1899. 
Hon.  S.  N  Parent, 

President  the  Quebec  Bridge  Co., 
Quebec,  Que. 

My  Dear  Sir, — ^We  have  had  repeated  interviews  with  bankers.  Drexel  &  Co.,  of 
Philadelphia,  and  they  have  evinced  such  an  interest  in  the  Quebec  bridge,  and  the 
business  has  reached  such  a  stage  that  we  felt  it  necessary,  in  order  to  come  to  a  final 
understanding,  to  have  you  meet  them  in  Philadelphia  to-day  to  discuss  details,  witii 
which  we  were  not  familiar,  and  which  it  was  necessary  to  discuss  with  some  one  in 
authority  from  your  board.  I  therefore  wired  you  asking  for  such  an  interview,  and 
received  reply  from  Montreal  as  follows: — 

*Jno.  Sterling  Deans, — Just  received  telegram  repeated  by  Secretary  Barthe. 
If  you  think  there  is  hope  for  understanding  with  bankers  interview  may  be  held 
Philadelphia  Tuesday  next  if  agreeable;  will  extend  option  accordingly.  Meanwliile 
wire  me  Place  Viger  Hotel,  Montreal,  what  banker  desire,  about  the  amount  of  bonds 
to  issue,  rate  of  interest  and  period  of  maturity  of  same. — S.  N.  Parent.* 

To  this  I  replied  as  follows: — 

*Hon.  S.  N.  Parent,  Montreal,  Canada:  As  you  could  not  attend  meeting  to- 
morrow, have  arranged  for  meeting  with  bankers  next  Tuesday,  September  19,  under- 
standing our  option  will  be  extended  accordingly.  Have  written  you  details  at  Quebec 
— ^Jno.  Sterling  Deans.' 

We  had  a  meeting  with  Drexel  &  Co.  yesterday  and  arranged  for  a  meeting  with 

you  next  Tuesday,  September  19.    We  trust  you  can  reach  Philadelphia  about  noon 

on  that  day.    If  you  will  wire  me  the  train  you  will  take  from  New  York,  I  will 

,  meet  you  at  the  station  in  Philadelphia  and  take  you  direct  to  our  office  at  410 

Walnut  street. 

We  understand  from  your  message  that  our  option  is  extended,  in  order  that 
interview  with  bankers  can  take  place  and  the  details  which  will  then  be  discussed 
finally  considered. 

Yours  truly, 

JNO.  STERLING  DEAJWS, 

Chief  Engineer. 


EXHIBIT  No.  75h. 

November  28,  1899. 
Hon.  S.  N.  Parent, 

President  the  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — ^As  I  wired  you  briefly  this  morning,  we  have  been  in  communication 
with  the  bankers,  both  Drexel  &  Co.,  Philadelphia,  and  J.  P.  Morgan  &  Co.,  New 
York,  and  find  there  is  no  change  in  their  original  purpose  to  visit  Qu^iee 
at  the  earliest  possible  date.  Mr.  Spencer,  formerly  th^  engineer  and  railroad 
expert  of  J,  P.  Morgan  &  Co.,  and  now  the  president  of  the  Southern  Railway, 
was  absent  in  the  South  when  you  had  your  interview  with  Mr.  Coster  in  New  York ; 
he  is  still  absent,  but  is  expected  home  about  December  1.  You  will  agree  with  us 
that  these  bankera  are  undoubtedly  the  best  and  most  reliable  in  the  United  States, 
and  it  appeared  to  us  it  would  best  conserve  the  interests  of  the  Quebec  Bridge  Oa^ 
as  well  as  our  own,  to  deal  strictly  and  solely  with  them;  we  have  therefore  made 
no  effort  to  place  the  business  elsewhere.    It  is  quite  impossible  for  concerns  of  this 
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magnitude  to  so  arrange  their  varied  interests  as  to  permit  important  members  to 
be  absent  for  seyeral  days  on  short  notice.  Wie  have  not  thought  it  wise  to  show  any 
undue  anxiety  on  our  part  or  on  the  part  of  the  Quebec  Bridge  Co.,  but  have  been 
constantly  on  the  watch  to  urge  prompt  action  where  (when  ?)  ^e  thought  it  advisable. 
I  appreciate  fully  the  urgency,  from  your  standpoint — but  think  the  government 
should  apporeciate  that  through  their  insistence  we  lost  at  least  two  months'  time  and 
deceived  a  setback  whioh  has  taken  much  labour  and  time  to  overcome.  Considering 
the  time  our  whole  force  has  been. at  work  we  have  accomplished  considerable  and  I 
have  no  reason  to  change  my  opinion  that  if  the  business  is  left  with  us  we  will 
arrange  to  build  your  bridge  in  a  satisfactory  manner  to  all  concerned.  I  am  willing 
to  go  to  Quebec  or  Ottawa  with  a  representative  of  the  Engineering  Contract  Co., 
and  explain  our  present  position  more  fully  if  you  so  desire.  I  trust  you  will  find  it 
possible  to  wait  until  Drexel  &  Co.  visit  Qufebec.    We  can  then  decide  immediately. 

Yours  truly, 

JOHN  STERLING  DEANS. 


EXHIBIT  No.  761. 

(Personal).  February  2,  1900. 

Dear  Mb.  Hoare. — ^Yesterday  Mr.  Geo.  B.  Burbank,  engineer  of  the  National 
Contracting  Company,  called  at  our  Philadelphia  office.  He  stated  he  had*  just 
returned  from  QiJiebec,  where  he  had  spent  a  week  in  connection  with  the  Quebec 
bridge.  He  said  he  had  discussed  the  business  with  Mr.  Parent,  Price,  Dobell  and 
others;  had  dined  with  them,  &c.  Mr.  Parent  advised  him  that  the  Phoenix  Bridge 
Company  had  the  contract  for  the  construction  of  the  bridge,  and  he  must  see  us.  He 
appears  to  wish  to  assist  in  the  financing  tmd  attend  to  the  substructural  part  Mr. 
IBeeves  thought  possibly  it  would  be  advisable  for  me  to  make  a  trip  to  Quebec;  in 
meantime  I  thought  I  would  write  you  a  personal  lietter  and  inquire  whether  Mr. 
Burbank  made  any  special  offer  or  suggestion,  whether  he  is  well  known  to  any  of 
the  directors  and  whetner  it  would  be  advisable  to  cultivate  him.  Please  write  me 
a  peraonal  giving  me  any  information  you  may  obtain. 


Yours,  Ac., 

JOHN  STERLING  DEANS. 


EXHIBIT  Ho.  75j. 

(Letter  headed  Quebec  Bridge  Co.) 

Quebec,  April  21,  1900. 
jur.  J.  S.  Deans, 

Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sm, — ^I  am  instructed  to  confirm  you  the  telegram  which  was  sent  this 
morning  by  the  president,  as  follows: — 

*  April  21st,  1900. 
J.  S.  Deans, 

Phoenix  Bridge  Co., 
Phflenixville,  Pa. 

Agreement  made  in  New  York  April  12th,  approved  by  board.     Proceed  with 
plans  immediately  so  as  to  enable  us  to  order  steiel  for  anchorage  piers  upon>  approval 
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of  same.    Arrangements  made  with  Davis.    You  can  oonf^  with  Cooper  and  Hoaie 
re  plans.— (Sij9:n«»d)  S.  N.  Parent,  Pree.  Q.  B.  Co. 

I  also  beg  to  enclose  copy  of  resolution  adopted  hy  the  board  of  directors   this 
morning. 

Yours  truly, 

ULEIO  BAKTHE, 

Beereiary. 


EXHIBIT  Ho.  76k. 

April  14,  1900. 
Hon.  S.  N.  Pabent, 

President,  Quebec  Bridge  Co., 

Quebec,  Canada. 

Dear  Sm, — ^In  view  of  the  ^rtreme  importance  of  avoiding  delay  on  your  inxA, 
which  we  all  appreciate,  I  write  to  ask  you  to  kindly  wire  us  when  our  recent  agreement 
ha(9  been  approved  by  your  board  and  they  have  decided  to  order  the  metal  woik  of 
anchorages. 

We  understand  that  in  all  engineering  matters  we  are  to  receive  our  instructiona 
from  "Mi,  E.  A.  Hoare,  your  engineer,  and  that  he  works  under  authority  from  you^ 
board.    Please  advise  if  we  are  correct  in  this. 

Further,  we  understand  that  all  of  our  detailed  plans  of  the  structure,  including 
sections,  &c^  must  have  the  approval  of  Mr.  Theo.  Cooper,  coi^sulting  engineer,  85 
Broadway,  New  York,  N.Y.   Please  advise  us  if  we  are  correct  in  this. 

I  write  you  on  these  matters  in  advance  of  receiving  your  instructions  to  proceed^ 
that  there  may  not  be  the  least  delay  in  knowing  how  to  proceed. 


Yours  truly, 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  Ho.  76. 

Extracts  from  Phoenix  Bridge  Company's  letter  book  No.  2,  Qud>ec  Bridge  Com- 
pany, February  23,  1906,  to  July  19,  1907. 


EXHIBIT  Ho.  76a. 

July  8,  1906. 
Mr.  C.  W.  Hudson, 

Aflfeistant  Engineer,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — ^We  are  sending  to-day  to  Mr.  Shoemaker  complete  instructions  and 
plans  for  repairing  the  chord  which  was  damaged  in  imloading  at  storage  yard.    You 
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■wfll  please  read  over  carefully  these  instructions,  and  after  becoming  familiar  with 
same  explain  to  Mr.  Hoare  what  we  proi)08e  to  do  to  put  this  chord  in  first  claiss  shapei 
You  will  please  say  to  Mr.  Hoare  that  both  Mr.  Szlapka  and  yourself  have  carefully 
looked  into  the  matter,  and  when  the  repairs  are  made  the  chord  will  be  entirely  satis- 
factory. We  have  no  doubt  Mr.  Hoare  will  have  no  objection  to  the  method,  but  think 
beet  to  have  it  explained  to  him  in  careful  detail  before  the  work  is  done. 

Yours  truly, 

JNO.  STEKUNG  DEANS, 

Chief  Engineer, 


EXHIBIT  Ho.  76b. 

July  21, 1906. 
Hr.  E.  A.  Hoare, 

Chief  Engineer,  Quebec  Bridge  and  Bailway  Oo., 
Quebec,  Canada. 

Dear  Sm, — ^Mr.  Szlapka  saw,  Mr.  Cooper  yesterday^  and  he  ifs  entirely  satisfied 
with  our  method  of  splicing  angles  of  chord  9  in  Chaudidre  yard,  and  I  have  to-day  so 
advised  our  foreman  and  have  instructed  him  to  exercise  care  to  see  that  the  woric  is 
done  in  a  thorough  and  careful  manner. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  76o. 

July  21, 1905. 
O.  W.  Hudson,  Esq., 

Assistant  Engineer,  the  PhcBnix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — ^Referring  to  your  letter  of  July  19,  and  that  portion  of  it  covering 
the  handling  of  chords  7,  8  and  9.  We  have  noticed  that  the  lines  in  one  position  of 
handling  bear  against  the  strut,  but  have  not  figured  that  it  was  of  very  serious 
moment.  We  will  be  pleased  to  hear  from  you  after  you  have  looked  into  the  matter 
farther. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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August  18,  1905. 


EXHIBIT  Ko.  761i. 

A,  B.  MiLLiKEN,  Esq., 

Superintendent  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — ^Replying  to  your  letter  of  August  16. 

We  wired  you  this  morning,  '  Upper  connection  plates  for  laterals  not  required  at 
present.    Fill  two-thirds  of  the  holes  with  bolts  whenever  possible.' 

Please  understand  that  while  the  anchor  arm  is  supported  by  f  abeworic,  the  lower 
laterals  do  not  carry  any  wind  stresses  whatever,  all  these  stresses  travelling  from 
trusses  direct  to  wooden  and  steel  falsework.  It  is,  therefore,  only  a  matter  of  con- 
venient erection  when,  you  put  these  laterals  in  before  you  commence  to  erect  tiie 
cantilever  arms. 

As  regards  the  nxmiber  of  bolts  for  connections,  we  will  not  send  you  a  diagram, 
as  in  all  cases  whenever  possible  it  will  be  satisfactory  to  fill  two-thirds  of  the  holes 
with  bolts.  But  in  the  connection  of  stringers  to  floorbeams  this  number  should  not 
be  decreased,  always  remembering  that  the  bolts  when  entered  should  only  be  driven 
so  as  to  leave  the  lower  chord  sections  in  their  final  camber  position  without  closing 
the  gaps  in  chord  sections  shown  on  our  erection  diagram. 

We  understand  that  you  will  confer  with  Mr.  Deans  regarding  elevations  for 
north  anchor  arm  falsework,  and  the  advisability  of  having  an  outside  party  take  these 
measurements. 

We  have  advised  Mr.  Davis  as  regards  return  of  check  from  Grand  Trunk,  for- 
warding Mr.  Pullum's  letter  to  him,  with  the  request  that  same  be  returned  to  you. 

Yours  truly, 

THE  PHGENIX  BRIDGE  CO. 


EXHIBIT  Ko.  76i. 

QuEBEO,  Canada,  8-19-'05. 
Hon.  S.  N.  Parent, 

Pres.  the  Q.B.  and  By.  Co., 

Quebec,  Canada. 

Dear  Sir, — The  progress  we  are  now  making  on  the  erection  of  permanent  metal 
of  the  bridge  is  such,  that  it  will  reach  a  stage  by  the  middle  of  next  summer  when  it 
will  be  absolutely  essential  to  the  further  progress  of  the  work,  we  be  ready  to  ddiver 
material  at  storage  yard,  at  grade,  at  north  approach  to  the  bridge. 

To  be  able  to  do  this  it  will  be  necessary  that  the  short  connection  between  the 
north  end  of  bridge  and  the  Canadian  Pacific  Railway  be  started  inmiediately. 

While  the  length  of  this  connection  is  short,  it  involves  much  heavy  work,  whidi 
will  take  time  to  construct.  The  matter  is  so  serious  I  have  felt  it  necessary  to  bring 
it  to  your  particular  attention. 

If  this  connection  is  not  completed  by  the  above  time,  say  about  July,  1906,  it  will 
Tindoubtedly  result  in  delaying  the  completion  of  the  bridge  a  year,  and  this  will 
involve  laige  interest  charges  and  the  disorganization  of  our  forces,  which  would  take 
months  to  get  in  efficient  shape  again. 

I  sincerely  trust  it  will  be  possible  to  get  the  approach  work  under  way  at  onoe. 

I  remain. 

Sincerely  yours, 

J.  S.  DEANS. 
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EXHIBIT  K6.  76j. 

(Telegram.) 

Quebec,  Que.,  10-24-'06. 

J.  S.  Deans. — ^Intended  writing  you  about  riveting  lower  ohords  anchor  arm  but 
overlooked  it.  Amended  erection  instructions  from  your  office  states  that  lower  chords 
are  to  be  riveted  before  woric  is  carried  beyond  main  pier;  this  is  contrary  to  first 
instructions;  it  is  a  puzzle  to  us.    We  have  referred  it  to  Cooper.    Please  reply. 

E.  A.  HOAEE. 


(Telegram.)  October  26, 1906. 

E.  A.  HOABB, 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

The  field  has  authority  to  rivet  chords  when  the  bearing  surface  are  in  perfect 
contact. 

JNO.  STERLING  DEANS, 


EXHIBIT  No.  76k. 

Mr.  E.  A.  HoARE,  October  26,  1906. 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sm, — Confirming  telegram  of  this  morning  as  follows  : — 
The  field  has  authority  to  rivet  chords  when  the  bearing  surfaces  are  in  perfect 
contact.* 

You  will  readily  appreciate  that  the  action  of  the  several  sections  composing  the 
lov^er  chords  in  the  anchor  arm,  will  ^  the  time  when  riveting  can  take  place  and  when 
each  pair  of  chords  are  in  complete  contact  over  the  entire  surface  of  the  bearing,  it 
will  then  be  a  proper  time  to  do  the  riveting.  We  will  have  the  opportunity  of  dis- 
cussing this  matter  with  you  personally  before  any  material  amount  of  riveting  is 
done  and  certainly  before  any  riveting  is  done  outside  of  the  end  horizontal  chords. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Ohief  Engineer. 


EXHIBIT  No.  76  I. 

(Telegram.)  ETOHmiiN,  Que.,  11-22-'06. 

Jno.  S.  Deans, — ^We  have  closed  this  year's  erection  at  8  o'clock  this  p.m.  by  com- 
pleting the  erection  of  the  third  double  panel  of  south  anchor  arm. 

A.  B.  MILMKEN.  r 
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EXHIBIT  Ko.  76m. 

Mr.  E.  A.  HoABB,  November  24^  1905. 

Chief  Engineer,  Quebec  Bridge  and  By.  Co., 
Quebec,  Canada. 

Dear  Sm,— I  beg  to  advise  you  that  Mr.  Cudworth  has  finally  agreed  to  reociain 
with  us  during  the  winter,  we  giving  him  a  certain  time  off  at  the  beginning  and  a 
certain  time  off  at  the  end  of  the  winter  when  you  will  have  one  of  your  representatives 
remain  at  site.  This  time  will  be  arranged  between  Mr.  Cudworth  and  your  represen- 
tative. 

Mr.  Milliken  has  wired  me  since  my  return  to  Phoenizville  that  the  6th  panel  of 
south  anchor  arm  was  erected,  complete  and  the  work  stopped  for  the  winter,  on  tiie 
afternoon  of  November  22.  I  know  from  your  expressions  to  me,  that  you  feel  we 
worked  as  long  as  it  was  possible  to  conduct  it  with  safety. 

Since  the  approach  reached  the  south  side  of  the  bridge  on  July  8,  1905,  we  have 
pushed  the  erection  with  all  possible  energy  and  have  not  been  delayed  by  the  want  of 
any  material,  or  the  want  of  any  labour.  We,  therefore,  feel  we  have  accomplished 
everything  it  was  possible  to  do  in  the  remaining  portion  of  the  season  of  1905.  What 
we  did  accomplish  indicates  clearly,  that  if  we  had  had  the  full  season  for  work,  we 
coidd  have  erected,  at  least,  this  season,  the  metal  work  complete  to  the  south  main 
pier,  including  the  centre  poets,  which  was  in  accordance  with  our  original  programme 
for  erection. 

As  I  have  written  you  before,  I  fear  this  delay  will  prevent  us  completing  the 
south  half  of  the  entire  structure  next  season,  although  we  Jiall  make  an  earnest  effort 
to  do  this.  If  we  do  not  accomplish  it,  as  you  undoubtedly  understand,  it  will  mean  an 
additional  working  season  at  great  additional  expense  to  us,  and  of  course  additional 
expense  to  your  company  in  interest  charges,  &c. 

Yours  truly, 

JNO.  STEELING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  76n. 

Hon.  S.  N.  Parent,  November  24,  1906. 

Chairman  Transcontinental  Railway  Commission, 
Ottawa,  Canada. 

Dear  Sm^ — ^I  was  very  sorry  to  miss  you  during  my  recent  trip  to  Qud>ec.  I 
desired  particularly  to  talk  with  you  in  connection  with  the  approach  to  the  north 
aide  of  the  bridge.  This  is  a  most  imi>ortant  matter.  I  have  had  no  word  from  you 
since  my  letter  on  this  subject  of  August  19,  1905.  There  should  not  be  any  dday 
in  starting  the  construction  of  this  north  approach.  I  understand  a  portion  of  this 
approach  will  consist  of  a  large  metal  viaduct,  and  I  know  from  the  present  congested 
state  of  the  metal  market  that  it  will  need  all  the  time  between  now  and  next  summer 
to  design,  construct  and  erect  this  structure.  Will  you  kindly  advise  me  what  pro- 
gress is  being  made  in  this  connection.  I  can  call  to  see  you  at  Ottawa  to  discuss 
the  matter  personally  at  any  time  you  may  name. 

Yours  truly, 

JNO.  STERLING  DEANS, 

OhieKSngine^. 

Digitized  by  VjOOQIC 


EXHIBITS  513 

SESSIONAL  PAPER  No.  154 

EXHIBIT  No.  76p. 

December  2f6,  1905. 
E.  A.  HoABE^  Esq. 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Mr.  Hoare. — ^Referring  again  to  the  north  approach  to  the  bridge  and  the 
m<etal  viaduct  which  will  be  required,  I  desire  to  impress  upon  you  the  necessity  of 
placing  the  order  for  this  material  I  know  personally  that  all  of  the  imx>ortant  bridge 
companies  in  the  United  States  are  sold  out  completely  for  1906,  and  all  of  the  steel 
mills  are  practically  in  the  same  condition.  We  hav^e  kept  ourselves  in  control  to  take 
care  of  just  such  urgent  pieces  of  construction.  If  you  think  there  is  any  prospects 
of  our  doing  the  work,  we  should  know  it  promptly.  Will  you  kindly  let  me  hear 
from  you  by  return  mail.  When  Mr.  Davis  was  last  here,  hene  he  asked  me  to  send  him 
a  price,  but  I  have  not  done  this,  as  I  wanted  the  matter  to  get  into  more  definite 
shape. 

Wishing  you  the  compliments  of  the  season. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  76s. 
(Telegram.) 

Quebec,  February  10,  1906. 
Mr.  D.  Reeves. 

The  Dominion  government  may  call  upon  this  company  at  any  moment  for  the 
final  estimates  to  complete  the  bridge  over  the  St.  Lawrence  river,  as  a  reorganization 
may  take  place  very  soon.  Figures  of  this  kind  must  be  correct  and  cover  everything 
required  to  complete  the  bridge  ready  for  traffic,  because  after  the  next  deal  there  will 
be  no  second  opportunity  to  ask  for  funds.  Your  estimated  weight  of  metal  omitting 
the  short  end  spans  amounted  to  29,736  tone,  which  figures  were  given  to  the  govern- 
ment as  being  sufficient  to  cover  the  entire  bridge,  which  at  the  time  I  thought  insuffi- 
cient. I  was,  however,  assured  that  the  figures  were  ample.  To  show  that  they  were 
not  I  have  already  returned  for  payment  over  29,000  tons,  which  do  not  include  sus- 
pended span  and  some  portions  of  cantilever  arms.  Will  you  please  have  this  thor- 
oughly investigated  and  the  correct  tonnage  figured  out  to  complete  the  bridge  sub- 
divided according  to  schedule  prices. 

E.  A.  HOARE. 
For  Mr.  W.  H.  R.  and  P.  B.  Company— 2/12/06. 


EXHIBIT  No.  76t. 

February  17,  1906. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm, — ^As  reported  to  you  by  Mr.  Edwards,  chord  8R  on  cantilever  arm  was 
faced  at  long  end  %4"  out  of  square,  so  that  while  one  rib  is  of  the  exact  length,  the 
other  three  are  short,  the  outer  rib  being  short  %4". 
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There  are  two  methods  of  correctiii^  this  error: — 

1st. — We  might  reface  the  chord,  so  that  the  end  will  be  square  and  the  long  sec- 
tion will  be  %4^^  ahort.  This  method  would  cause  bending  on  the  hanger  to  the  amount 
of  %4f%  as  the  stringeirs  in  this  panel  are  fixed  at  both  ends.  The  end  of  the  cantilever 
arm  would  drop  about  J''  owing  to  the  short  panel. 

2nd. — ^We  might  reiaoe  the  chord,  making  the  section  say  i"  short,  and  replace 
this  material  by  a  filler  securely  doweled  to  eadi  rib  and  to  ^e  exact  shape  of  ead 
rib.    This  would  preserve  the  panel  of  the  exact  length. 

I  am  inclined  to  believe  that  the  second  method  is  preferable,  and  if  you  agree 
with  me,  I  will  permit  the  shops  to  proceed  with  this  method  of  correction.  Please 
advise  us  as  early  as  x>ossible,  as  the  shops  are  anxious  to  finally  complete  the  chord. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SnjkPKA. 


EXHIBIT  No.  76a. 

(Telegram.) 

Quebec,  Mar.  28/06. 

Mr.  Davto  Reeves^P.  B.  Company. 

When  will  you  be  able  to  let  me  have  the  figures  of  the  total  weight  of  metal  for 
Quebec  bridge  when  finished,  as  requested  in  my  letter  of  February  10?  I  fear  I  may 
be  called  upon  any  day  for  this  information. 

E.  A.  HO  ARE. 


EXHIBIT  No.  76v. 

April  28.  1»06. 
Hon.  S.  N.  Pabent, 

President,  Quebec  Bridge  and  Railway  Co., 

Care  Transcontinental  Railway  Commission, 
Ottawa,  Canada. 

Dear  Sm, — ^I  understand  the  Cap  Rouge  viaduct  has  been  finally  awarded  to  the 
Dominion  Bridge  Company.  I  trust  this  contractor,  and  also  the  contractor  for  the 
rock-cut  and  grading  on  the  approach  to  the  bridge  will  be  impressed  with  the  great 
importance  of  the  early  completion  of  this  approadL  Unless  it  is  put  in  shape  .to 
receive  materials  this  year,  it  will  undoubtedly  mean  a  year's  delay  in  the  constructi<m 
of  the  bridge.  Oiir  own  field  programme  will  be  so  seriously  affected  by  the  date  of 
completion  of  this  approach  that  it  will  be  necessary  for  us  to  have  a  conf erenoe  with 
you  at  an  early  date.  If  you  do  not  find  it  possible  to  visit  us  in  the  meantime,  I  will 
arrange  to  see  you,  with  our  Mr.  Milliken,  about  May  16.  Kindly  advise  if  you  will 
be  in  Ottawa  or  Quebec  at  that  time. 


Yours  truly. 


JNO.  STERLING  DEANS, 

Chiefs  Engineer. 
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EXHIBIT  No.  76x. 

(Tdegrram.) 

June  8,  1906. 

A.  B.  MlLLIKEN^ 

Etchemin,  Quebec,  Canada. 

Advise  Mr.  Scheidl  to  remain  at  bridge  until  centre  posts  fully  connected.  I 
assume  you  have  come  to  agreement  with  him  regarding  riveting  and  discussed  present 
elevation  of  panel  points  and  open  joints  of  all  members  as  far  as  erected  and  the 
final  plans  for  temporarily  holding  pointe  at  main  strut  connection,  answer. 

JNO.  STERLIXG  DEANS. 


A.  B.  MlLUKBN, 

Etchemin,  Quebec,  Canada. 

Eeferring  to  Norris*  personal  letter  to  you,  have  drillings  sent  him  immediately 
and  match  mark  each  package  of  drillings  and  rods  so  there  will  be  no  uncertainty 
about  identification.    Answer. 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  767. 

May  9,  1906. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sm, — ^Field' painting — I  am  rather  surprised  at  J^our  letter  of  May  7  in 
connection  with  painting.  The  matter  has  been  referred  to  Mr.  Milliken,  and  when  we 
come  to  Quebec  within  the  next  week  we  will  take  the  matter  up  and  settle  it  properly 
at  that  time.  I  wish  you  would  have  your  inspectors  be  prepared  to  point  out  in  detail 
the  parts  which  have  not  been  cleaned  and  painted  properly  by  our  men. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77 

Being  a  continuation  of  extracts  from  Phoenix  Bridge  Company's  letter  book  No.  2, 
Quebec  Bridge  Company,  covering  the  period  from  July  3,  1906,  to  January  2,  1907. 

EXHIBIT  No.  77a. 
E.  A.  HoARB,  Esq.,  July  3,  1906. 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sir, — Painting  inaccessible  parts — ^Replying  to  your  letter  of  June  29th,  as 

I  understand  the  consulting  engineer's  wishes  he  desires  that  we  arrange  for  those 
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parts  of  the  work  which  are  not  readily  accessihle  for  hand-painting,  a  proper  size  hole 
to  receive  a  nozzle  of  a  paint  spraying  machine  and  this  we  will  arrange  to  do.  It 
would  seem  advisahle  not  to  locate  this  hole  definitely  imtil  after  the  erection,  as  it 
can  then  surely  be  placed  in  the  most  desirable  location.  If  your  representative  will 
keep  a  diagram,  indicating  at  each  point  where  a  special  provision  for  painting  must 
be  made  and  hand  this  diagram  to  our  representative  at  site,  it  will  surely  receive 
attention  and  you  may  give  yourself  no  further  anxiety  on  this  point. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77b. 
E.  A.  HoARE,  Esq.,  July  9,  1906. 

Chief  Engineer,  Quebec  Bridge  and  By.  Co., 
Quebec,  Canada. 

Dbar  Sir, — ^Yesterday,  July  8th,  was  the  anniversary  of  the  completion  of  the 
track  to  the  south  end  of  the  Quebec  bridge,  making  it  possible  for  us  to  deliver 
material  and  start  the  erection.  We  have  therefore  completed  one  full  working  season 
on  the  erection. 

Last  Saturday  we  had  the  complete  south  anchor  arm  erected,  and  the  first  panel 
of  chords  with  the  first  story  of  web  members  in  plaoe  in  the  cantilever  arm  ;  demon- 
strating that  oiir  original  estimate  that  the  bridge  could  be  erected  in  four  full  work- 
ing seasons  was  correct. 

The  loss  of  the  time  up  to  July  8th  of  last  year  it  is  now  plainly  seen  was  very 
serious.  We  are  hoping  to  make  up  for  at  least  a  portion  of  this  loss,  by  using  an 
additional  traveller  for  erecting  the  last  single  panel  of  the  south  cantilever  arm,  and 
the  south  half  of  the  suspended  span.  By  using  this  additional  traveller,  although  it 
means  much  additional  cost  to  us,  we  will  be  able  to  be  working  on  both  sides  of  the 
river  at  the  same  time. 

If  we  are  able  to  keep  oiir  present  program,  we  should  have  the  south  cantilever 
arm  erected,  with  the  exception  of  the  laist  single  panel,  and  the  new  traveller  in  place 
ready  to  erect  the  balance  of  the  material,  and  the  large  traveller  at  least  partly 
removed  and  transferred  to  north  shore,  before  we  are  compelled  to  close  down  this 
season. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  Ko.  77o. 

August,  30,  1906. 
A.  B.  MiLLiKEN^  Esq., 
Supt.  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Field  corrections — ^I  have  your  letter  of  August  17,  and  I  quite  agree 
with  your  criticisms  in  connection  with  the  replies  which  you  receive  from  tbeee 
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reports.  It  is  distinctly  understood  with  the  Engineering  Department  and  your  own 
department  here,  that  each  department  must  reply  direct  to  the  corrections  for  which 
they  are  directly  responsible.  You  will  have  to  allow  for  the  next  several  weeks  some 
t!f  lay  in  the  engineering  department  in  passing  upon  and  replying  to  your  field  correc- 
tions. Ihey  will  not  eventually  be  neglected  and  they  will  be  taken  up  in  order  and 
answered  in  detail,  but  now  every  moment  of  Mr.  Scheidl's  time  is  demanded  by  the 
urgency  of  the  shop  plans  of  the  end  of  the  cantilever  arm  and  the  small  traveller. 
As  soon  as  these  are  out  of  the  way  you  will  hear  from  all  field  corrections  which  have 
not  been  replied  to.    I  trust  this  is  satisfactory. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77d. 

A.  B.  MiLLiKEN,  Esq.,  August  22,  1906. 

Supt.  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — Steel  bents — I  am  at  last  able  to  write  you  definitely  in  connection  with 
the  release  of  the  first  tower,  or  two  complete  bents  adjoining  the  anchor  pier.  The 
designing  office  has  carefully  checked  over  the  reactions  from  actual  weights  of  mem- 
bers and  find  that  these  two  complete  bents  may  be  removed  when  six  single  panels  of 
cantilever  arm  are  erected  and  the  traveller  standing  in  position  ready  to  raise  the  7th 
single  panel. 

We  figure  therefore  that  you  will  be  able  to  take  down  these  bents  the  latter 
part  of  September  or  early  in  October,  provided  you  have  reasonably  good  weather. 
It  would  appear  therefore  as  if  you  could  rush  the  work  on  the  north  shore.  You  will 
receive  this  advice  as  to  the  removal  of  the  towers  in  the  regular  way  from  Mr.  Scheidl 
as  a  page  in  his  blue  print  book  of  erection  notes. 

I  send  the  above  in  advance  for  your  information. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77e. 
(Personal.)  August  23,  1906. 

E.  A.  HoARE,  Esq. 

Chief  Engineer,  Quebec  Bridge  &  Ry.  Co., 
Quebec,  Canada. 

Dear  Mr.  Hoare, — I  thank  you  for  your  letter  of  August  16th,  giving  me  some 
information  in  connekstion  with  the  C.P.R.  viaduct.  I  will  look  into  this  matter 
further. 

Concerning  our  monthly  estimates,  the  officials  in  Ottawa  evidently  do  not  clearly 
understand  our  contract.  From  an  examination  of  the  schedule  in  contract,  it  is 
quite  clear  that  the  item  for  metal  erected  meant  metal  erected  and  b^Ifedx^     The 
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last  item  metal  erected  and  painted  complete,  means  rivetinfi:  and  painting,  finiahing 
our  teontract. 

The  15  cents  or  $3  per  ton  in  this  last  item  is  more  than  sufficient  to  paint  and 
rivet  the  entire  structure. 

When  you  bear  in  mind  that  we  are  now  painting  a  very  considerable  portion  of 
the  structure  and  are  also  following  up  the  riveting  and  are  making  no  daim  for 
either  of  these  two  items  month  by  month,  you  will  see  that  the  government  is  amply 
protected  and  without  any  consideration  of  the  reserve  of  $100,000,  &c 

We  cannot,  therefore,  accept'  this  deduction  of  $1.50  per  ton,  as  it  would  be  a 
distinct  departui<e  from  the  terms  of  our  teontract. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  77f. 

August  23,  1906. 
Theodore  Cooper  Esq., 
Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — Drawings  sent  you  this  morning  for  your  examination  and  approval 
complete  panel  No.  9  cantilever  arm,  Quebec  bridge.  The  writer  will  call  on  you  in 
the  course  of  the  next  few  days  to  explain  some  of  our  details  based  on  the  different 
method  of  erection  lately  decided  ui>on.  As  shown  on  one  of  our  blue  prints  sent  to 
|you,  we  iexpect  to  take  down  the  large  traveller  in  its  position  on  plan,  and  finish  the 
remainder  of  the  south  half  of  the  bridge  with  a  small  traveller,  supported  on  the 
top  chord.  This  small  traveller  is  by  far  lighter  than  the  large  traveller,  consequently 
the  total  stness  in  the  two  end  upper  panels  of  the  cantilever  arm  are  only  5,000,000 
pounds  instead  of  about  7,000,000  lbs.,  as  originally  shown  on  our  stress  sheet.  This 
explanation  will,  no  doubt,  enable  you  to  cheick  our  detailed  drawings  and  return 
same  with  your  approval. 

Yours  truly, 

THE  PH(ENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA« 


EXHIBIT  No.  77g. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  &  Ry.  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Your  letter  of  August  27th  is  scarcely  reassTiring.  When  we  were 
last  in  Quebec  we  understood  you  to  say  that  you  were  receiving  reports  from  your 
inspectors  weekly,  indicating  that  the  Dominion  Bridge  Company  wiere  receiving 
their  materials  regularly  and  satisfactorily,  and  that  they  had  started  the  shop  work. 
We  had  supposed  with  these  reportd  before  you,  you  could  judge  as  to  the  progress 
which  had  been  made  and  also  as  to  the  probable  progress  which  would  be  made  in 
the  future.    Your  lettier  also  does  not  advise  that  you  have  come  to  a  d^nite  oon- 
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Idiusion  in  connection  with  the  character  of  the  foundations  of  Cap  Bouge  viaduct, 
and  that  the  work  on  theee  foundations  is  actually  Tinder  way.  The  trouble  which  you 
speak  of  in  connection  with  the  cement  we  assume  refers  to  the  pedestals  of  the 
Tiaduct  and  not  to  the  river  piers. 

Will  you  not  kindly  advise  us  more  in  detail,  so  that  our  people  will  be  better 
assured  that  the  mon^  which  wie  are  now  expending  will  not  be  put  out  unnecessarily. 
Kindly  let  me  hear  from  you  promptly  and  oblige. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77h. 

September  20,  1906. 
A.  B.  Mn«LTKRN,  Esq., 

Supt  Erection  The  PhoBnix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — ^Referring  to  your  telegram  advising  that  the  blocking  was  still  tight 
under  trusses  of  anchor  arm  adjoining  main  river  pier,  we  beg  to  advise  that  this 
condition  is  probably  due  to  the  f alct  that  the  points  in  general  toward  the  anchor 
pier  are  low  and  this  you  will  see  has  a  tendency  to  increase  the  weights  on  bents 
adjoining  the  main  river  pier.  It  would  be  well  to  block  up  all  i>oint8  toward  anchor 
pier  up  to  or  even  slightly  above  the  elevations  fixed  for  connection.  If  this  is  done 
we  believe  you  will  find  that  the  bent  immediately  adjoining  the  river  pier  has  been 
released  of  its  weight,  even  in  the  present  condition  of  erection  of  the  cantilevier  arm. 

Please  report  promptly  as  possible. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77L 

September  21,  1906. 
A.  B.  MiLUKSN,  Esq., 

Superintendent  Erection,  the  PhoBuiz  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — At  the  meeting  in  Philadelphia  yesterday,  I  was  requested  by  Mr. 
Reeves  to  ask  you  for  a  particular  and  detailed  report  in  connection  with  the  bolting 
of  joints  for  trusses,  laterals  and  floor.  Mr.  Reeves  has  felt  that  in  view  of  the 
riveting  being  done  at  various  points  it  is  possible  that  some  joints  have  not  been  left 
in  the  exact  condition  required  by  the  instructions  from  the  office.  Will  you  therefore 
have  Mr.  Birks  go  over  the  joints,  beginning  with  the  anchor  arm  end  of  truss  and  up 
to  and  including  last  cantilever  panel  erected,  and  report  in  detail,  that  he  has  exam- 
ined and  found  joints  and  connections  bolted  and  riveted  in  exact  accordance  with  the 
instructions  of  the  office.  Do  not  wait  in  sending  this  report  until  all  connections 
have  been  examined,  but  make  reports  as  fast  as  any  complete  paneb  have  been 
inspected. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer,     j 
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EXHIBIT  No.  77j. 

Sept^nber  29,  1906. 

A.  B.  MlLLIKEK, 

Etchemin,  P.Q.,  Canada. 

Blocking  up  falsework  to  fixed  elevations  will  certainly  release  weight  from  steel 
bents  ten,  nine  and  eight,  and,  if  so,  they  can  be  removed  in  order,  and  before  bent 
seven  is  clear.    Thi€  would  advance  your  securing  grillage,  at  least,  ten  days. 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  77k. 
(Telegram.) 

Etohemin,  Que.,  October  3,  1906. 
John  Sterunq  Deans. 

Bent  ten  clear  of  anchor  arm ;  could  not  complete  jacking  to-day  for  releasing  bent 
nine  and  eight;  will  wire  to-morrow;  hurry  bridgemen  here. 

A.  B.  MILLIKEN. 


EXHIBIT  No.  771. 
(Telegram.) 

Etchemin,  Que.,  October  4,  1906. 

A.  B.  MiLLIKEN, 

Quebec,  Canada. 

Remove  camber  plates  from  bents  nine  and  eight  until  points  swing  clear;   we 
think  this  will  require  about  three-quarters  inch  more. 

PHCENIX  B.  C. 


Etchemin,  Que.,  October  4,  1906. 
P.  B.  Co. 

Bent  ten  free,  nine  and  eight  lowered  three-eighths  below  grade  elevation  for 
erecting  and  are  still  very  tight;  shall  we  take  out  camber  plates  until  trusses  swin^ 
clear  on  bent  nine  and  eight.    Answer. 

A.  B.  MILLIKEN. 


EXHIBIT  No.  77m. 

October  6,  1906. 

lir.  A.  B.  MiLLIKEN, 

Superintendent  of  Erection,  the  Phoenix  Bridge  Co., 
New  Liverpool,  P.Q.,  Canada. 

Dear  Sir, — Mr.  McLure  has  reported  to  Mr.  Cooper  some  matters  in  connection 
with  *  lJp-8 '  post.    He  finds  it  bent  out  of  line  in  one  or  two  places.    Mr.  Edwards 
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learned  of  this  through  Mr.  Cooper^  and  then  wrote  Mr.  McLure  to  ask  why  the  P.  B. 
Co.  did  not  report  this  matter  to  their  office.  Mr.  McLiire  has  written  that,  *the 
P.  B.  Co.  knew  nothing  about  it.'  It  seems  strange  that  any  serious  matter  would  be 
overlooked  by  our  men,  and  we  would  like  to  have  a  report  from  you. 

We  are  very  much  pleased  to  learn  that  panel  points  10,  9  and  8  are  swinging 
clear.  We  assume  that  you  have  a  record  of  the  amount  of  packing  which  you  took 
out  of  these  points  before  the  truss  swung  clear.  We  wired  you  this  morning,  asking 
tHat  you  take  the  elevation  of  the  lower  chord  points  at  these  panel  points,  and  also 
tlie  leaning  of  the  top  main  post,  before  the  traveller  is  moved  ahead.  We  think  that 
this  information,  in  connection  with  the  amount  of  packing  which  was  removed  and 
your  last  field  report,  will  ^ive  us  some  valuable  information  and  probably  be  of  advan- 
tage to  us  in  arranging  the  blocking  elevations  on  north  side. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Ohief  Engineer. 


EXHIBIT  No.  77n. 


October  8,  1906. 


A.  B.  MiLLiKEN,  Esq., 

Superintendent  of  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm^ — ^Replying  to  your  letter  of  October  6,  enclosing  a  communication  to 
you  from  Mr.  McLure  of  October  5,  1906. 

I  was  not  in  the  least  surprised  at  your  astonishment  in  receiving  such  a  letter 
as  the  proposed  supervision  of  your  actions  does  not  carry  with  it  a  single  atom  of 
responsibility. 

The  instructions  sent  from  this  office,  which  are  referred  to  as  the  'original 
instructions,'  were  decided  upon,  as  you  know,  after  the  most  careful  consideration  of 
each  department  of  the  company  interested.  We  cannot  hope  in  work  of  this  unusual 
character  to  avoid  the  necessity  of  changing  these  'original  instructions.'  I  shall 
exx>ect  you  to  act  upon  instructions  received  from  this  office  with  the  same  alacrity 
and  without  question  as  you  do  on  any  other  work  in  the  field.  In  fact  at  Quebec  it 
is  even  more  necessary  there  should  be  only  one  source  of  these  instructions. 

If  at  any  time  you  are  doing  what  is  not  considered  proper,  the  request  for  the 
change  must  come  through  Phoenixville.  We  know  that  Mr.  Cooper  did  not  intend 
that  any  instructions  in  connection  with  erection  shoxdd  be  given  to  you  from  his 
office,  and  that  his  letter  to  Mr.  McLure  was  simply  giving  his  views  and  ideas  aa  to 
how  the  work  should  proceed,  which  views  were  no  doubt  given  in  considerable  detail, 
in  view  of  Mr.  McLure'«  lack  of  experience. 

J  return  Mr.  McLure's  letter. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  77o. 
(Telegram.)  October  16,  1906. 

A.  B.  MlLUKEN, 

Etchemin,  P.Q.,  Canada. 

'Believe  points  four,  five,  six  and  seven,  so  they  just  bear,  then  relieve  and 
remove  tower  adjoining  anchor  pier  and  report.  Your  letter  thir!«enth. — ^Phcbnix 
Bbidge  Co.  C"r\r^n]o 
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EXHIBIT  No.  77p. 

October  22,  1906. 
V.  R.  McLuRB,  Esq., 

New  Liverpool,  P.Q.,  Canada. 

Dear  Sm, — I  am  miilch  pleased  to  receive  your  letter  of  October  17th. 

The  letter  which  Mr.  Milliken  forwarded  to  me  was  worded  in  such  a  manner  as 

to  lead  Mr.  Milliken  to  believe  that  you  were  giving  him  definite  instructions  and 

orders.    I  now  see  that  this  was  not  the  case.    It  is  our  intention  and  desire  that  you 

should  be  posted  as  to  every  move  which  we  make  in  connection  with  the  erection  of 

this  bridge  and  that  every  facility  be  given  you  to  make  proper  reports  to  your 

superiors,  and  I  have  never  understood  before,  that  -you  had  experieuced  any  trouble 

in  securing  this  information  and  in  being  posted  as  to  what  we  proposed  to  do.    If  at 

any  time  you  feel  you  are  not  being  properly  advised,  or  have  the  least  trouble  in 

securing  desired  information,  if  you  will  kind^  take  up  the  matter  with  Mr.  Vi]1i1r«n, 

:I  believe  you  will  be  entirely  satisfied  and  secure  what  you  desire.    I  expect  to  be  in 

Quebeic  the  latter  part  of  this  week  and  will  be  pleased  to  discuss  the  matter  further 

with  you. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


(Telegram.) 


EXHIBIT  No.  77r 

November  7,  1906. 


B.  A.  Yenser, 

Etchemin,  P.  Quebec, 
Canada. 

If  bents  four  and  five  are  not  clear  cut  out  blocking  and  lower  them  until  thej 
swing  clear  as  soon  you  can  spare  men;  answer. — ^Jno.  Sterunq  Deans. 

(Telegram.) 

November  7,  1906. 
B.  A.  Yenser, 

Etchemin,  P.  Quebec, 
Canada. 

Until  cantilever  arm  is  connected  wire  us  every  night  progress  made  and  con- 
dition work  and  weatber;  answer. — Jno.  Sterunq  Deans. 


EXHIBIT  No.  778. 
(Telegram.) 

November  8,  1906. 
B.  A.  Yenser, 

Etchemin,  P.  Q.,  Canada. 

•  Your  message  to-day  lower  panel  points  four  and  five  to  swing  entirely  clear. 

Phcencc  BamQE  Cohcant. 
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Etchemin,  Quebec,  11-8-'06. 
P.  B.  Co. 

Panel  points  anchor  arm  four  E  and  L  and  five  L  has  a  slight  bearing;  all 
other  points  are  swinging  (clear;  shall  we  lower  points  to  swing  entirely  clear.— B.  A. 
Tenser. 


EXHIBIT  No.  77t. 
(Telegram.) 

Etchemin,  Que.,  November  12,  1906. 
Phoenix  Bridge  Company. 

Wind  sixty  miles  east  deflections  P  one  cantilever  post  two  inches  west  from 
normal.— B.  A.  Yenser. 


EXHIBIT  No.  77u. 

(Statement.) 

November  14,  1906. 

On  October  28,  1906,  the  undersigned  visited  Mr.  E.  A.  Hoare,  chief  engineer 
Qiiebeo  Bridge  and  Eailway  Company,  and  discussed  with  him  the  probability  of  the 
north  approach  to  bridge  being  ready  to  handle  our  metal  in  the  early  spring  of  1907 
as  promised.  He  advised  it  was  his  opinion  that  the  approach  would  not  be  ready 
until  the  latter  part  of  1907,  and  suggested  that  we  aee  Mr.  M.  P.  Davis,  the  con- 
Iractor. 

We  then  drove  out  to  see  Mr.  M.  P.  Davis,  and  had  a  long  talk  with  liim  on  the 
subject,  and  he  finally  advised  us  that  in  his  belief  the  masonry  of  Cap  Itouge  via- 
duct would  not  be  ready  befone  September  1,  1907,  and  after  that  date  it  would  be 
neoessary  for  the  Dominion  Bridge  Company  to  erefet  the  two  towers  and  river  sjmn 
of  this  viaduct,  and  this  would  make  the  date  when  approach  would  be  ready  to 
handle  our  materials  not  earlier  than  October  15, 1907. 

We  expressed  our  sincere  regret  at  this  condition  of  affairs  and  advised  him  that 
it  entirely  upset  our  plans  and  would  put  us  to  much  expense  as  we  had  been  working 
toward  starting  the  erection  of  the  north  anchor  arm  early  in  the  spring  of  1907,  based 
on  the  promises  made  to  us  by  himself  and  Mr.  Parent  that  the  north  approach  would 
be  ready  to  handle  materials  not  later  than  May  1,  1907.  The  present  condition  of  cur 
work  was  sufficient  evidence  that  we  were  in  a  position  to  do  this. 

After  leaving  Mr.  Davis  we  saw  Mr.  Hoara  later  in  the  evening  and  explained  tc 
him  the  result  of  our  interview.  We  told  him  it  would  be  necessary  for  some  one  to 
put  the  Phoenix  Bridge  Company  right  before  Sir  Wilfrid  Laurier  and  Mr.  Parent 
as  we  had  given  them  our  promise  to  exert  every  effort  to  complete  the  bridge  in  1908. 
and  had  spared  no  expense  to  this  end  and  were  in  a  position  to  do  so.  Mr.  Hoare 
expressed  himself  as  entirely  agreeing  with  us  in  this  particular  and  that  the  dela^ 
would  be  one  for  which  we  were  not  resjwnsible  and  he  would  have  it  clearly  understood 
with  above  parties. 

JNO.  STEELING  DEANS 
A.  B.  MULIKEN. 


Digitized  by 


Google 


524  ROYAL  COMMISSION  ON  COLLAPSE  OP  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

EXHIBIT  No.  77y. 

November  14,  1906. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Kailway  Co., 
Quebec,  Canada. 

Dear  Sir, — When  last  in  Quebec  you  advised  you  expected  to  visit  Phoenizvilfe 
during  the  present  month.  As  it  is  necessary  for  us  to  have  a  conference  with  you  on 
several  important  matters,  I  write  to  ask  when  we  may  expect  you  here.  Mr. 
Parent,  you  will  remember,  promised  to  make  us  a  visit  during  this  fall,  and  we  trust  he 
will  be  able  to  accompany  you.  It  is  specially  desirable  that  he  should  see  the  present 
condition  of  our  works  here. 

Yours  truly, 

JNO.  STERLINQ  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77w. 

(Telegram.  Etchemin,  Que.,  November  26,  1906. 

John  S.  Deans. 

All  metal  panel  no.  one  placed  for  this  season  removing  (rigging)  from  traveller 
one  lower  section  yet  to  remove  bents  eight  and  nine. 

A.  B.  MILLIKEN. 


EXHIBIT  No.  77y. 


December  27,  1906. 


Mr.  Theodore  Coopeh, 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sir, — We  send  you  herewith  in  duplicate  shop  drawings  of  top  diord  aectioD 
'  A '  and  of  top  laterals  of  the  same  panel. 

The  ties  carrying  the  rails  for  the  top  chord  traveller  will  be  fastened  to  the  top 
chord  with  hook  bolts,  so  that  no  extra  holes  are  necessary  in  the  cover  plates  for  any 
fastening  of  the  track. 

Kindly  return  one  print  with  your  approval,  and  oblige. 


Yours  truly. 


THE  PHCENIX  BMDGE  CO. 
Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  77z. 

January  2,  1907. 
S.  N.  Parent,  Esq., 

President  Quebec  Bridge  and  Railway  Co., 
Ottawa,  Canada. 

Dear  Sir, — Mr.  Soare  left   for   home   last    Saturday,  with    full  information  as 
requested  by  you,  covering  the  tonnage  which  must  be  temporarily  stored  near  Belair 
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Your  visit  here  will  show  to  you  the  necessity  of  immediate  action,  and  we  ask  that  you 
will  kindly  wire  us  your  instructions.  After  the  receijrt  of  your  instructions  it  will 
take  from  one  month  to  six  weeks  of  earnest  effort  on  our  part  to  be  ready  to  receive 
the  material,  and  in  the  meantime  the  congestion  here  at  our  works  is  increasing. 

Yours  truly, 

JNO.  STEELING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  78. 

Extracts  from  Phoenix  Bridge  Company's  letter-book  No.  2,  Quebec  bridge,  cover- 
ing the  period  from  January  2, 1907,  to  July  19,  1907. 


EXHIBIT  No.  78a. 

(Telegram.) 

January  18,  1907. 
E.  A.  Hoars, 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

The  statement  you  have  covering  cost  of  storing  6,000  tons  we  believe  is  under 
estimated,  especially  doing  the  work  at  this  season.  No  material  is  included  that  can 
be  used  elsewhere.  The  intention  being  the  Quebec  Bridge  Company  is  to  pay  only 
actual  dead  extra  cost  of  this  temporary  storage.  Would  Tuesday  afternoon  be  as 
cnvenient  for  meeting  your  committee  as  Monday  afternoon?    Ajiswer  quick. 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  78b. 

March  6,  1907. 
E.  A.  Hoars,  Esq., 

Chief  Engineer,  the  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Deab  Sm, — We  wired  you  yesterday  as  follows : — 

'Weight  of  main  bridge,  72,800,000  lbs.,  exclusive  of  anchorages.  Anchorages 
weigh  2,200,000  lbs.' 

This  weight  of  course  you  will  understand  is  exclusive  of  the  weight  of  the  small 
approadi  spane. 

As  the  drawings  are  practically  complete,  and  figured  weights  were  made  of  nearly 
every  member,  the  above  should  be  very  close  to  the  actual  total  weight  of  the  bridge, 
and  this  is  the  ftrst  time  that  we  have  been  able  to  make  such  a  close  estimate.  All 
estimates  heretofore  have  been,  as  you  understand,  simply  estimated  weights  made 
before  details  were  prepared  and  drawings  approved  by  your  consulting  engineer. 

.  Tours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer.^^]^ 
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EXHIBIT  No.  78o. 

(Telegram.) 

Rush— Ru§H. 

March  18,  1907. 
Theo.  Coopor, 

Consultixig  Engineer, 

46  Broadway,  New  York. 

Mr.  Szlapka  will  be  in  your  office  about  12.80  to-day  with  last  drawing  of  Qud>ec 
— ^Hurrah. 

JNO.  STERLINQ  DEANS. 


EXHIBIT  No.  77d. 

March  18,  1907. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sir, — Mr.  Szlapka  went  to  New  York  to-day  and  took  with  him  for  Mr. 
Theodore  Cooper's  approval  the  last  drawing  of  the  Quebec  bridge.  I  firmly  believe 
that  few  people  appreciate  what  our  engineering  office  has  accomplished  in  connection 
with  the  detailing  of  the  Quebec  bridge.  I  believe  you  are  among  the  few  who  do 
appreciate  the  magnitude  of  the  vroA,  and  I  also  believe  that  you  will  be  much  inter- 
ested in  learning  that  the  last  drawing  is  now  in  the  consulting  engineer's  hands. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78e. 

March  19,  1907. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sm, — ^We  have  arranged  our  programme  for  starting  the  work  at  Quebec 
and  Mr.  Milliken  will  soon  visit  the  site  and  determine  when  the  work  can  actually 
begin.  We  will  probably  start  the  riveting  first,  and  then  follow  with  the  remoyal  of 
falsework  on  south  side  and  the  erection  of  the  falsework  on  the  north  side,  and  later 
start  the  erection  of  the  suspension  span.  We  hope  that  the  season  will  be  such  that 
we  can  make  an  early  start. 

We  are  all  much  interested  in  the  progress  which  is  being  made  on  the  Cap  Rouge 
viaduct  and  the  approach  to  the  north  end  of  the  bridge.  Will  you  not  kindly  advise 
us  how  this  is  progressing  and  when  they  expect  to  actually  start  on  the  caissons. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  No.  78f . 

April  3,  1907. 

Mr.  F.  P.  NoBBBB, 

Manager,  PhcBnix  Iron  Co., 

Phoenixville,  Pa. 

Dear  Sm, — ^At  an  interviefw  with  Mr.  Theo.  Cooper,  consulting  engineer,  by  Mr. 
Szlapka,  Quebec  bridge,  on  April  1,  his  permission  was  obtained  to  moderately  heat 
the  injured  ends  of  the  chord  section  No.  10  cantilever  arm.  Should  it  be  found  that 
this  heating  is  necessary  kindly  arrange  to  have  the  heating  and  repairing  of  the 
chord  done  in  the  presence  of  Mr.  Morris  and  the  Quebec  Bridge  Company^s  inspectors 
so  that  favourable  and  complete  report  may  be  made  to  the  consulting  engineer  about 
the  method  used  in  repairing  the  chord. 

Tours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  78g. 

April  20,  1907. 

A.  B.  MiLLiKEN,  Esq., 

Supt.  of  Erection,  the  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sir, — The  time  has  arrived  when  I  think  some  definite  steps  must  be  taken 
in  connection  with  starting  of  the  work  at  Quebec,  and  while  there  is  still  some  uncer- 
tainty surrounding  the  actual  dates  when  shipments  will  be  completed,  I  think  you  can 
depend  upon  the  following  and  you  will  please  arrange  accordingly. 

I  understand  you  will  leave  for  Quebec  next  Tuesday,  April  28,  and  on  your  way 
will  stop  to  see  Mr.  MacMartin  at  Albany,  inquiring  particularly  of  him  as  to  any 
new  work  which  is  coming  up  and  also  discuss  with  him  the  bridges  on  thie  Quebec 
Southern,  for  which  we  recently  tendered. 

As  you  were  advised  all  the  riveting  can  now  be  done  at  Quebec  and  it  would  seem 
advisable  to  start  this  part  with  full  forces  any  time  after  May  1,  making  special 
arrangements  with  Mr.  Barton  for  the  power  you  require  for  this  part  of  the  work. 

Noth  side — The  north  side  work  may  be  started  at  any  time  the  river  and  weather 
conditions  permit. 

You  may  expect  the  small  traveller  to  be  delivered  to  you  complete  not  later  than 
June  1,  and  you  will  please  arrange  your  erection  so  as  to  be  ready  for  it  on  that  date. 
I  do  not  think  that  you  will  be  delayed  after  that  date  for  the  want  of  any  material, 
either  for  the  traveller  or  for  the  susi)ended  span,  and  you  will  arrange  your  forces  to 
pu&h  the  work  in  the  most  economical  manner. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 

P.S.— Please  note  letter  to  Mr.  Barton,  Can.  E.  L.  Co.  of  April  20-'07,  attached 
hereto*— (Sgd.)    J.  S.  D. 
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EXHIBIT  No.  78i. 
Mr.  N.  R.  McLuBE,  April  30, 1907. 

New  Liverpool,  P.Q.,  Canada. 

Dear  Mr.  MoLure, — I  was  very  much  interested  and  amused  at  your  letter  of 
April  28  in  connection  with  the  remarks  made  regarding  Quebec  bridge.  It  is  in  line 
with  what  we  have  heard  from  the  beginning  and  I  would  not  be  surprised  if  there  are 
many  people  in  St.  Romuald  who  would  not  care  to  walk  over  the  bridge  when  finally 
connected  until  they  had  seen  it  carry  trains  safely  for  several  we^s. 

I  suppose  you  have  seen  Mr.  Milliken  by  this  time  and  know  that  we  will  soon  be 
organized  and  at  work  again. 

I  trust  the  season  will  keep  open  and  pleasant. 

With  kind  regards,  I  remain. 
Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  78j. 

May  4,  1907. 
A.  B.  MiLUKEi^,  Esq., 

Supt.  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — Field  riveting — ^It  has  taken  some  time  to  carefully  consider  your 
message  of  May  2  in  connection  with  riveting.  You  will  bear  in  mind  that  the  fidd 
report  made  by  Mr.  Birks  at  the  close  of  last  year's  work,  indicating  that  all  joints 
were  tight  and  that  riveting  could  proceed.  As  a  matter  of  fact  the  upper  laterals  and 
the  lower  laterals  are  about  ^th  from  their  normal  relation  under  present  conditions 
and  to  rivet  up  now  would  put  an  extra  stress  in  these  members.  The  main  diagonals 
running  from  the  top  of  the  centre  post  are  also  not  in  their  normal  condition  at  pre- 
sent and  should  not  be  riveted.  This  question  of  riveting  and  also  the  great  variety 
of  details  surroimding  the  adjustment  panel  we  believe  warrants  sending  Mr.  Schei<fl 
to  Quebec  and  he  will  arrange  to  be  there  on  May  14  or  15,  when  he  will  discuss  with 
you  and  settle  all  these  matters.  We  trust  this  will  be  Siatisf  actory  and  enable  you  to 
arrange  your  work  economically. 

Yours  truly, 

JNO.  STERUNG  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78k. 

May  9,  1907. 
E.  A.  Hoare,  Esq., 

Chief  Engineer,  the  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Replying  to  your  recent  letter  in  connection   with   prints    for   the 
approval  of  the  government  engineers,  I  beg  to  advise  you  that  wo/ave  forwardin^^  the 

Digitized  by  VjOOQIC 


Digitized  by  VjOOQI 


EXHIBITS  529 

SESSIONAL  PAPER  Na  164 

eets  as  fast  as  they  are  received  and  have  the  approval  of  the  conBulting  engineer^ 
You  will  understand  that  nothing  has  been  constructed  without  the  approval  of  thd 
consulting  engineer,  but  it  takes  some  time  after  this  original  approval  for  the  sets  of 
prints,  which  foot  up  a  large  number,  to  receive  the  attention  and  signature  of  the/ 
consulting  engineer.  Immediately  on  receipt  of  your  letter,  we  called  up  Mr.  Cooper's 
office  and  urged  upon  them  the  importance  of  returning  prints  promptly,  and  advised 
him  of  the  receipt  of  your  letter  on  the  subject.  You  will  no  doubt  be  receiving  sets 
of  prints  promptly  until  the  whole  list  is  cleaned  up. 

For  your  personal  use  we  are  sending  you  to-day  three  copies  each  of  anchor, 
cantilever  arms  and  suspended  span  stress  sheets.  K  there  are  any  other  prints  which 
you  specially  desire,  please  advise. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  781. 

May  20,  1907. 
Mr.  N.  R.  McLuBE, 

New  Liverpool,  P.Q.,  Canada. 

Dear  Sir, — ^We  have  your  letter  of  May  17  in  connection  with  riveting.  Mr. 
ScheidPs  trip  to  Quebec  has  been  delayed  on  account  of  not  starting  the  erection  of 
(main  material  until  about  June  1.  In  the  meantime  full  revised  riveting  instructions 
were  sent  to  the  field,  and  we  supposed  you  had  copies.  If  you  have  no  copies  please 
confer  with  Mr.  Milliken  or  Mr.  Yenser  and  they  will  show  you  their  copies  until  your 
set  arrives.  I  will  also  see  that  you  have  fuU  sets  of  erection  drawings  sent  promptly, 
particularly  drawing  (CO.  621,  622,  No.  120).*  There  are  such  enormous  nimiber  of 
prints  passing  through  at  present,  including  seven  sets  of  all  for  Mr.  Hoare,  that  we 
are  swamped  temporarily. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 

*  Since  writing  above  I  find  you  receipted  for  this  drawing  on  May  14,  1907,  and 
I  will  send  another  copy  to-day. — J.  S.  D. 


EXHIBIT  No.  78m. 
(Telegram.) 

Quebec,  Que.,  May  20,  1907. 
J.  S.  Deans, 

Phcenix  Bridge  Oo. 

All  plans  must  be  according  to  contract  submitted  to  government  engineer  for 
approvals  before  any  work  is  done  or  estimate  paid.  Department  complains  that  some 
of  the  plans  are  not  submitted  soon  enough.    Will  write  and  explain. 

K  A,  HOARE. 
164— vol  ii— 34  ^  ^ 
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EXHIBIT  Vo.  78o. 

May  24,  1907. 
E.  A.  HoABE,  Esq., 

Ohief  Engrineer,  Quebec  Bridge  and  Railway  Co.^ 
Quebec,  Canada. 

Dear  Sm, — I  have  your  letter  of  May  21  in  connection  with  delay  in  86nd-(ing) 
to  you,  for  the  department,  the  certified  copies  of  approved  plans. 

I  believe  you  understand  that  no  material  or  finished  work  was  included  in  any 
estimates  that  had  not  been  approved  by  your  consulting  ^igineer,  and  you  will  remem- 
ber that  the  consulting  engineer,  by  order  in  council,  was  given  the  authori^  to  make 
changes  in  specifications  and  finally  approve  plans,  and  we  were  advised  to  carry  out 
the  consulting  engineer's  instructions. 

The  Quebec  Bridge  and  Kailway  Company  have  therefore  paid  no  estimates  for 
any  work  or  material  which  was  not  finally  approved  by  the  consulting  engineer,  and 
we  on  our  part  have  forwarded  to  you  as  promptly  as  possible  the  certified  copies  of 
plans  as  received  from  the  consulting  engineer. 

We  have  been  working  so  close  to  the  actual  field  work,  which,  of  course,  could  not 
under  any  circumstances  be  delayed,  that  it  has  been  impossible  to  keep  your  prin- 
cipals supplied  with  prints  as  promptly  as  desired.  We  have  made  another  urgent 
request  on  the  consulting  engineer  to  forward  the  remaining  prints  i^  his  office,  which 
now  nimiber  about  six  hundred  copies. 

You  have  received  certified  copies  for  everything  up  to  the  detailed  drawings  of 
second  main  panel  of  suspended  span,  and  you  have  received  the  approved  stress  sheet 
of  this  span. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78p. 

May  31,  1907. 
Mr.  A.  B.  MiLLiKEN, 

Superintendent  of  Erection,  the  Phcenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sib, — ^Referring  to  the  instructions  given  you  last  year,  in  connection  with 
the  touching  up  of  painting  at  Quebec,  you  will  please  continue  to  act  under  these 
instructiouB  during  the  present  season,  diat  is,  you  will  please  put  in  pr(^>er  shape 
any  poor  shop-coating,  or  any  parts  which  are  rubbed  off  during  erection,  and  which 
may  be  brought  to  your  attention  by  the  representatives  of  Mr.  Hoare  or  Mr.  Cooper. 
1  understood,  when  discussing  this  matter  with  you,  that  you  personally  consid^ed 
such  painting  necessary.  If  at  any  time  you  have  any  question  of  the  necessity  of 
correcting  any  particular  painting  as  may  be  requested  by  above,  you  will  please  bring 
the  matter  to  my  attention. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  Vo.  78q. 
Hon.  S.  N.  Parent,  May  31, 1907. 

President,  the  Quebec  Bridge  and  Ry.  Co., 
Ottawa,  Ont.,  Canada. 

Dear  Sm, — We  liave  just  had  a  visit  from  Mr.  Hoare,  chief  engineer,  and  among 
many  other  matters  discussed  with  him,  we  took  up  the  very  important  question  of  the 
north  approach  to  the  bridge. 

We  gathered  from  Mr.  Hoare,  as  his  best  opinion,  that  we  could  not  depend  upon 
reoeiying  material  over  this  north  approach  via  the  Cap  Roiige  viaduct,  to  be  of  any 
service  to  us  this  year.  Mr.  Hoare  suggested  that  possibly  the  Great  Northern  could 
have  their  connection  completed  much  earlier,  and,  if  so,  the  material  for  the  north 
end  of  bridge  could  be  delivered  at  our  permanent  yard  via  this  line,  in  connection  with 
the  regular  approach  east  of  the  Cap  Kouge. 

If  we  are  to  complete  the  erection  of  the  metal  work  during  the  season  of  1909, 
as  now  arranged,  it  is  absolutely  essential  that  material  for  erection  be  delivered  at  our 
permanent  yard,  near  the  north  end  of  bridge,  not  later  than  September  1,  1907.  We 
must  erect,  this  season,  the  chords  and  main  shoes  for  the  north  anchor  arm,  if  we  are 
to  erect  complete  in  1909,  and,  even  with  the  chords  and  pedestals  erected  this  year,  it 
will  require  two  full  and  good  seasons  to  carry  out  this  plan. 

We  write  you,  not  alone  for  the  increased  risk,  anxiety  and  expense  to  us,  which 
another  working  season  would  involve,  but  ako  owing  to  the  serious  effect  on  your 
interests  growing  out  of  another  years  delay. 

Can  you  not  do  something  to  help  this  situation,  and  to  insure  delivery  of  the 
metal  at  our  permanent  yard  by  September  1  ? 

I  shall  be  glad  to  confer  with  you  at  any  time  or  place  in  this  connection. 


Tours  truly. 


JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  788. 
B.  A.  Tenser,  Esq.,  June,  16,  1907. 

New  Liverpool,  P.Q.,  Canada. 

Dear  Snt, — We  have  noticed  in  one  or  two  of  your  reports  reference  to  the  sagging 
of  bottom  laterals  anchor  arm.  We  would  like  to  have  Mr.  Birks  look  into  this  ques- 
tion and  write  us  in  detail  concerning  this  sagging,  why  he  thinks  it  occurs  and  how  it 
is  corrected. 

Tours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  78y. 
Hon.  8.  N.  Parent,  July  8,  1907. 

President,  Quebec  Bridge  &  Railway  Co., 
Ottawa,  Canada. 

Dear  Sir, — ^In  accordance  with  my  promise,  I  beg  to  give  you  below  the  results  of 
my  investigation  in  connection  with  the  north  approach  to  the  Quebec  bridge. 

154— vol  li— 84i  ^  , 
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let.  We  find  no  dependence  can  be  placed  on  the  Canadian  Northern  connecticm 
for  service  this  year.  We  were  advised  that  part  of  the  right  of  way  had  not  been 
secured,  and  their  methods  of  working  absolutely  preclude  any  possibility  of  complet- 
ing the  connection  before  very  late  this  year. 

2nd.  The  connection  between  Belair  and  the  bridge  via  Gap  Rouge  may 
possibly  be  completed  this  year,  if  the  present  programme  of  Mr.  M.  P.  Davis  can  be 
carried  out.  (He  expects  to  complete  all  substructure  by  August  16,  1907),  and  the 
Dominion  Bridge  Co.  are  instructed  to  increase  their  forces  and  duplicate  their 
erection  "plant  and  keep  close  up  to  the  foundations.  If  this  latter  is  not  done,  the 
work  on  the  approach  will  run  over  until  next  year. 

3rd,  We  cannot  hope  to  receive  any  benefit  from  north  approach  to  the  bridge  this 
year,  although  this  was  necessary  to  absolutely  insure  the  connection  of  bridge 
during  the  season  of  1909.  We  will  be  ready  to  erect  metal  of  north  anchor  arm  by 
September  16,  1907,  even  working  along  moderately  with  our  present  forces.  As  we 
cannot  bring  material  in  over  the  north  approach  this  year,  it  will  be  necessary  for 
us  to  shut  down  on  the  north  side  and  lose  the  two  remaining  months  of  presezit 
season. 

4th.  Under  these  circumstances  the  greatest  effort  must  be  put  forth  to  absolutely 
complete  line  from  Belair  to  bridge,  ballasted  ready  to  handle  the  heaviest  loads  this 
year,  so  that  we  may  start  erection  the  first  favourable  day  of  1908. 

6th.  To  insure  every  member  being  on  the  ground,  preventing  any  possibility  of 
delay,  the  entire  north  side  must  be  delivered  and  stored  at  Belair  this  year.  This 
will  demand  the  increasing  of  the  length  of  yard  there,  and  we  would  like  to  have 
your  formal  instructions  covering  this  extra  expense  for  yard  and  the  unloading  and 
reloading  of  the  material.  The  exact  length  of  yard  required,  or  the  exact  cost  can- 
not be  determined  in  advance — it  will  depend  on  how  closely  we  can  pack  and  store 
the  material.    We  will  do  this  extra  work  for  actual  net  cost  to  us. 

6th.  The  early  part  of  next  year,  1908,  we  must  be  given  the  use  of  track  between 
Belair  and  bridge,  so  that  we  may  temporarily  operate  our  erection  from  Belair  stor- 
age yard  and  have  this  track  until  our  permanent  yard,  near  the  bridge,  is  in  order. 

Kindly  let  me  have  word  from  you  promptly  and  oblige. 

Yours  truly, 

JNO.  STERUNQ  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78w. 

July  6,  1907. 
A.  B.  MiLLiKEN,  Esq., 

Supt.  Erection  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Snt^ — ^You  will  undoubtedly  appreciate  the  feeling  of  Mr.  Beeves  when  I 
explained  to  him  the  situation  in  connection  with  the  completion  of  north  approach!. 
He  still  feels  it  quite  uncertain  whether  we  will  get  this  approach  finished  this  year  or 
not  and  sees  of  course  the  very  serious  results  to  every  one  if  it  is  further  delayed.  He 
specially  requests  that  you  do  what  you  can  to  keep  every  one  interested  in  this  mat- 
ter— Mr.  Davis,  Hoare,  Dominion  Bridge  Co.,  and  others  and  asks  that  you  be  able  to 
report  on  your  next  trip  to  Phoenixville  the  exact  situation  and  what  we  may  expect 
Please,  therefore,  see  Mr.  Hoare  just  before  you  leave  and  impress  upon  him  the  feel- 
ings of  Mr.  Beeves  in  this  connection. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  Vo.  787. 

July  12,  1907. 
B.  A.  Yenser,  Esq., 

New  Liverpool,  P.Q., 
Canada. 

Dear  Sir, — ^Referring  to  your  letter  of  July  6  where  you  speak  of  using  3,600  ram 
in  driving  the  square  pin  between  end  floor  beams  of  cantilever  arm  and  suspended 
span.  We  assume  that  this  trouble  in  driving  was  caused  by  a  slight  difference  in  the 
position  of  the  two  floor  beams,  and  that  when  they  are  finally  adjusted  after  the  erec- 
tion of  the  first  panel,  it  will  be  found  that  expansion  can  take  place  readily  at  end  oi 
suspended  span.  Will  you  please  have  Mr.  Birks  examine  this  detail  carefully  and 
report. 

We  understand  Mr.  Cooper  has  been  advised  that  the  end  pin  holes  of  cantilever 
arm  are  J"  out  of  square,  instead  of  being  exactly  in  line  as  you  reported.  Please 
advise. 

We  also  understand  that  Mr.  Cooper  has  been  advised  that  the  cantilever  ami 
deflected  an  additional  5  inches  after  the  small  traveller  was  erected.  Please  report 
on  this. 

We  wired  Mr.  Milliken  yesterday  asking  him  to  have  Mr.  Cudworth  send  us  the 
revised  print  covering  elevations  promptly.  We  should  have  this  information  promptly 
after  any  new  elevations  are  taken  or  any  check  elevations  are  taken.  We  certainly 
should  have  the  information  as  early  as  Mr.  Cooper,  otherwise  we  cannot  intelligently 
discuss  the  points  which  he  raises  from  time  to  time. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79a. 

July  24,  1907. 
B.  A.  Yenser^  Esq., 

New  Liverpool,  P.Q., 

Canada. 

Dear  Sir, — Your  letter  July  22.    Please  advise  Mr.  Cudworth  that '  full  live  load 
means  3,000  lbs.  per  lineal  foot  per  track  from  anchorage  to  anchorage.    No  live  load 
on  the  roadways  or  sidewalks. 

Hoarding  specifications,  it  would  be  difficult  for  us  to  send  Mr.  Cudworth  copy 
of  the  specifications,  as  there  have  been  many  modifications  from  the  original  We 
will  however,  be  glad  to  give  him  any  information  on  any  special  point.  Please  have 
write  us. 

Yours  truly, 

JOHN  STERUNQ  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79b. 

July  26,  1907. 
B.  A.  Yenser,  Esq., 

Nfw  Liverpool,  P.Q., 

Canada. 

Dear  Sir, — Your  letter  of  July  24  panel  *  O '  suspended  span.    We  notice  your 
remark  that  *  fully  60  per  cent  of  holes  in  chord  splices  must  be  r^wij)^  before  a  j^l^ 
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bolt  can  be  put  in.'  Will  you  please  send  us  a  diagram  of  the  truss  at  this  pand. 
sho-wing  which  chord  splices  were  found  in  this  condition  and  also  give  us  a  little 
more  in  detail,  if  possible,  the  grouping  of  the  holes  which  were  bad.  We  must  isty 
to  locate  how  this  occurred  to  avoid  such  trouble  in  the  future.  Do  the  holes  appear 
to  be  out  of  line  in  a  vertical  direction,  or  out  of  line  in  a  horizontal  direction  <v 
do  they  vary  ?  Have  you  or  Mr.  Birks  any  idea  how  this  mis^t  have  occurred  in  ^ 
shop  ? 

JOHN  STEELING  DEANS, 

Ohief  Engineer, 


EXHIBIT  Vo.  78c. 

August  8,  1907. 
Hon.  S.  N.  Pabbnt^  President, 

The  Quebec  Bridge  and  Bailway  (3o., 

Ottawa,  Oanada. 

Dbab  Sm^ — Temparary  storage  yard,  Belair,  Que.  In  January  last,  wh^i  arrange- 
ments were  made  with  your  company  for  the  temporary  storage  at  Belair,  of  6,000  to 
7,000  tons  of  material  to  relieve  the  yards  here  and  to  advance  your  work,  it  was 
thought  that  the  north  approach  to  the  bridge  would  be  completed  in  October,  enabling 
us  to  arrange  our  permanent  yard  near  the  bridge  and  store  there  the  remaining 
material  and  particularly  that  portion  of  the  work  necessary  for  the  first  part  of  ihe 
season  of  1908. 

It  is  now  evident  that  this  approach,  even  if  completed  this  year,  will  not  be  ready 
in  time  to  transport  any  material  to  the  permanent  yard  and  even  make  a  start  toward 
carrying  out  the  above  progranmie. 

To  absolutely  insure  that  there  shall  be  no  delay  in  the  erection  in  the  spring  of 
1908,  it  is  essential  that  all  of  the  remaining  material  at  Phoenizville  be  shipped  to 
Canada  and  safely  stored  in  the  temporary  yard  at  Belair,  in  dose  proximity  at  the 
bridge  site,  and  to  arrange  for  this  the  present  yard  must  be  correspondingly  extended 
immediately  and  we  ask  the  authority  of  your  board  for  the  actual  extra  expense 
involved,  as  covered  by  vouchers  which  we  would  submit  as  per  our  present  arrange- 
ment for  the  6,000  to  7,000  tons. 

It  is  needless  for  me  to  go  into  greater  detail,  as  to  the  necessity  of  this  actios 
and  what  it  means  to  both  your  company  and  to  us  if  this  great  work,  through 
further  delays,  is  extended  another  season. 

We  may  add  the  entire  capacity  of  the  present  yard,  6,000  to  7,000  tons,  has  been 
shipped  and  nearly  all  of  it  has  reached  site  and  stored. 

Asking  that  you  give  this  matter  the  earliest  possible  attention,  we  remain. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78e. 

(Telegram.) 

August  8,  190T. 

A.  D.  MlLLIKEN^ 

Etchemin,  Quebec,  Canada. 

Mr.  Cooper  disapproves  splicing  joints  lower  chords  7  and  8  as  proposed  by  Biriss— 
have  Szlapka  look  into*  this  carefully. 

PHCENIX  BRIDGE^  COMPANY. 
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EXHIBIT  No.  78f . 
(Telegnmu) 

August  8,  1907. 

Ph<kniz  Bridgb  Oompakt^— Method  proposed  at  Quebec  for  splicing  joints  in  lower 
7  and  8  chords  is  not  satisfactory.    How  did  bend  occur  in  both  chords  ? 

THEO.  COOPER. 


EXHIBIT  Ho.  79g 

(Telegram.)  < 

August  9,  1907. 
Thbodoke  Ooopib,  Oonsulting  Engineer, 

45  Broadway,  New  York 

Mr.  Szlapka  liai^>ened  to  be  at  bridge  site  yesterday.    Expect  him  home  to-morrow 
with  full  information  concerning  chord  joint.    Will  then  write  you  fuHy. 

JOHN  STERLING  DEANS. 


EXHIBIT  Ho.  79h. 

August  9,  1907. 
A.  B.  MiLLiKSN^  Esq., 

Supt.  Erection,  The  Phoenix  Bridge  Company, . 
Quebec,  Canada. 

DsAB  Sib, — ^In  view  of  the  conditions  now  at  Quebec,  you  will  probably  have 
enough  to  attend  to  for  the  present,  but  having  made  the  following  notes,  I  record 
them  for  your  information,  as  soon  as  you  find  the  time  and  opportunity. 

Main  Traveller. — The  removal  of  this  traveller  certainly  has  been  much  slower 
than  you  expected  and  I  have  no  doubt  Mr.  Szlapka  spoke  to  you  regarding  this  when 
in  Quebec. 

End  Adjustment — We  will  be  much  interested  to  learn  how  the  jacks  work  in 
making  this  adjustment — ^what  trouble  was  found  from  the  '  spring '  of  plates,  etc 

Riveting. — ^For  some  reason  the  price  of  riveting  has  kept  tie  for  the  past  week 
or  two.    Can  this  not  be  reduced? 

North  Side  Shoes. — ^We  assimie  Mr.  Szlapka  advised  you  that  Canadian  Pacific 
will  not  receive  these  shoes  for  shipment  until  certain  bridges  are  renewed  'early  in 
the  spring. '  We  think  this  should  be  kept  private  for  the  present,  as  it  .might  have 
some  effect  on  the  question  of  increasing  the  Belair  yard.  Have  you  any  suggestion 
to  make  regarding  handling  these  shoes  from  the  river  ? 

Belair  Yard. — ^We  have  now  shipped  about  6,600  tons  of  material  to  this  yard  and 
have  made  formal  application  to  the  Quebec  Bridge  Company,  at  the  suggestion  of 
Mr.  Parent,  for  their  authority  to  increase  this  yard  to  receive  M  the  material  at 
Phcenixville.  As  you  have  the  opportunity,  please  urge  upon  Mr.  Hoare  and  other 
officers  of  the  company  the  necessity  of  this. 

Elevations. — The  advanced  *  elevations  *  sent  with  field  report,  August  7th,  for  the 
panel  points  suspended  span  erected  to  date,  agree  very  closely  with  office  figures  here, 
and  you  will  hear  from  us  again  after  Mr.  Szlapka  returns.  The  information  sent 
was  exactly  what  we  require  upon  the  erection  of  each  panel  point  and  in  advance  of 
the  movement  (illegible). 

Yours  truly, 

JNO.  STERLING  DEANS,   t 
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EXHIBIT  No.  79i. 

August  10,  1907. 
(Telegram.) 
Theo.  Ooopeb,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm^ — Splice  cantilever  chords  7  and  8. 

Mr.  Szlapka  did  not  return  to-day  as  expected,  but  will  no  doubt  be  here  Monday, 
when  we  will  write  you  at  once. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  79j. 

August  12,  1907. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — Chord  splice,  south  cantilever  arm,  7-L  and  8-L. 

Mr.  Szlapka  reached  the  office  this  morning,  and  I  am  able  to  give  you  informa- 
tion in  connection  with  this  one  joint. 

All  ribs  of  the  chord  7-L  have  a  complete  and  full  bearing  on  all  ribs  of  8-L.  The 
bend  was  no  doubt  put  in  the  rib  in  the  shop  before  facing,  and  was  probably  done 
when  pulling  the  ribs  in  line  to  make  them  agree  with  spacing  of  these  ribs  and  the 
clearance  between  ribs  called  for  on  the  drawing.  The  bend  being  on  only  one  rib  of 
one  chord,  there  being  a  full  bearing  over  the  entire  rib,  all  splice  plates  being  readily 
put  in  position,  we  do  not  think  it  is  necessary  to  put  in  the  diaphragm  suggested  by 
our  erection  department. 

Please  let  us  hear  from  you  promptly  on  this  subject,  and  oblige. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79k. 

August  14,  1907. 
B.  A.  Yenser,  Esq., 

New  iiiverpool,  P.Q., 
Canada. 

Dear  Sir, — Enclosed  please  find  copy  of  letter  just  received  from  Mr.  Cooper  in 
connection  with  bearings  cantilever  chord  splice  7-L  and  8-L,  also  our  letter  to  Mr. 
Cooper  of  August  12th. 

I  wish  you  would  have  Mr.  McClure  and  Mr.  Birks  examine  this  joint  carefully 
and  come  to  some  understanding  between  themselves  as  to  exactly  the  condition  at  this 
point  It  is  unfortunate  that  Mr.  Cooper  often  receives  quite  different  information 
from  that  reported  to  this  office.  I  think  it  is  quite  necessary  to  avoid  misunderstand- 
ing, that  Mr.  McClure  and  Mr.  Birks  understand  each  other  before  reports  are  made 
in  future. 


Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer,. 
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EXHIBIT  No.  791. 

August  14,  1907. 


(Telegram.) 

Theo.  Cooper,  Esq., 

Oonsulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir,— Splice  chord  7  and  8-L— your  letter  August  18th. 
I  will  have  a  full  and  complete  report  made  of  this  joint  by  Mr.  McClure  and  Mr. 
Birks  and  submit  it  to  you  earliest  possible  moment. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  79m. 

August  16, 1907. 
B.  A.  Yenser,  Esq., 

New  Liverpool,  P.Q., 
Canada. 

Dear  Sir> — ^Your  letter  of  August  8th.  Referring  to  your  question  as  to  whether 
diagonals  T-6  and  T-60,  south  side  anchor  and  cantilever  arms,  may  be  riveted,  we 
beg  to  advise  that  calculations  have  been  made  and  it  has  been  found  that  it  will  not 
be  advisable  to  rivet  these  joints  before  the  fifth  panel  of  suspended  span  is  erected 
complete.  Of  course,  if  any  of  the  joints  should  be  tight,  either  not^  or  as  erection 
progresses,  they  may  then  be  riveted,  but  until  the  fifth  panel  is  erected  there  is  con- 
siderable  tension  in  these  diagonals. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  79n. 

August  20,  1907. 
Thko.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  have  advice  from  our  field  that  you  have  received  copy  of  sketch 
No.  28,  giving  further  details  in  connection  with  cantilever  chord  splice  7-L  and  8-L. 
You  will  notice  that  the  two  chords  have  a  perfect  bearing  with  each  other  at  all  ribs, 
both  chords  having  one  bent  rib,  and  not  one  chord  only,  as  we  first  understood. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 
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EXHIBIT  Vo.  79o. 

August  28,  1907. 
Theo.  Coopeh,  Esq., 

Consultiiig  Engineer, 

46  Broadway,  New  York,  N.T. 

Dear  Sir, — Joint  7-L  and  S-L,  south  cantilever  arm. 

Referring  to  your  letter  of  August  21st,  I  notice  you  expect  to  hear  again  from 
Mr.  McOlure.  As  soon  as  you  have  his  report  kindly  let  us  hear  from  you  again,  and 
oblige. 

Tours  faruly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  Ho.  79p. 

August  24,  1907. 
Mr.  F.  P.  NoRBis,  Mgr., 

Phceniz  Iron  Company, 
Fhoenixville,  Fa. 

Dear  Sm, — Belair  yard — up  to  August  23  there  has  been  shipped  to  the  north 
side  about  14,100,000  lbs.  This  leaves  about  22,000,000  lbs.  remaining  to  be  diipped. 
Can  you  not  do  something  to  hurry  this  out?  South  side  now  being  finidied,  we 
sincerely  hope  you  can  do  better  on  the  north.    Winter  arrives  early  in  Canada. 


Yours  truly, 


JNO.  STERMNQ  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79q. 

August  26, 1907. 
B.  A.  Yenser,  Esq., 

New  Liverpool,  P.Q., 
Canada. 

Dear  Sm, — ^Referring  to  your  field  report,  No.  19,  we  know  you  will  be  interested 
in  learning  the  check  figures  of  the  office. 

The  field  make  the  elevation —  Office, 

bottom  of  Fl  average  19  J"  18|" 

foot  of  T  0  0  average  26W  24A" 

There  must  necessarily  be  some  discrepancy  between  the  office  figures  and  the 
actual  facts  existing  in  the  field.  In  the  single  case  of  weight  of  the  wooden  floors 
assumed  by  the  office,  at  1,600  lbs.  per  lin.  ft,  for  entire  floor,  up  to  and  including  last 
panel  erected,  is  no  doubt  too  much  and  therefore  it  is  natural  that  the  office  results 
should  be  lower  than  the  actual  figures  found  in  the  field.  This  all  is  a  very  satis- 
factory check. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 

P.S. — We  will  not  need  any  further  measurements  for  longitudinal  positions 
until  we  come  to  the  centre  post. 

^  J.  S.  p. 
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EXHIBIT  No.  79r. 

August  27,  1907. 
Theo.  Coofbr,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm, — Chords  splice  7  and  8  cantilever  arm  south  side. 

Beplying  to  your  letter  of  August  26,  I  will  have  Mr.  Szlapka  call  to  see  you  first 
opportunity,  to  discuss  this  question.  He  will  wire  you  later  the  day  he  will  be  in 
New  York. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  Ho.  798. 

Etohbmin,  P.Q.,  Canada,  August  28,  1907. 
(Telegram.) 

Phceniz  Bmixn  Co.^ 

Phoenizville,  Fa. 

McLure  will  call  to-morrow  to  explain  Birk's  letter  re  anchor  arm  chord.    Will  see 
Cooper  first 

E.  A.  HO  ARE. 


EXHIBIT  Ho.  79t. 
(Telegram.) 

August  29,  1907. 
E.  A.  noAR«« 

Chief  Engineer,  Q.  B.  Co., 
Quebec^  Canada. 

McLure  has  not  reported  here.       The  chords  are  in  exact  condition  they  left 
Phcenizville  in  and  now  have  much  less  than  maximum  load. 

JNO.  STERLING  DEANS. 


EXHIBIT  Ho.  79u. 

(Telegram.) 

1.12  p.m.,  August  29,  1907. 
Phcenix  Beudqb  Co., 

Phcenixville,  Pa. 

Add  no  more  load  to  bridge  till  after  due  consideration  of  facts.    McLure  will  be 
over  at  five  (6)  o'clock. 

d|S19^(cooper.> 
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EXHIBIT  Ho.  79z. 

Etohemin^  P.Q.,  Canada,  August  30,  1907. 
(Telegram.) 

Phcekix  Bridge  Co., 

Entire  anchor  and  cantilever  arm  collapsed  at  5.30  this  P.M.  with  workmen. 
Number  lost  unknown.  Tenser,  Birkes,  Worley  and  Aderholt  not  accounted  for. 
Work  of  rescue  going  ahead.    Wickeizer  in  charge. 

W.  W.  WAITNEIQHT. 


EXHIBIT  Ho.  79bb.. 

September  14,  1907. 
F.  T.  Davis,  Esq.,  Treas., 

The  Phoenixville  Bridge  Company, 
Philadelphia,  Pa. 

Dear  Sm, — ^We  sent  yesterday  by  the  hand  of  Mr.  Wm.  H.  Beeves  a  number  of 
Quebec  Bridge  papers  for  the  use  of  Mr.  Barnes. 

We  understand  from  Mr.  Beeves  you  have  now  in  your  safe  the  three  blue  print 
stress  sheets.  These  blue  prints  are  the  original  copies,  signed  by  Mr.  Cooper  and  the 
Canadian  government  and  are  very  important  records.  Please  see  they  are  kept  in 
good  order  and  so  you  can  lay  your  hands  on  them  at  any  time,  and  oblige. 

Yours  truly, 

THE  PHOENIX  BRIDGE  CO., 

Per  Chas.  E.  Connard. 


EXHIBIT  Ho.  79cc. 

(Telegram.) 

Quebec,  Que.,  September  16,  1907. 
Charles  E.  Connard^ 

Send  me  print  of  general  plan  attached  to  our  contract,  also  look  over  correspond- 
ence and  advise  by  letter  when  and  how  we  were  first  advised  original  specifications 
would  be  modified. 

JNO.  STERLING  DEANS. 


EXHIBIT  Ho.  79dd. 

September  16,  1907. 
Mr.  John  Sterling  Deans  : 
Chief  Engineer, 

The  PhoBnix  Bridge  Company, 
Quebec,  Canada. 

Dear  Mr.  Deans. — I  have  your  message  to-day  regarding  '  when  and  how  we  were 
first  advised  original  specifications  would  be  modified.^  Beg  to  stated  Mr.  Szlapka 
understood  you  had  several  conferences  with  Mr.  Cooper  in  New  York  and  be  talked 
about  changes  in  specifications  and  had  given  the  matter  considerable  thought  and^he 
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requested  you  to  ask  Mr.  Szlapka  to  meet  Mr.  Cooper  in  New  York  with  any  sugges- 
tions of  Ids  own.  Mr.  Szlapka  went  to  New  York  on  May  14th,  1903,  where  the 
question  of  specifications  was  further  discussed  and  Mr.  Szlapka  secured  a  copy  of 
changes  in  the  specifications  (6  pages)  which  Mr.  Cooper  had  already  prei^ared  headed 
'  Specifications  for  loads  and  strain  on  Main  Spans. '  The  final  changes  made  by  Mr. 
Cooper  in  the  specifications  are  dated  June  2nd,  1903.  Later  when  the  detail  draw- 
ings were  worked  out  and  strain  sheets  prepared  for  trussed  fioor  beams,  a  new  clause 
was  added  to  the  specifications  on  March  2,  1904,  giving  unit  stresses  for  tnissed  floor 
beams. 

Regarding  general  plan  attached  to  contract,  we  called  Mr.  Davis  on  'phone  and  he 
advised  no  plan  was  attached  to  his  contract  and  never  had  been. 

From  our  records  we  find  we  sent  to  Mr,  Hoare  on  October  12th,  1900,  three  sets 
of  general  plans  correcting  final  1  per  cent  grade  and  correcting  length  of  approach 
spans  and  on  October  26th,  1900,  we  sent  one  copy  to  Mr.  Barthe. 

We  enclose  herewith  one  copy  of  this  plan  No.  902  and  the  office  here  believe  this 
18  the  copy  attached  to  the  contract,  you  will  notice  it  calls  for  an  1,800  ft  span.  Can 
you  not  get.  this  confirmed  from  Mr.  Hoare  or  Mr.  Barthe. 

In  looking  over  our  files  we  find  we  received  a  general  plan  of  the  1,600  ft.  span 
December  9th,  1898,  which  plan  is  dated  Jan.  13th,  1898,  and  signed  by  Mr.  Parent 
and  Mr.  Hoare. 

Mrs.  Deans  is  phoning  you  this  evening  and  we  will  include  a  message. 


Yours  truly. 


THE  PHOENIX  BRIDGE  CO., 
Per  Chas.  E.  Connard. 


EXHIBIT  Ho.  79gg. 

Quebec,  Canada,  September  26,  '07. 
(Telegram. 

P.  L.  Szlapka: 

In  case  Mr.  Deans  forgets,  please  mail  me  immediately  blue  prints  of  calculations 
of  strains,  revised  for  the  whole  bridge.  Those  filed  with  government  only  for  anchor 
and  cantilever  arms  unrevised.      Must  have  complete  set  immediately. 

E.  A.  HOAKE, 


EXHIBIT  No.  79hh. 
(Telegram.) 

September  27,  1907. 
E.  A.  Hoars, 

Chief  Engineer, 

Quebec  Bridge  &  Bwy  Co., 
Quebec,  Canada. 

Will  send  blue  prints  of  calculations  as  soon  as  copies  can  be  prepared. 

THE  PHGENIX  BRIDGE  CO. 
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EXHIBIT  No.  80a. 

New  York,  January  26,  1906. 
Fhcenix  Bridge  Company, 

Phoenixyille,  Pa. 

Gentlemen, — The  tests  showing  the  elongation  of  the  eyes  of  eyebars  under  the 
usual  working  strains  open  up  a  very  graye  problem,  upon  the  solution  of  which  the 
interests  of  your  company  and  of  the  Quebec  Bridge  Company  are  involved. 

Before  any  decision  can  be  made  as  to  the  proper  future  action,  an  ezhaustiTe 
investigation  of  the  whole  question  must  be  made.  Best  form  and  size  of  head  to 
reduce  this  action  to  a  minimum,  how  to  insure  uniformity  of  action  of  the  different 
bars  forming  one  set,  &c. 

Its  solution  has  such  an  important  bearing  not  only  on  the  problem  of  the  Quebec 
bridge  but  all  future  long  spans,  I  feel  that  it  would  be  wise  to  enlist  the  American 
Bridge  Company  to  assist  in  the  investigation  and  that  I  should  have  the  aid  of 
counsel  (engineering)  before  a  final  decision  can  be  had. 

Yours  very  truly, 

THEODORE  COOPER 


EXHIBIT  No.  80b. 

January  28,  1906. 
Ph(enix  Bridge  Company, 

Phcenixville,  Pa. 

Dear  3\iR.  Deans, — Yours  of  27th  at  hand.  I  am  not  able  to  come  to  Phoenix- 
ville  nor  in  condition  for  serious  work.  If  you  could  come  over  here  I  would  like  tr 
have  a  little  talk  on  the  very  serious  question  before  us. 

I  hope  you  are  not  making  any  more  eyebars  for  the  Quebec  bridge.  I  cannot 
accept  any  until  this  matter  is  fully  investigated.  The  responsibility  is  too  vast  to 
proceed  on  the  result  of  a  few  tests  or  without  a  full  discussion.  1  think  it  wonU 
save  much  time  if  others  were  enlisted  in  the  examination. 

Yours  very  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  80c. 

To  John  Sterling  Deans,  Esq., 
Phoenixville,  Pa. 

New  York,  July  22,  1906. 

My  Dear  Deans, —  If  you  come  over  here  next  week  please  come  and  see  me.  1 
want  to  talk  over  McLure's  case.  Unless  Hoare  comes  down,  I  will  have  to  depend 
upon  your  aid  to  get  through  his  head  the  difference  between  an  inspector  for  the 
erection  and  one  for  rivets.  I  would  like  to  get  this  settled  before  sending  MdAire 
up  there.  My  present  physical  condition  will  disable  me  from  going  to  Quebec  when 
any  difficulty  comes  up,  and  I  must  have  a  technical  man  there  who  can  make  me  know 
how  things  are. 

Yours  truly, 

THEODORE.  COOPER 
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EXHIBIT  No.  80d. 

New  York,  February  19,  1906. 
P.  L.  SzLAPKA^  Esq., 

PboBnizyille  Bridge  Company, 

PhooBnixville,  Pa. 

Dbab  Sm, — ^In  reply  to  yours  of  17th  instant,  I  regret  very  much  these  errors. 

The  only  remedy  for  the  chord  SR  seems  to  be  the  second  method  you  propose. 
The  dowels  should  be  of  such  a  character  to  ensure  the  plates  from  being  loosened  or 
damaged. 

For  that  centre  cap  where  all  the  pin  holes  have  been  bored  too  large,  I  see  nc 
satisfactory  reinedy  but  enlarged  pins.  The  pin  plates,  to  my  surprise,  have  20  per 
cent  more  pressure  than  the  eyebars  (should  not  have  been  so)  and  with  the  large 
holes,  will  make  this  the  weakest  joint  in  the  structure,  much  to  my  regret.  T60  also 
have  reversed  strains  and  the  joints  should  be  tight  ones  instead  of  being  so  free  as 
now  made. 

Your  very  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  80e. 

(Letterhead  of  Quebec  &  Lake  St.  John  Railway.) 

Quebec,  January  29,  1898. 
(Personal.) 

Dear  Mb.  Deans, — ^I  intended  writing  sooner  but  I  was  waiting  for  something 
definite  to  communicate.  Matters  have  been  dragging  lately  on  account  of  some  cross 
firing,  but  now  they  look  more  settled.  There  is  more  or  less  public  opposition  to 
overcome  regarding  the  site,  which  until  cleared  away  afifects  negotiations  at  Otttawa. 
The  subsidy  question  is  going  to  be  pressed  very  hiard  sometime  next  month.  Ihe 
formation  of  a  contracting  company  just  at  present  does  not  meet  with  much  favour 
until  it  is  known  when  a  subsidy  can  be  expected.  There  is  an  important  directors' 
meeting  on  Monday  to  decide  upon  future  action  respecting  certain  attitudes  towards 
the  main  object.  U  I  see  things  going  right  it  might  be  well  for  you  to  make  an  offer 
in  the  form  of  a  construction  comi>any,  taking  bonds  as  you  suggested,  conditional  upon 
the  acquisition  of  a  certain  fixed  subsidy.  I  could  send  you  a  traflGic  statement  in  this 
connection.  I  am  sorry  I  was  ignorant  of  your  presence  in  Montreal  the  other  day. 
I  left  the  Windsor  in  the  morning  and  remained  down  town  all  day  and  your  telegram 
was  not  forwarded.  Will  you  please  return  all  my  pencil  sketches  and  blue  prints 
when  you  have  done  with  them.  I  don't  want  to  have  anything  in  use  of  that  kind 
in  case  he  return  to  the  charge.  I  think  he  has  found  out  that  I  am  the  stumbling 
block  or  thorn  in  his  side.  We  have  an  ice  jam  here  from  the  bridge  site  down  to 
the  island  about  10  miles  long.  If  you  happen  to  be  in  Montreal  it  might  be  a  reward 
to  see  it.    It  will  hang  on  for  a  few  months. 

Yours  truly, 

E.  A.  HO  ARE. 


Digitized  by 


Google 


644  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 
EXHIBIT  Ho.  80f . 

(Letterhead  of  Quebec  Bridge  Company.) 

Quebec^  December  12,  1898. 
Mr.  John  Sterling  Deans^ 

Chief  Engineer,  Phoenix  Bridge  Co., 

Phoenizville,  Pa. 

Dear  Sm^ — I  have  the  honour  to  acknowledge  receipt  of  yours  dated  9th  instanl 
in  which  you  express  some  surprise  at  the  two  months*  extension  of  time  given  Ic 
tenderers  on  our  proposed  bridge.  I  beg  to  state  that  this  decision  was  arrived  at  in 
the  absence  of  Mr.  Hoare,  our  engineer,  who  had  some  conversation  with  you  on  the 
subject,  and  as  mentioned  in  my  letter  of  3rd  instant,  on  special  request  from  different 
firms.  However,  your  objection  to  such  delaying  will  be  submitted  to  the  directors 
at  their  meeting. 

Your  respectfully, 

ULRIC  BARTHE, 

Secretary. 


EXHIBIT  No.  80g. 

(Letterhead  of  Quebec  and  Lake  St.  John  Railway.) 


Quebec,  March  2,  1898. 


Dear  Mr.  Deans, — ^In  reply  to  your  note  I  am  able  to  state  positively  that  youi 
tender  was  last  received,  all  others  were  in  the  evening  of  your  arrival.  Johnson  has 
left,  he  was  waiting  for  a  plan  from  Montreal.  The- board  meets  to-morrow  afternoon. 
I  expect  to  be  in  New  York  next  Thursday.    I  am  not  quite  positive  about  it. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80j. 

(Letterhead  Quebec  Bridge  Company.) 

Quebec,  March  81  (no  year). 
(Personal.) 

Dear  Mr.  Di.ans, — Can  you  arrange  to  meet  Mr.  Parent  and  myself  on  Tuesday, 
10th  April,  at  New  Ycrk,  and  in  meantime  if  we  find  we  can't  go  will  you  be  prepared 
to  come  on  here  for  llint  clay?  Some  steps  must  be  taken  to  commence  work  this  sum- 
mer on  Quebec  bridge  piers,  and  before  doing  so  it  is  necessary  to  talk  over  matters 
with  you  only..  No  substructure  people  need  appear  for  the  present.  The  meeting 
could  be  more  of  a  i>rivnte  nature  with  yourself. 

Yours  truly, 

E.  A.  HOARR 

Reply  by  wire. 
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EXHIBIT  Ho.  80k. 

(Xietterhead  of  Great  Northern  Kailway  Company  and  Quebec  and  Lake  St.  John 
Railway  Company.) 

(Private.) 

Quebec^  September  11»  1900. 

Dear  Mb.  Deans, — ^Will  you  please  send  the  figures  for  maximum  uplift  for  our 
anchor  piers,  so  that  I  can  check  weight  of  masonry  against  it  and  say  I  have  done  so ! 
If  you  could  -also  send  me  the  statement  of  formula  showing  a  brief  way  to  that  end, 
and  thus  save  book  research,  I  shall  be  much  obliged.  Davis  makes  odd  remarks 
(this  is  private)  about  the  pier  being  smaller  than  that  required  for  the  shorter  span, 
and  says,  I  don't  understand  why  it  should  he  so.  I  should  like  to  show  him  figures, 
as  he  says  if  the  pier  tips  up  it  is  not  our  fault,  and  so  on.  I  don't  want  to  bore  Mr. 
Cooper  with  this,  but  your  system  can  stand  it  after  a  trip  to  Eiirope. 

Tours  truly, 

E.  A.  HOARE. 


EXHIBIT  Ho.  80  1. 

(Letterhead  Quebec  Bridge  Company.) 

December  7  (no  year). 

(Rec'd  December  10, 1900.) 

Deab  Mb.  Deans, — ^Mr.  Barthe  has  had  a  lot  of  domestic  trouble  lately,  having 
lost  his  wife  and  mother  the  same  week  in  his  home,  in  consequence  he  finds  it  neces- 
sary to  go  away  for  a  couple  of  weeks.  Before  he  returns  he  may  spend  a  day  in 
Phflsnixville  to  see  your  shops  and  steel  works.  He  will  let  you  know  if  he  can  manage 
it.  Impress  him  all  you  can  in  connection  with  your  working  capacity,  and  if  he 
refers  to  my  trip  to  New  York  connect  it  with  the  contract  and  future  orders.  No 
election  fights  here,  all  going  one  side.  Don't  forget  to  send  Davis  the  verses  you 
showed  me.  Nothing  new  at  present.  Will  you  send  me  a  sketch  as  you  did  for  up- 
lift weight,  showing  the  load  on  bed  plates  of  main  piers  and  the  way  you  arrived  at 
the  figures  for  my  own  satisfaction,  and  oblige, 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  Ho.  80m. 
(/rdegram.) 

Quebec^  January  15,  1902. 
F.  T.  Davis,  Treas., 

Phoenix  Bridge  Company. 

Please  draw  on  M.  P.  Davis,  Quebec  Bank,  Ottawa,  for  sixty-seven  thousand  one 
hundred  twenty-three  ($67,123)  dollars  at  site  (sight)  on  Quebec  Bridge  Company's 
ficcoimt    Draft  will  be  honoured. 

TJLRIC  BARTHE, 

Sec'y,  Quebec  Bridge  Company. 
154r-vol.  ii— 35 
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EXHIBIT  No.  80o. 

(Letterhead  Quebec  Bridge  Company.) 

QuBBEO,  June  13,  1903. 

(Private.) 

Dear  Deans^ — I  filed  Cooper's  amended  specification  in  Ottawa  last  Wednesday. 
Mr.  Schreiber  immediately  referred  it  to  Douglas.  He  does  not  go  into  details  per- 
sonally. I  have  receiyed  a  curious  epistle  from  the  latter  this  morning.  To  aToid 
annoying  Mr.  Cooper  on  accoimt  of  Douglas,  could  you  send  me  an  approximate  strain 
diagram  showing  relation  of  wind,  live  and  dead  loads  on  members,  to  allow  Douglas 
to  judge  of  changes  proposed  in  unit  stresses?  He  also  wishes  to  know  the  sq.  ft 
pressures  of  wind  used  to  arrive  at  Cooper's  lin.  ft.  wind  loads.  He  wants  to  know  if 
it  was  taken  from  some  standard  or  established  practice  on  some  large  bridge  already 
built  or  building.  He  wants  its  origin  and  examples.  Tou  no  doubt  have  Cooper's 
amended  specification  (which,  remember,  does  not  replace  the  original  b^ond  ihe 
clauses  affected  by  it),  and  by  reference  to  it  you  could  no  doubt  supply  Douglas  with 
the  above  without  Cooper's  knowledge.  If  I  can  satisfy  Douglas  with  information 
through  you  in  this  way  it  may  save  a  rumpus,  but  if  not  I  shall  have  to  use  im- 
pleasant  pressure. 

Please  also  show  me  the  comparison  between  Cooper's  new  column  formula  and 
Gordon's  in  my  original  using  same  unit  stresses  in  each.  Douglass  suggests  it.  I  am 
80  engaged  with  other  matters  I  cannot  go  into  it  in  time.  You  can  more  readily  do 
it.  Douglass  wrote  a  wild  sort  of  a  letter,  just  dear  enough  for  me,  but  utterly  unin- 
telligible to  an  outsider.  The  company's  bill  making  bridge  and  railway  companies, 
one  has  passed.      The  grant  will  come  up  shortly.      Your  contracts  have  not  arrived. 

unless  sent  to  Mr.  Parent  who  is  absent  till  Monday.    In  haste. 

» 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80p. 

(Telegram.) 

August  8,  1903. 

E.  A.  HOARE^ 

Chief  Engineer  on  Quebec  (Bridge)  Co., 
Quebec,  Canada. 

I  found  Cooper  had  written  and  wired  you  and  feels  much  more  strongly  than  I 
do  the  serious  result  of  any  such  action.  It  would  be  disastrous  to  have  proposed 
appointment  finally  made.  You  and  I  should  see  Schreiber  in  Ottawa  at  once  and 
come  to  some  better  understanding.  As  it  now  stands  nothing  can  be  done  on  plans. 
Answer  to  Phoenixville. 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  80p  (2). 

New  York,  August  4,  1903. 
E.  A.  HoABE,  Esq., 

Chief  Engineer,  Quebec  Bridge, 
Quebec,  Canada. 

Dear  Sm, — ^It  seems  to  me  that  the  entanglement  in  which  we  now  find  ourselves 
is  largely  due  to  a  misunderstanding  as  to  my  desire  to  abbreviate  Jthe  customary  cir- 
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cumlocation  in  reference  to  the  approval  of  plans  for  the  Quebec  bridge.  It  has  not 
been  my  d^ire  or  intention,  in  any  manner,  to  avoid  or  render  perfunctory  the  super- 
vision of  the  government  authorities. 

Many  months  of  serious  study  must  be  given  to  the  preparation  of  the  plans 
before  any  work  can  be  done  towards  ordering  the  material.  As  these  plans  develop 
the  empirical  rules  (detail  specifications)  which  apply  to  ordinary  bridges  must  be 
modified  to  adapt  them  to  a  work  of  this  magnitude.  As  the  larger  part  of  the  rules 
in  existing  specifications  are  taken  from  my  specifications,  I  know  their  inapplicability, 
unmodified,  to  a  structure  of  this  magnituda  A  liberal  excess  of  strength  in  ihx^ 
details  of  an  ordinary  bridge  is  judicious,  but  when  this  is  applied  proportionally  to 
an  1,800  ft.  span,  it  becomes  onerous,  and  unnecessarily  increases  the  cost  and  diffi- 
culties of  construction.  As  the  various  members  of  this  bridge  will  exceed  anything 
heretofore  made  and  will  tax  to  the  utmost  the  manufacturing  appliances  of  the  time, 
there  should  be  given  to  the  consulting  engineepr  latitude  to  decide  each  case  as  it 
comes  up  with  promptness.  The  work  would  be  delayed  beyond  reason  if  each  case 
must  be  discussed,  and  consent  given  befor^and. 

I  have  no  desire  to  reduce  the  efficiency  of  the  bridge,  but  on  the  contrary  I  think 
the  modifications  I  have  suggested  will  be  to  the  bettering  of  the  structure. 

My  chief  interest  in  this  work  is  to  obtain  a  work,  which  I  can  feel  will  crowu 
my  professional  career  of  over  forty  years. 

The  changes  I  have  suggested  in  the  loadings  will,  in  my  opinion,  increase  the 
efficiency  over  that  which  would  be  obtained  by  a  strict  execution  of  the  original  con- 
tract. 

The  Dominion  government  will  by  no  act  of  mine  or  with  my  consent  get  a  struc- 
ture in  any  manner  inferior  to  the  one  Jkhej  have  a  right  to  expect. 

Neither  do  I  see  how  the  work  can  be  carried  out  successfully  or  within  a  reason- 
able time  unless  trust  and  confidence  be  placed  in  some  one  consulting  engineer, 
mutually  acceptable  to  both  the  company  and  the  government. 

In  the  interest  of  the  work,  I  am  ready  to  withdraw,  if  the  two  parties  can  find 
some  better  engineer  to  meet  this  condition. 

Yours  very  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  80q. 

(Letterhead  of  Quebec  Bridge  Company.) 

Quebec,  July  3,  190  . 
(Rec^d  July  6,  1903.) 

Dear  Deans, — ^I  was  in  Ottawa  last  Tuesday  and  left  with  a  promise  that  the 
specification  will  be  attended  to  this  week.  I  shall  get  my  suggestion  of  having  no 
government  middlemen  to  interfere  between  Cooper  and  ourselves  approved  without  a 
doubt.  I  have  just  arrived  from  the  work  and  hasten  to  tell  you  that  since  the  metal 
has  been  moved  I  find  it  horribly  maltreated,  no  end  of  straightening  to  do,  &c.  One 
of  the  fioor  beams  has  been  bent  nearly  the  width  of  the  flange  in  both  directions  and 
at  the  last  rivet  in  the  cover  plate  next  to  the  flange  angles,  the  upper  leg  of  the  latter 
has  been  cracked  through  as  far  as  the  rivet  hole.  I  think  the  flange  and  webs  caii 
be  straightened  by  loading  and  a  narrow  plate  about  8  ft.  long  riveted  under  the  flangd 
to  cover  crack  would  answer  the  purpose,  or  extend  cover  plates  and  change  lateral 
bracing  connections.  What  do  you  think?  As  I  am  writing  this  off  hand  on  my  way 
home  I  have  no  detail  plans  handy  for  reference.  But  you  can  locate  the  place  men- 
tioned.   Excuse  haste. 

Yours  truly, 

E.  A.  HOARE. 
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EXHIBIT  No.  80r. 

(Letterhead  of  Quebec  Bridge  Company.) 

QuBBio,  Auffosi  19,  190  . 
(Bee'd  Aug.  21,  190S.) 

(Private.) 

Dear  Deans, — I  have  your  letter  of  the  17th.  Mr.  S.  is  too  old  for  ihe  job  and 
scared  at  his  own  shadow  and  that  of  the  minister.  Mr.  Parent  is  absent.  The  chances 
are  that  no  letter  has  come  to  hand  so  soon.  You  can  do  no  more  than  follow  the 
course  outlined  in  your  letter.  I  canH  see  why  Mr.  S.  has  no*  th^e  courage  to  act 
independently,  having  authority  to  do  so  lyy  council.  I  enclose  a  statement  of  spruce 
timber  some  of  which  may  be  suitable  for  wharfing.  Timber  is  hig^  hera  The  prices 
might  be  shaded  a  trifle.  This  timber  is  piled  near  St.  Komuald  wharf.  While  I 
think  of  it,  my  inspector  incidentally  tried  some  of  the  rivets  in  the  north  8i>an  and 
was  able  to  turn  them  around  with  his  fingers.  I  told  him  to  inspect  all  important 
connections  and  report  as  soon  as  possible,  as  I  have  very  little  confidence  in  the 
whole  outfit  of  last  year. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  808. 

Ottawa,  May  13, 1904 

Sm, — ^By  direction,  I  return  herewith,  duly  approved  by  the  chief  engineer  of  the 
department,  two  sets  of  the  blue  print  plans  marked  ^  U '  '  V '  and  *  T,'  respectively, 
sent  in  by  you  on  the  7th  inst.,  namely,  of  the  anchor  towers  of  the  bridge  of  the 
Quebec  Bridge  and  Kailway  Company,  over  the  Biver  St.  Lawrence.  The  other  set 
remains  on  file  here. 

I  am,  at  the  same  time,  to  say  that  the  plans  in  question  are  detail  drawingt, 
as  are  all  others  to  which  approval  has  been  given  (except  the  general  design). 
The  departmental  general  specifications  for  steel  bridges  require  that  a  stress  sheet 
of  the  entire  structure  should  be  submitted  for  approval,  and  that  the  stresses  for 
dead  and  live  load,  wind,  &c.,  for  the  various  members  of  the  trusses  and  towers 
should  be  indicated  thereon. 

I  am  to  request  that  you  will  furnish  this  further  information  as  early  as  possible. 

I  am  sir, 

Your  obedient  servant 

L.  K  JONES, 

Secretary. 

E.   A.    HOARE^ 

Chief  Engineer,  the  Quebec  Bridge  and  By.  Co., 
Quebec,  P.Q. 
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EXHIBIT  No.  80t. 

(Letterhead  of  Quebec  Bridge  and  Bailway  Company.) 

Quebec,  September  14,  1904. 
P.  L.  SzuLPKA,  Esq., 

Phoenix  Bridge  Company, 
Phoenixville,  Pa. 

Dear  Sm, — I  received  your  letter  of  the  12th  inst.,  also  the  two  sets  of  stress 
sheets  for  anchor  arm  referred  to.  To  complete  the  information  required  at  Ottawa 
will  you  send  duplicate  stress  sheets  made  in  the  same  way  for  suspension  span  for 
cantilever  spans.  The  government  engineer  at  Ottawa  requires  a  complete  set  of 
figures  for  his  information.  The  second  set  is  for  myself  for  reference  in  communi- 
cating with  him  and  for  independent  personal  reference.  Please  let  me  have  these 
immediately. 

Yours  truly, 

E.  A.  HO  ABE. 


EXHIBIT  Ho.  SOn. 
(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  September  19,  1904. 
J.  S.  Deans,  Esq., 

Chief  Engineer,  Phoeiz  Bridge  Company, 
Phoenixville,  Pa. 

Dear  Sir, — I  have  received  this  morning  five  prints  of  bottom  chords  for  panel  2 
of  anchor  arms.  1  have  forwarded  the  same  to  Mr.  Schreiber  for  approval,  but  I 
cannot  get  anything  approved  in  connection  with  the  trusses  imtil  I  receive  stress 
sheets  asked  for  in  my  letter  of  the  14th  inst  addressed  to  Mr.  Szlapka. 


Tours  truly. 


E.  A  HOARE. 


EXHIBIT  No.  80v. 

(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  May  18th,  1905. 
E.  L.  Edwards,  Esq., 

Inspector  c/o  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sm, — ^Answering  your  letter  of  May  16th  respecting  rolling  of  material  ahead 
of  plans  approved,  &c.,  for  cantilever  arms  suspended  span,  particulars  of  which 
1  nientioned  to  you  when  in  Phoenixville  last  week,  will  you  please  see  Mr.  Cooper 
with  Mr.  Deans  or  with  Mr.  Szlapka,  so  as  to  come  to  an  understanding  as  to 
the  class  and  quantity  of  metal  that  can  be  rolled,  inspected  and  accepted  for  monthly 
progress  estimates.  The  understanding  with  me  is  that  Mr.  Deans  or  Mn  Szlapka 
is  to  get  the  necessary  plans  approved  by  Mr.  Cooper  before  he  can  sign  any  more 
estimates  for  work  outside  of  anchor  arms,  towers,  and  a  limited  quantity  of  plate 
metal  agreed  to  for  cantilever  arms,  and  hot  to  deliver  metal  for  the  cantilever  arms 
or  suspended  span  before  the  time  required  to  prepare  it  for  delivery  in  time  for 
erection  at  the  specified  periods.    Besides  that  Mr.  Deans  is  to  furnish  me-with  plaps 
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ahead  of  any  material  ordered,  to  be  approved  by  the  Chief  Engineer  of  the  Depart- 
ment of  Railways  and  Canals  of  Canada. 

The  above  must  be  complied  with  before  any  more  material  is  estimated,  outsi<k 
of  the  anchor  arms,  towers  and  floor  system. 

See  Mr.  Cooper,  that  you  may  get  instructions  before  the  end  of  this  month. 

Yours  truly, 

(No  Signature.) 


EXHIBIT  No.  80w. 

(Letter  Head  Quebec  Bridge  &  Railway  Company.) 

Quebec,  June  15,  1905. 
Messrs.  The  Phgbnix  Bridge  Co.^ 
Phcenixville,  Pa. 

Dear  Sirs, — ^I  have  received  the  calculations  for  the  cantilever  arms,,  a  copy  of 
which  I  immediately  forwarded  to  Ottawa.  I  thought  I  had  similar  calculations  for 
the  suspended  span,  but  cannot  find  them  anywhere,  and  I  do  not  think  anything  of 
the  kind  has  been  sent  to  Ottawa.  Kindly  send  two  sets  as  soon  as  convenient. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80x. 

(Letter  Hoad  Quebec  Bridge  &  Railway  Company.) 

(Personal.) 

Quebec,  July  9,  1906. 
J.  S.  Dean,  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sm, — ^In  answer  to  your  letter  of  the  6th  inst.,  nothing  has  been  settled 
about  the  future  of  the  bridge  or  the  terminal  railways.  I  cannot  very  well  explain 
matters  by  writing  but  I  do  not  consider  we  had  a  very  good  reception.  In  the  mean- 
time, however,  they  are  going  to  back  our  notes  for  about  six  months  longer  to  give 
time  for  a  final  deal.    I  am  inclined  to  believe  that  our  company  will  disappear. 

Yours  truly, 

E.  A.  HO  ARK 


EXHIBIT  No.  80y. 

(I^etter  Head  Quebec  Bridge  &  Railway  Company.) 

Quebec,  August  9,  1906. 
a;  B.  MftiLiKEN^  Esq., 

Supt.  of  Erection  Quebec  Bridge, 
Care  Phoenix  Bridge  Co., 
New  Liverpool,  Que. 

Dear  Sm, — The  Phoenix  Bridge  Company  according  to  their  contract  are  obliged 
to  put  a  final  coat  on  the  approach  spans,  which  I  decided  sometime  ago  to  apply  when 


'^oogl 
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the  whole  bridge  is  being  painted  for  the  last  time.  In  the  meantime  as  the  second 
coat  was  of  such  poor  material,  a  large  part  of  which  has  disappeared,  it  cannot  be 
relied  upon  to  protect  the  metal.  Many  placed  are  bare,  and  nist  has  set  in,  which 
must  be  touched  up  this  summer.  When  convenient,  if  you  can  send  a  man  to  do  this 
work  under  the  direction  of  Messrs.  McLure  and  Kinloch,  the  company  will  pay  for  it. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  Ho.  80z. 

(Letter  Head,  The  Commissioners  of  the  Transcontinental  Railway.) 

Quebec.  Oct.  20,  1906. 

Dear  Deans, — I  wish  to  send  you  a  few  personal  lines  on  the  following  matter. 
Mr.  McLure  showed  me  a  letter  dated  October  6th,  written  by  him  to  Mr.  Milliken 
respecting  the  relieving  of  steel  false  work  bents  under  anchor  arm  without  giving 
him  notice  of  such  a  procedure  in  order  that  Mr.  Cooper  first  and  then  myself  be  prev- 
iously notified.  Mr.  McLure  has  specific  instructions  to  notify  Mr.  Cooper  of  any 
important  procedure,  and  receive  in  return  any  instructions  that  may  be  necessary. 
I  fancy  changes  were  made  from  Phoenixville  to  relieve  the  false  work.  Mr.  McLure 
— representing  the  Bridge  Company^s  officers  not  daily  on  the  work — should  have  been 
immediately  informed  notwithstanding  the  fact  that  you  considered  your  instructions 
perfectly  correct  and  safe.  If  Mr.  McLure  had  been  informed  in  time  he  could  have 
wired  Mr.  Cooper  your  intentions  without  any  delay  to  the  work.  I  entirely  endorse 
his  letter  to  Mr.  Milliken  and  to  you  on  the  subject  of  yours  of  the  8th  inst.  to  Mr. 
Milliken. 

Both  you  and  Mr.  Milliken  appear  to  have  misunderstood  Mr.  McLure's  letter. 
He  did  not  for  a  moment  intend  interference  with  erection  orders  from  your  office, 
but  makes  a  plain  request  to  be  informed  of  important  moves  of  the  above  nature, 
and  not  be  ignored,  in  order  that  he  may  perform  his  duty  and  carry  out  his  instruc- 
tions. I  regret  your  remarks  on  his  lack  of  experience  as  it  was  uncalled  for  and  is  a 
reflection  on  the  Bridge  Company's  supervision,  and  instead  of  helping  matters  the 
tendency  will  be  to  ignore  general  inspection  orders  which  can  be  considered  as  given 
by  me  personally.  Mr.  McLure  conmiunicates  daily  with  me  and  weekly  with  Mr. 
Cooper  to  receive  instructions  when  necessary.  I  am  writing  you  a  personal  and 
friendly  letter  which  I  hope  will  receive  your  usual  generous  consideration  by  seeing 
that  Mr.  McLure  is  better  informed  in  future  by  your  chief  representative  on  the  work 
of  any  proceedings  of  importance  or  of  the  nature  referred  to. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  81a. 
(Letterhead  Quebec  Bridge  &  Railway  Company.) 

J.  S.  Deans,  Esq., 

Chief  Engineer,  Phcenix  Bridge  Co., 

Phoenixville,  Pa. 


Quebec,  March  20,  1907. 


Dear  Sir, — ^Your  letter  of  the  18th  instant  received  and  I  am  very  glad  to  hear 

usual  five^^jopies  of 
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everything  I  have  not  received  for  final  approval  here,  and  if  any  ba<^   plans  haTe 
been  revised,  please  send  substitutes  also.) 

I  congratulate  you  on  the  successful  completion  of  the  office  work  and  I  fullj 
realize  the  magnitude  of  the  work  required  to  detail  the  whole  structure,  having 
followed  it  from  the  beginning,  and  the  satisfaotion  to  you  all  to  get  this  part  of  tk 
work  completed.  (I  regret  that  when  I  wanted  to  increase  the  quantities  from  the 
start  you  insisted  that  everything  was  provided  for.  Practically  this  cannot  be  avoided 
but  it  is  a  bad  policy  to  underestimate,  as  I  have  been  continually  increasing  my 
estimates  from  the  start,  which  causes  distrust  in  other  qiiarters.  I  suppose,  however. 
we  will  be  able  to  worry  it  out.) 

Tours  truly, 

E.  A.  HOAKE. 


EXHIBIT  No.  81b. 

(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec^  May  21,  1907. 
J.  S.  Deans,  Esq., 

Chief  Engineer,  Phoenixville  Bridge  Co., 
PhoenizviUe,  Pa. 

Dear  Sir, — Regarding  the  delay  in  sending  plans  here  for  approval  for  the  depart- 
ment engineers  at  Ottawa,  you  must  not  be  surprised  if  your  estimates  are  held  up 
until  agreements  are  more  carefully  adhered  to.    The  engineers  at  Ottawa  have  com- 
plained and  are  still  complaining  that  the  amended  strain  sheets  and  shop  plans  for 
a  part  of  the  cantilever  and  suspended  spans  have  not  been  approved  by  the  government 
in  advance  of  work  done  and  estimates  paid.    This  should  not  continue  any  longer 
and  I  hope  the  plans  will  soon  catch  up  to  the  work  done  and  estimates  ^aid.    Ta 
state  facts  correctly  you  are  already  over  paid  a  portion  of  your  estimates,  according  to 
contracts.    Personally  I  know  that  the  situation  is  all  right,  but  you  must  remember 
that  no  plans  can  bfe  considered  approved   until   certified   copies  have  been  received 
from  Ottawa,  and  all  the  material  paid  for  in  Phoenixville  and  here,  for  a  part  of  the 
cantilever  arms  and  the  suspended  span  should  not  have  been  estimated  until  the  plans 
for  the  same  were  approved  by  the  government.    In  other  words  you  are  getting  a 
large  sum  in  advance  of  what  you  should  receive.    This  is  a  summary  of  the  situation, 
which  has  been  objected  to  because  you  do  not  send  the  plans  to  me  in  time  to  go  to 
Ottawa  before  any  work  has  commenced.    It  is  only  through  my  guarantee  that  I  have 
been  able  to  get  any  estimates  passed  at  all  for  work  represented  by  approved  plans. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  81c. 

(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  May  27,  1907. 
J.  S.  Deans^  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sir, — In  reply  to  your  letter  of  the  24th  instant,  I  am  aware  that  you  are 
doing  everything  that  is  possible  to  hasten  the  forwarding  of  the  r4^ns  for  approval 
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by  the  government  except  that  much  time  might  have  been  saved  if  Mr.  Cooper  had 
signed  the  tracings  instead  of  having  to  sign  so  many  blue  prints. 

The  signature  of  the  consulting  engineer  does  not  comply  with  the  government 
regulations.  The  order  in  council  passed  some  years  ago  only  authorized  certain 
modifications  in  the  specification  and  details  from  time  to  time,  if  foimd  necessary. 
The  obligations  under  contracts,  with  the  company  and  the  government  still  remain- 
ing, viz. :  that  no  work  is  to  be  proceeded  with  or  estimates  paid  until  the  final  plans 
have  been  passed  through  the  various  stages  required  by  the  government  in  the  Depart- 
ment of  Railways  and  Canals.  This  is  the  point  they  are  objecting  to.  Understand 
that  it  is  not  myself  that  is  raising  any  question,  but  I  am  only  endeavouring  to  brinjs 
you  in  line  with  the  contracts.  The  government  has  passed  no  order  in  council  can- 
celling your  obligation  to  have  all  your  plans  approved  at  Ottawa  before  any  metai 
is  fabricated.    We  are  under  very  close  investigation  now. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  81d. 

(Letterhead  Phcenix  Bridge  Company.) 

New  Ln'ERPooL,  P.Q.,  Can.,  August  6,  1907. 
Th*-:  Puckkix  Bmdge  Compaky^ 
PhoenixviUe,  Pa. 

Gentlemen, — I  enclose  sketch  of  proposed  diaphragm  for  splice  between  chords 
7-L  and  8-L  of  cantilever  arm.  One  of  the  inside  ribs  is  bent  in  at  the  bottom  of  the 
splice  about  f  of  an  inch,  the  bend  starting  about  24''  each  side  of  splice. 

We  think  that  this  was  either  in  this  condition  when  erected  or  was  caused  by 
this  rib  being  slightly  longer  than  the  other  ribs,  which  forced  it  to  bend  in  when 
under  stress.  This  is  possible,  as  small  bolts  are  used  in  bolting  up  the  bottom 
splice  plate.  When  this  plate  was  removed  for  riveting  the  rib  was  found  in  its  pre- 
sent condition. 

The  rib  at  the  top  of  the  splice  is  about  J  inch  out  of  line,  but  we  do  not  think 
this  requires  any  attention.  If  you  approve  of  this  diaphragm,  please  advise  by  wire 
and  we  will  make  it  here. 

Yours  truly, 

A.  H.  BIRKS. 


EXHIBIT  No.  81e 

(Letterhead  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  16,  1907. 
The  Phcenix  Bridoe  Company, 
PhoenixviUe,  Pa. 


Gentlemen, — ^Referring  to  Mr.  Deans'  letter  of  the  12th  inst.  in  regard  to  splice 

Drt  on  this-«plice  vit 
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similar  to  mine,  but  we  to-day  measured  this  point  again,  and  the  enclosed  print  of 
*  Sketch  28 '  will  show  you  better  its  condition. 

You  will  note  that  ribs  OR  of  both  chords  is  bent  in  at  the  splice,  which  was 
evidently  not  clear  to  you  from  my  first  report.  The  holes  for  rib  OR  in  the  bottom 
splice  plate  lie  in  a  straight  line,  and  a  few  of  these  holes  near  the  splice  point  wiH 
not  match  well  with  the  holes  in  the  bottom  angle  of  the  rib.  It  can  be  determined 
better  when  this  plate  is  fitted  up  whether  or  not  it  will  require  any  exceptional  drift- 
ing of  the  holes  to  insert  bolts  and  rivets. 

The  top  plate  is  at  present  connected  to  ribs  GR  and  OL  by  means  of  if  drift 
pins,  and  the  holes  are  not  distorted  to  any  extent.  All  ribs  of  7-L  have  a  full  bearing 
on  those  of  8-L. 

Yours  truly, 

A.  H.  BERKS. 
P.S. — Mr.  McLure  is  sending  print  of  '  Sketch  28 '  to  Mr.  Cooper. 


EXHIBIT  No.  81f. 

(Letterhead  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  27,  1907. 
The  Phcenix  Bfudqe  Company, 
Phoenixville,  Pa. 

Dear  Sirs, — In  connection  with  Mr.  Tenser's  letter  on  the  same  subject,  I  enclose 
cketches  showing  the  amount  the  ribs  of  chords  9-L,  anchor  arm^  and  8-R  and  9-K, 
cantilever  arm,  are  out  of  line.  We  are  satisfied  that  chord  9-L,  anch.  arm,  was  not  in 
this  condition  xmtil  recently.  Its  present  condition  was  noticed  for  the  first  time 
to-day.  We  are  not  certain  about  8-R  and  9-R,  cant,  arm,  as  to  whether  the  ribs  have 
always  been  out  of  line  or  have  buckled  some  since  erection. 

We  have  examined  the  lacing  angles  and  they  show  no  signs  of  buckling  or  dis- 
torting, and  their  connecting  rivets  show  no  signs  of  shearing.  Chord  9-L,  anch. 
arm,  shows  the  greatest  bending  of  the  ribs.  This  is  the  chord  that  was  repaired 
after  receiving  injuries  in  the  storage  yard. 

Yours  truly, 

A.  H.  BIRKS. 

P.S.— Sketch  of  9-R,  cant,  arm,  will  follow. 


Digitized  by 


Google 


EXHIBITS 


566 


SESSIONAL  PAPER  No.  154 


Jl. 


i' 


West  . 


il 


-^-.- 


Top  of  Chord:  Swptkneis  of  iMcin^^ 


.r^IZL 


Norths 


straight  /me    il 


'V 


F" 


Bottom  of  Chord:    fpano/s  of  /mc/n^ 

~      1 


Enst 


West  t    . 

/J \_H 


Top  of 


Bottom  of 


/* 


W 


Chord:    Spati^is  of  iadng 


// 


^ 


H 


TV 


Chord:    d/oane/s    of  fact'ng 


r- 


Nortti 


East 


1 


Digitized  by 


Google 


666  ROYAL  COMMISSWX  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

EXHIBIT  No.  81g. 

(Letterhead  PhoBnix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  28,  1907. 
(Rec'd  August  30,  1907.) 
The  Ph(Enix  Bridge  Company, 
Phcenixville,  Pa. 

Dear  Sirs, — I  have  made  a  further  investigation  of  chord  9-AA,  and  beg  to  report 
following  additional  data: — 

The  bend  in  the  chord  starts  at  the  faced  splice  at  the  shore  end  and  not  at  the 
edge  of  the  splice  batten.    It  appears  from  this  that  at  least  a  large  portion  of  the 


/Faced  spfice 


bend  was  in  the  chord  when  the  top  and  bottom  splice  battens  w^re  riveted  early  in 
June.  This  and  the  fact  that  the  lacing  angles  are  not  distorted,  leads  me  to  believe 
that  the  ribs  were  bent  before  erection,  in  spite  of  the  fact  that  Mr.  Clark  and  Kinloch 
think  all  the  ribs  were  straight  when  the  chord  was  repaired. 

From  the  evidence  so  far,  I  do  not  think  we  are  justified  in  assuming  it  to  be  a 
fact  that  the  ribs  of  any  of  ^e  chords  have  buckled  since  erection,  and  Mr.  Yenser 
has  come  to  the  same  conclusion 

Yours  truly, 

A.  H.  BERKS. 


EXHIBIT  No.  81h. 

(Leterhead  Phcenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  29,  1907. 
(Kec'd  Sept.  1,  1907.) 
The  Phcenix  Bridge  Company, 

Mr.  A.  B.  Milliken,  Supt.  of  Erection, 
Phoenixville,  Pa. 

Dear  Sir, — Keferring  to  talk  over  'phone  this  morning,  I  told  Mr.  Hoare  what 
you  had  to  say  regarding  the  bend  in  chord  9.  He  is  entirely  satisfied  with  the  explan- 
ation, and  is  no  longer  concerned  about  the  matter. 

Referring  to  what  you  had  to  say  about  stopping  erection,  I  fully  appreciated 
from  the  first,  the  serious  mistake  we  would  make  in  taking  this  action,  or  in  showing 
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that  we  were  in  the  least  concerned  about  the  chord  before  it  had  been  fully  inveeti- 
^ted  and  passed  on  by  you. 

Mr.  McLure  will  explain  to  you  the  measurements  we  have  made  on  the  chords 
and  we  will  check  them  as  erection  progresses. 

Tours  truly, 

A.  H.  BIRKS. 


EXHIBIT  No.  81L 

(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  July  13,  1905. 
J.  S.  Deans.  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sm, — ^Mr.  Hudson  has  explained  and  shown  to  me  the  proposed  reinforce- 
ments to  broken  chord  A  9  L  and  in  my  opinion  the  reinforcements  shown  should 
make  a  very  satisfactory  job.  I  have  instructed  the  resident  inspector  to  thoroughly 
oxamine  the  chord  to  be  sure  that  there  is  no  other  damage  other  than  shown.  As  this 
IS  such  an  important  member  in  the  bridge  /  think  thai  Mr,  Bzlapka  should  see  Mr. 
Cooper  and  obtain  his  consent  to  the  reinforcements  proposed,  for  several  reasons 
which  it  is  not  necessary  now  to  mention. 

Tours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  Slj. 

(Letterhead  of  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  July  14,  1905. 
The  Ph(enix  BamaE  Co., 

Phoenixville,  Pa. 

Oentlemen, — ^In  accordance  with  your  letter  of  the  8th  inst.,  I  went  to  Quebec 
yesterday  afternoon  to  see  Mr.  Hoare  about  the  injured  chord.  After  my  explaining  it 
to  him,  Mr.  Hoare  said  he  understood  entirely  what  we  intended  to  do  and  that  he 
would  allow  us  to  repair  the  chord  in  the  manner  we  proposed.  Before  our  beginning 
the  repairs,  however,  he  wanted  a  report  from  his  inspector,  Mr.  E.  R.  Kinlock, 
covering  the  extent  of  injury  to  the  chord  in  order  that  he  might  be  sure  that  we  had 
found  all  breaks.  I  went  over  the  chord  this  morning  with  Mr.  Kinloch.  After  Mr. 
Kinlock  examined  the  chord  he  reported  by  telephone  to  Mr.  Hoare  that  the  method 
of  repairing  the  chord  proposed  by  the  Phoenix  Bridge  Co.  would  make  it  as  strong  or 
stronger  than  before,  and  Mr.  Kinloch  will  confirm  that  verbal  report  to  Mr.  Hoare 
by  a  written  one  to-night.  Mr.  Hoare  thought  that  as  a  matter  of  courtesy  we  should 
obtain  Mr.  Cooper's  consent  to  our  proposed  repairs  and  he  wrote  you  to  that  effect 
yesterday  while  I  was  in  his  office.  As  soon  as  you  obtain  Mr.  Cooper's  consent  Mr. 
Shoemaker  will  begin  the  repairs. 

Yours  truly. 


1  W.  H 
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EXHIBIT  No.  81k. 

(Letterhead  of  Phoenix  Bridge  Company.) 

Phosnixville,  Pa.,  July  21,  1905. 
(Copy. 

Mr.  E.  A.  HoARE, 

Chief  Engineer,  Quebec  Bridge  &  Ry.  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Mr.  Szlapka  saw  Mr.  Cooper  yesterday  and  he  is  entirely  satisfied  with 
our  method  of  splicing  angles  of  chord  9  in  Chaudiere  yard  and  I  have  to-day  so 
advised  our  foreman  and  have  instructed  him  to  exercise  care  to  see  that  the  work  is 
done  in  a  thorough  and  careful  manner. 


Yours  truly, 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  811. 

New  Liverpool,  P.Q.,  August  30,  1906. 

extract  from  letter. 
The  Phcenix  BRmoE  Co., 

Phoenixville,  Pa. 

Qentlbmbn, — ^Mr.  Birks  arrived  on  the  work  yesterday,  Aug.  29,  and  I  would 
also  report  that  Mr.  McLure  is  here  in  the  interest  of  the  Quebec  Bridge  &  Ry.  Co. 

Tours  truly, 

W.  H.  SHOEMAKER. 


P.  L.  Szlapka. 


EXHIBIT  No.  81m. 

Quebec,  Canada,  September  26,  1907. 


In  case  Mr.  Deans  forgets  please  mail  me  inmiediately  blue  prints  of  calculations 
of  strains,  revised  for  the  whole  bridge.  Those  filed  with  government  only  for  anchor 
and  cantilever  arms  unrevised.    Must  have  complete  set  inmiediately. 

E.  A.  HOARE. 


EXHIBIT  Ho.  81n. 

June  17,  1901. 
E.  A.  HoARB^  Esq., 

Chief  Eng'r.  Quebec  Bridge  Co., 
Quebec,  Que. 

Dear  Mr.  Hoare, — I  have  your  letter  of  June  14th,  and  have  to-day  sent  copy  to 
Mr.  Cooper,  with  the  request  that  he  send  us  promptly  his  approval  or  suggestions  in 
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connection  with  stress  sheet  of  approach  spans.  As  soon  as  we  hear  from  Mr.  Cooper 
we  will  start  our  detailed  drawings.  There  is  no  time  to  lose  now  and  we  ask  that 
you  will  stir  up  the  government  engineers  and  secure  their  approval  to  the  plan  that 
there  may  be  no  delay  later  on,  on  account  of  changes. 

Eeferring  to  yonr  personal  letter  of  June  14th  regarding  width  centre  to  centre 
of  trusses  main  posts  for  channel  span,  we  have  never  heard  any  criticism  in  connec- 
tion with  this  width  and  in  view  of  the  fact  that  the  matter  has  been  carefully  consider- 
ed by  Mr.  Theo.  Cooper  and  passed  upon  by  him,  it  is  unnecessary  to  take  any  serious 
notice  of  any  criticism^  which  undoubtedly  comes  from  a  casual  and  incomplete  knowl- 
edge of  the  conditions  surrounding  the  design  of  a  span  of  this  magnitude. 

I  notice  you  will  soon  send  us  the  detailed  plans  of  the  caissons  together  with 
copy  of  Mr.  Cooper's  letter  approving  same.  We  shall  be  much  interested  in  learning 
of  the  successful  launching  of  the  caisson. 

Yours  truly, 

JNO.  S.  DEANS, 
Chief  Engineer. 


EXHIBIT  No.  81o. 

November  18,  1901. 
E.  A.  HoARE,  Esq., 

Chief  Engineer  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — ^I  have  a  telegram  from  Mr.  Milliken,  stating  that  there  is  a  heavy 
snow  at  Qud[>ec,  that  he  has  conferred  with  yourself  and  Mr.  Davis  and  that  it  seems 
impracticable  to  undertake  the  erection  of  north  span  this  winter. 

We  have  always  feared  this  might  be  the  case  in  view  of  the  limited  time  between 
the  date  when  Mr.  Davis  expected  to  entirely  complete  the  approach  work  and  be  out 
of  our  road,  viz.:  Oct.  16th  and  the  time  ^at  winter  would  set  in.  Mr.  Davis  was 
somewhat  delayed  in  this  work  on  the  approaches,  but  the  more  serious  matter  was 
the  longer  time  required  to  complete  the  main  river  pier,  thus  throwing  the  delivery 
of  his  material  to  the  same  time  our  own  material  should  have  been  handled.  We 
were  as  you  know  forced  to  use  Mr.  Davis'  plant,  both  at  bridge  site  and  at  Louise 
Basin,  as  all  available  room  at  site  was  necesarily  occupied  by  him.  We  had  a 
thorough  understanding  with  Mr.  Davis,  but  of  course  could  not  expect  him  to  neglect 
his  own  work  to  handle  ours,  nor  would  it  have  been  to  the  interest  of  the  Quebec 
Bridge  Co.  to  have  had  him  do  this,  and  we  therefore  find  ourselves  in  the  present  sit- 
uation, through  no  fault  or  neglect  of  our  own,  as  full  and  complete  arrangements 
were  made  in  advance,  by  our  superintendent  of  erection,  Mr.  A.  B.  Milliken. 

I  am  trying  to  arrange  to  go  to  Quebec  to-morrow,  Tuesday  afternoon,  and  will 
hope  to  see  you  there  on  Wednesday,  but  I  write  you  this  letter  in  advance,  should  I 
be  delayed. 

Concerning  duty  charges,  this  structure  being  practically  a  government  bridge, 
it  was  assumed  in  our  general  discussion  of  the  business  that  no  duty  whatever  would 
be  collected  in  connection  with  this  construction,  therefore  a  separate  and  distinct 
clause  was  put  in  our  agreement,  as  you  will  see  by  referring  to  same,  as  follows: 
'It  is  further  understood  that  the  party  of  the  first  part  (Quebec  Bridge  Co.)  shall 
pay  olZ  customs  duties  and  charges,*  This  does  not  refer  particularly  to  the  metal 
work  in  the  structure,  hut  to  all  such  charges  of  every  description.  We  wrote  to  Mr. 
Barthe  some  time  ago  in  connection  with  this  duty,  when  the  time  came  to  x>ay  certain 
charges  on  some  of  our  plant,  that  we  would  pay  these  charges  at  that  time  if  more 
convenient  and  add  same  to  our  estimates  as  presented.    We  have  no  doubt  that 


^oubt  that  the 
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entire  amount  will  be  refunded  to  the  Quebec  Bridge  Co.  and  that  they  will  be  at 
no  expense  in  connection  therewith. 

Yours  truly, 

JNO  STERLINO  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  81p. 

December  2,  1901. 
Mr.  E.  A.  HoARE, 

Chief  Eng'r  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — ^As  per  your  recent  letter  and  at  the  request  of  Mr.  Deans,  I  send  you 
herewith  the  estimated  weights  of  main  bridge,  St.  Lawrence  River,  Crossing,  Quebec 

Suspended  span 4,700,000 

2  Cantilever  arms 18,280,000 

2  Anchor  arms 19,160,000 

Metal  on  piers 4,860,000 

2  Anchorages 2,290,000 

Floor  for  entire  bridge 7,700,000 

Main  bridge 66,970,000 

Respectfully, 

THE  PHCENIX  BRIDGE  CO., 
Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  81q. 

(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  June  14,  1907. 

(Received  June  17,  1907.) 
J.  S.  Deans^  Esq., 

Chief  Engineer,  Phoenix  Bridge  Company., 
Phoenixville,  Pa. 

Dear  Sir, — I  have  your  telegram  of  even  date  asking  for  reply  to  your  message 

of  the  12th,  and  replied  as  follows  : — 

'  Your  message  was  answered  the  same  day  to  Philadelphia  *  repeating  by  letter.'  * 

The  following  is  the  answer  I  sent  to  your  message  of  the  12th  : — 

'  Auditor  finished  here  but  will  have  to  wait  Mr.  Parent's  return  from  Winnipeg 

next  week  before  will  have  definite  information  re  payments  due.' 

Tours  truly, 

E.  A.  HOABK 
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EXHIBIT  Ro.  88. 

Extracts  from  correspondence  of  erection  <l^artmen%  PhiBnix  Bridge  Company, 
furnished  by  Mr.  Milliken. 


EXHIBIT  Ho.  82a. 

(Letterhead  of  Phoenix  Bridge  Company.) 

New  Liverpool,  Que.,  Cakada, 

October  19,  1906. 
south  side. 
The  Phcenix  Bridqe  Company, 

Phcenixville,  Pa. 

Gentlemen, — Work  was  resiuned  this  morning  after  being  suspended,  except  the 
removal  of  crane-runway  at  the  storage  yard,  all  of  yesterday,  'Thanksgiving  Day. 
Notice  of  this  suspension  was  sent  you  in  the  following  wire  message  under  date  oJ 
the  18th  instant,  viz.  :  '  All  work  suspended  in  observance  of  Thanksgiving  Day.' 

The  work  of  removing  the  spacing  blocks  from  the  top  chord  and  diagonal  bars 
cantilever  arm,  has  been  completed  except  on  the  up-stream  side  of  panels  No.  7  and 
No.  6,  which  is  now  going  ahead. 

All  attachments,  suspension  rods  (temporary),  erection  struts,  &c.,  have  been 
removed  as  far  as  the  cantilever  arm  has  been  erected. 

Floor  beam  '  F-4,'  panel  No.  4,  is  swinging  in  the  falls,  preparatory  to  its  erection 
in  place,  while  the  floor  is  being  removed  from  the  lower  forward  dyerhanjg'  of  tjiei 
traveller.  One  (1)  span  of  the  girders  carrying  the  supply  tracks  has  been  taken  out, 
the  other  is  hooked  onto. 

The  removal  of  the  traveller  track  stringers  from  the  falsework  of  the  approach 
span  continues.  Panels  No.  10,  No.  9  and  No.  1  are  removed,  and  those  from  the 
down-stream  edde  of  panel  No.  6. 

A  force  is  at  work  removing  the  shims  from  panel  points  Nos.  4,  5,  6  and  7,  so 
that  they  just  bear  on  the  falsework.  We  found  after  removing  all  the  shims  from 
point  No.  6,  up-stream  side,  that  the  point  still  bore  very  heavily.  This  wiU  necessi- 
tate the  removal  of  the  top  course  of  the  wooden  camber  blocking  and  replace  it  with 
enough  material  to  give  the  point  an  easy  bearing.  Point  No.  7,  up  and  down-stream 
^ides,  has  had  the  shims  removed  so  that  it  now  just  bears,  point  No.  6,  down-stream 
side,  likewise.  In  order  to  release  point  No.  6,  down-stream  side,  so  that  the  wooden 
camber  blocking  can  be  removed,  it  will  be  necessary  to  jack  up  points  No.  7  and  No. 
5.     This  work  is  now  going  ahead. 

The  usual  work  continues  at  the  storage  yard.  Also  the  removal  of  a  portion  of 
the  crane  runway.  160  feet  has  been  taken  down,  and  the  traveller  run  has  been 
completed  for  the  removal  of  120  feet  additional. 

Weather Clear. 

Wind Easjb  to  southeast. 

Anemometer  readings 7  a.m.  12  miles. 

1  p.m.  10      " 

Thermometer  readings 7  a.m.  86  degrees. 

_^  1  p.m.  78        " 
Car  report  and  force  account  enclosed. 

Yours  truly, 

b.  a.  YENSER 
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EXHIBIT  No.  82b. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can,,  July  26,  1907. 
The  Phcenix  Bridge  Co., 

Phoenixville,  Penna. 

Gentlemen, — I  beg  to  acknowledge  receipt  of  your  two  favours  of  the  24tii  inst, 
and  have  carefully  noted  the  contents  thereof. 

Regarding  a  copy  of  the  bridge  specifications,  asked  for  at  the  request  of  Mr. 
Cudworth,  we  have,  in  accordance  with  your  instructions,  told  Mr.  Cudworth  to  write 
you  for  any  information  on  any  special  point  he  may  require. 

I  note,  particularly,  what  you  say  regarding  the  cost  of  driving  rivets,  and  I  liope 
to  still  further  reduce  this  cost  by  tiie  addition  of  more  riveting  gangs. 

I  fully  appreciate  your  anxiety  to  learn  that  the  traveller  has  been  moved  for- 
ward for  the  erection-  of  the  second  panel  in  the  susx>ended  span^  and  I  can  assure  you 
that  everything  is  being  done  to  bring  this  about  at  the  earliest  date,  and  that  I  will 
feel  just  as  much  concerned  until  it  has  been  accomplished. 

.1  further  note  your  remarks  concerning  the  starting  of  the  removal  of  the  main 
traveller,  and  would  advise  that  all  preparations  for  commencing  this  work  are  practi- 
cally completed,  and  that  we  will  go  ahead  with  it  as  soon  as  the  small  traveller  had 
been  moved  clear  of  the  upper  forward  overhang  of  the  main  traveller. 

John  Simmons  reached  here  last  evening. 

Yours  truly, 

B.  A.  YENSER, 


EXHIBIT  No.  82o. 

(Letterhead  of  the  Phcenix  Bridge  Company.) 

New  Ln-ERPOOL,  P.Q.,  Can.,  August  24,  1907. 
The  Phcenix  Bridge  Co., 

Phoenixville,  Penna. 

NORTH  SIDE. 

Gentlemen, — The  general  condition  of  the  work  follows: — 

Timber  falsework, — Bent  No.  1  to  bent  No.  7-A,  inclusive,  erected  complete  except 
the  horizontal  diagonal  bracing. 

Bent  No.  8 — The  four  (4)  bottom  sections  of  legs  are  erected  and  braced  trans- 
versely.   They  are  connected  to  bent  7-A  by  the  longitudinal  level  braces. 

Metal  faUeworh, — ^Bent  No.  2  to  bent  No.  6,  inclusive,  erected  and  bolted  com- 
plete except  a  few  small  braces. 

Bent  No.  7 — All  the  plumb  posts  are  erected  in  place  except  one  (1)  in  the  top 
section  of  each  tower.  One  (1)  box  girder  is  also  erected  in  place  in  each  tower.  The 
two  towers  are  connected  together  by  the  lower  level  ertrut,  and  to  bent  No,  6  by  the 
corresponding  longitudinal  struts. 

Metal  falsework  foundations. — ^For  bent  No.  10,  the  excavating  for  the  west  side 
has  been  started.  For  the  east  side  the  excavating  has  been  discontinued  for  the  past 
few  days,  but  is  down  to  almost  the  required  level  necessary  for  the  regular  three  (8> 
courses  of  grillage  timber.  ^  i 
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For  bent  No.  9 — The  bottom  course  of  timber  is  in  place  for  the  east  side.  For 
the  west  side  fourteen  (14)  of  the  eighteen  (18)  pieces  of  the  first  course  are  in  placed 

For  bent  No.  8 — The  bottom  course  of  timber  is  in  place  for  both  the  east  and« 
west  sides. 

Work  on  foundations  will  again  be  resumed  at  low  tide  this  p.m. 

Jetty. — The  filling  in  with  stone  continues.  About  100  feet  from  the  end  of  the 
present  fill,  toward  the  main  pier,  is  yet  to  be  made. 

Yours  truly, 

B.  A.  YENSER. 


EXHIBIT  No.  82d. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  24, 1907. 
The  Phcexix  Bridge  Co., 

Phcenixville,  Pa. 

SOUTH  SIDE. 

Gentlemen, — Work  has  gone  ahead  since  our  last  report  and  continues  at  thia 
writing,  1  p.m.     The  general  conJiticn  is  as  follows:  - 

Erection  of  suspended  span. — All  metal  has  been  erected  in  place  in  the  third 
paiel,  and  the  work  of  bolting  is  being  pushed  to  completion. 

The  track  is  being  laid  and  the  preparations  going  ahead  for  pulling  the  traveUer 
forward  into  position  for  the  erection  of  the  fourth  panel.  This  we  hope  to  get  done 
on  Monday,  the  26th  inst. 

Removal  of  main  traveller. — All  the  lower  forward  overhang  has  been  removed. 
These  parts,  together  with  the  two  (2)  transverse  girders — ^  TG — 1  *  and  *  TIG — 2/ 
have  been  lowered  onto  our  large  scow,  and  will  be  taken  to  the  north  side. 

The  work  of  removing  all  the  timber  from  the  top  of  the  square  of  the  traveller 
will  be  completed  this  p.m.,  after  which  the  removal  of  the  metal  parts  will  be  started. 

Riveting. — ^Four  (4)  gangs  are  driving  on  the  anchor  arm  and  five  (5)  gangs  on 
the  cantilever  arm. 

River  yard. — The  usual  work  can  be  reported,  viz.,  the  removal  of  timber  from 
the  metal  falsework  foundations,  the  preparation  of  materials  for  delivery  to  the  north 
side,  and  the  handling  and  storing  of  main  traveller  parts  as  they  are  lowered  from 
above. 

Storage  yard. — The  separating  and  preparing  of  parts  for  delivery  for  erection, 
fourth  panel  suspended  span,  is  going  ahead. 

Weather. — Cloudy;  wind,  east  to  southwest. 

Anemometer  readings 7  a.m.     7  Miles 

1  p.m.  20    " 

Thermometer  readings 7  a.m.  64  Degrees 

1  p.m.  72      " 
Yours  truly, 

B.  A.  YENSER. 

P.S. — Since  writing  the  above  all  cars  for  which  we  hold  invoices  have  been  re- 
ceived and  unloaded. 
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EXHIBIT  Ve.  6Se. 

THE  PHCBNIX  BKIDQB  COMPANY. 
Quebec  Bridge.  SotUh  Sid$, 

Keport  of  weight  on  end  of  cantilever  armv    No.  16.    August  24,  1907: — 
WEIGHT  RflMOVBD.  WEIGHT  ADDED. 

•Lbs.  Lbs.  Lbs.        Lbs. 

Reports  1  to  16. .   . .  462,000        Reports  1  to  15   . .    . .  3,068,500 

Removed  8/24/07  . .  Added  8/24/07 

Main    traveller. .    . .  Strut  T  14 7,000 

Timber 42,000  Top  clid.  trav 

Girders  TG  1  &  TG  2    30,000  Track   Pan   (1)    ..    ..    40,000 

Lower  overhang. .  ..    33,000  47,000 

105.000 

Removed  to  date  . .  567,000         Added  to  date 3,115,500 

Remarks: 

B.  A.  YENSER, 

Foreman, 

EXHIBIT  No.  82f. 


QUEBBO  BRroOB — ^DAILY   FORCB   ACCOUNT. 


South  Bide: 

1  general  foreman. 

1  foreman. 
3  office. 

2  civil  engineer  and  helper^ 
1  electrician, 

1  teamster. 

2  night  watch. 
2  smiths'  shops. 
2  water  boys. 

1  machinist. 
1  compressor. 
1  asst.  foreman. 


Saturday,  August  24,  1907. 


Permanent  structure. 


Removing  main  traveller. 


2  engineers. 
1  skifFman. 
10  men   (bolting). 

13  men. 

1  asst.  foreman. 
1  engineer. 

14  men. 

1  riveting   foreman. ' 

2  rivet  boys.  \  Riveting. 
36  men  (9  gangs).     J 

engin     .       /  Removing  metal  false  work  and  main  traveller. 

7  men.  j 

1  man  (plant). 

2  men  (drilling  and  bolting). 
2  men  (painting). 

1  man  (running  down  bolts). 

8  men  (assorting  bolts). 


•1: 
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Storage  Yard: 

1  foreman.  1 

1  crane  ninner.  V  Unloading,  distribnting  and  preparing  metal  for  ereetion. 

8  men.  J 

1  semaphore  attendant. 

1  engineer.    1 

1  fireman,      f  Locomotive  crew. 

1  brakeman.  J 

185 

North  Side: 

1  foreman. 
1  checker. 
1  ski&nan. 

1  water  boy. 

2  night  watch. 
2  smith  shops. 

1  asst.  foreman. 

2  engineers. 
4  men  (bolting). 

9  men. 


-  Erecting  timber  and  metal  false  work. 


Q  >  Preparations  for  erecting  main  traveller. 

1  asst.   foreman.1 

1  engineer.  J-Dist'g,  T.  &  M.  false  work  &  foundations. 

11  men.  J 

1  engineer.    ) 
7  men.  j         '^ 

54 

Belair  Storage  Yard: 
1  asst.  foreman. 
1  engineer. 
1  fireman. 
1  night  watch. 
1  crane   runner. 
6  men. 


V  Unloading  and  str'g  metal. 


11 
200  grand  total. 


(S'-ned)        B.  A.  YENSER, 

General  Foreman. 
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EXHIBIT  No.  Sig. 

(Letterhead  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  Aug.  29,  1907. 
The  Phosnix  Bridge  Co., 
,  Phoenixville,  Penna. 

NoHhSide. 

Gentlemen, — Operations  were  continued  on  all  parts  of  the  work  yesterday  pum^ 
but  were  discontinued  on  the  erection  of  false  work  this  a.m.  on  account  of  the  high 
wind. 

The  general  condition  of  the  work  follows: — 

Timber  falsework, — ^Bent  No.  1  to  No.  7- A,  inclusive — Erected  complete  the  hori- 
zontal diagonal  bracing. 

Bent  No.  8,  as  reported  yesterday,  viz. :  All  legs  are  erected  except  those  in  the  t<^ 
section.  They  are  braced  transversely  by  the  level  and  diagonal  braces,  and  longi- 
tudinally by  the  level  braces  and  four  (4)  sets  of  tower  braces. 

Metal  Faheworle. — Bent  No.  2  to  Bent  No.  6,  inclusive— Erected  complete  except 
seven  (7)  small  braces.  These  we  are  unable  to  find  at  this  time  on  account  of  ^ 
marks  being  obliterated  from  a  number  of  these  small  members,  but  they  are  being 
put  in  place  as  fast  as  they  are  found. 

Bent  No.  7. — ^All  the  plumb  and  inclined  posts  are  erected  in  place  in  both 
towers,  also  the  box  girders  for  the  support  of  the  blocking  beams.  The  two  towers 
are  connected  together,  and  to  Bent  No.  6  by  the  level  struts. 

Foundations  for  Metal  Falsework. — No  timber  was  placed  on  the  last  tide,  the 
work  being  confined  to  excavating  in  No.  10.  The  general  conditions  are  as  follows: 
For  Bent  No.  8. — The  east  side  is  finished.  The  west  side  has  one  half  of  one  course 
of  timber  yet  to  place. 

For  Bent  No.  9. — The  east  side  has  two  (2)  of  the  four  (4)  courses  of  timbtf 
in  place;  the  west  side  the  bottom  course. 

For  Bent  No.  10. — We  expect  to  finish  the  excavating  for  the  east  side  on  Ae 
next  two  (2)  tides.    The  west  side  has  about  sixteen  (16)  inches  yet  to  excavate. 

General, — The  hoisting  of  the  ties  to  the  deck  of  the  Approach  Span  continues. 
All  the  timber  blocking  has  been  fastened  in  place  on  both  the  timber  towers  on  the 
anchor  pier. 

Jetty, — Filling  in  with  stone  continues. 

Yours  truly, 

B.  A.  TENSER, 


EXHIBIT  No.  82h. 

((Letterhead  of  The  Phoenix  Bridge  Co.) 

New  Liverpool,  P.Q,,  Can.,  Aug.  29,  1907. 
The  Ph(£Nix  Bridge  Co., 

Phoenixville,  Pa.  Souik  Side, 

Gentlemen, — ^Work  has  gone  ahead  since  our  report  of  yesterday  without  inter- 
ruption, and  continues  at  this  writing,  1  p.m.,  with  the  general  conditions  as  follows: 
.  Erection  of  Suspended  Span.^Aa  reported  yesterday  the  traveller  has  been  moved 
forward  and  anchored  in  i>osition  for  the  erection  of  the  fourth  paneL  j 
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To-day  all  the  ties  and  rails  have  been  removed  from  the  top  chord  in  the  rear 
of  the  traveller  and  the  supply  tracks  have  been  extended  over  the  temporary  spans 
*  8-1-8-2 '  and  *  s-lx-8-2-x. '    These  spans  were  put  in  place  this  a.m. 

The  two  lower  chord  sections  R  &  L  are  loaded  on  cars,  and  we  exi)ect  to  put 
them  in  place  this  p.m. 

Bemoval  of  Main  Traveller. — In  addition  to  the  x>art8  already  reported  as  being 
taken  down,  all  the  sheave  stands  and  small  parts  have  been  removed  from  the  top 
of  the  traveller  and  the  rigging  is  now  going  ahead  for  the  lowering  of  transverse 
girder 'TO-4^ 

Biveting. — Three  gangs  are  driving  on  the  anchor  arm,  and  four  (4)  gangs  on 
the  cantilever  arm. 

This  is  one  (1)  gang  less  than  we  had  riveting  yesterday,  it  having  been  taken 
off  this  morning  to  assist  on  the  work  at  the  front. 

River  yard, — The  scow  has  been  loaded  with  falsework  materials  and  taken  to 
the  north  side. 

The  timber  is  yet  to  be  removed  from  three  (3)  metal  falsework  foundations. 
This  work  is  going  ahead.  Also  the  storing  of  main  traveUer  parts  as  fast  as  they  are 
lowered  into  the  yard. 

Storage  yard, — The  preparing  and  loading  of  parts  for  erection  in  the  fourth 
panel  of  the  suspended  span  continues. 

Weather. — Oloudy  to  clear  ;  wind — ^northwest  to  west. 
Anemometer  readings — 7  a.m.  29  miles. 
1  p.m.  30  milesi. 
Thermometer  readings — 7  a.m.  58  degrees. 
1  p.m.  65  degrees. 

Your  truly, 

B.  A.  TENSER. 


EXHIBIT  No.  82i. 

THE  PHCENIX  BRIDGE  COMPANY. 
Quebec  Bridge — South  side. 
Report  on  weight  on  end  of  cantilever  arm  No.  17,  August  29,  1907. 

Weight  Removed. 

Lbs. 

Reports  1  to  16 567,000 

Metal  from  main  traveller,  August  29,  1907 20,000 

Removed  to  date 687,000 

Weight  Added. 

Lbs. 

Reports  1  to  16 3,116,000 

Added  to  date 3,115,600 

Remarks  :  Traveller  now  erecting  panel  *  D '  suspended  span. 

B.  A.  YENSER,  Foreman. 
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EXHIBIT  Vo.  82j. 


QUEBEC  BRIDGE-DAILY  FORCE  ACCOUNT. 


South  side. 
X  General  foreman. 

1  Foreman. 
3  Office. 

2  Civil  engineer  and  helper. 
1  Electrician. 

1  Teamster. 

2  Night  watch. 
2  Smith  shops. 
2  Water  boys. 
1  Machinist. 

1  Compressor. 

Permanent  structure, 

1  Assistant  foreman. 

2  Engineers. 
1  Skiffman. 

25  Men. 

Removing  m^in  traveller, 

1  Assistant  foreman, 

2  Engineers. 
10  Men. 

Riveting, 

1  Rivetinjg  foreman. 

2  Rivet  boys. 

28  Men  (7  gangs). 

Removing  metal  falsework. 
1  Engineer. 
8  Men. 
4  Men  (reaming  and  bolting) 

1  Man  (plant). 

2  Men  (painting). 

1  Man  (running  down  bolts). 
10  Men  (assorting  bolts). 


117 


Storage  yard — Separating,  distri- 
buting and  preparing  metal  fof 
erection. 

Foreman. 

Crane  runner. 

Men. 

Semaphore  attendant. 
Locomotive  crew. 

Engineer. 

Fireman. 

Brakeman. 


Thursday,  Aiigust  29y  1907. 
North  side, 
1  Foreman. 
1  Checker. 
1  Skifhnan. 

1  Water  boy. 

2  Night-watch. 
2  Smith  shops. 

Erecting  metal  falsework. 
1  Assistant  foreman. 

1  Engineer. 

2  Men  (bolting). 
15  Men. 

Preparations  for  main  traveller. 
1  Assistant  for^nan. 
1  Engineer. 
6  Men. 

Dist'g  T,  and  M,  falsework  and 
foundations, 
'  1  Assistant  foreman. 

1  Engineer. 
11  Men. 

Jetty, 
1  Engineer. 
8  Men. 
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Belair  storage  yard. 
1  Assistant  foreman. 
1  Engineer. 
1  Fireman. 
1  Night-watch. 

Unloading  and  str^g  metoL 
1  Crane  runner. 
6  Men. 

11 


130 


198— Grand  totaL 


B.  A.  TENSER, 

General  Foreman, 
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EXHIBIT  No.  112. 

Quebec,  23rd  March,  1907. 


Mr.  Theodore  Cooper^ 

Consulting  Engineer^ 

35  Broadway,  New  York  City. 

Dear  Sm,— I  am  instructed  by  the  board  of  directors  to  inform  you  that  the 
verbal  agreement  made  with  you  by  the  president  in  New  York  on  the  13th  instant 
has  been  imanimously  ratified  by  the  directors,  that  is  that  you  undertake  the  examina^ 
tion  and  analysis  of  the  several  tenders  and  plans  received  on  the  Ist  instant  by  this 
company  for  the  construction  of  our  proposed  railway  bridge,  and  that  you  will  report 
on  same  to  this  board,  your  charges  being  a  minimum  fee  of  $2,500  for  the  first  tender, 
not  to  exceed  a  maximum  of  $5,000  for  the  full  work,  the  respective  charges  on  thd 
several  tenders  after  the  first  one  to  be  regulated  on  the  actual  work  and,  as  you| 
suggested  yourself,  to  be  arranged  to  the  satisfaction  of  the  president.  I  hope  I  have 
correctly  stated  the  conditions. 

Yours  respectfully, 

ULRIO  BARTHE,  . 

Secretary. 

P.S. — ^Mr.  Hoare  has  sent  you  by  express  a  package  of  plans  which  he  just  tol<\ 
me  to-day  have  not  yet  reached  you.  I  have  inquired  at  the  express  office,  and  the 
explanation  is  that  owing  to  the  snow  blockade,  the  first  train  has  left  Levis  last  night 
only  at  nine  o'clock. 

U.  B. 


EXHIBIT  No.  114. 

Amounts  paid  to  Mr.  Theodore  Cooper,  consulting  engineer,  from  September  18th, 
1899,  to  February  1st,  1907  :— 

Sept  18,  1899— Cash. $3,500 

June    1,  1900       " 1,050 

Dec.     7,  1900       "    1,675 

Aug.  23,  1901       " 4,000 

Nov.  26,  1902       " 4,000 

Nov.     5,  1903       "    4,000 

June  16,  1904       " 4,000 

July   12,  1905       " 4,000 

Jan.     8,  1906       " 2,000 

July   18,  1906       ' 2,000 

Beb.      1,  1907      '' 2,000 

$32,225 

J.  H.  PApUET, 

Treasurer. 
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EXHIBIT  No.  122. 

DR.  AMI'S  REPORT. 

(I.)  Notes  on  Drilunqs  obtained  in  six  Diamond-drill  Bore-holes  in  the  Bed  or 

THE  St.  Lawrence  River  at  Victoria  Cove,  Sillery,  eight  miles 

above  Quebec  City,  Quebec. 

Through  the  kindness  and  courtesy  of  Mr.  E.  A.  Hoare,  engineer  for  the  Quebec 
Bridge  Company,  Quebec,  I  had  an  opportunity  afforded  me  of  examining  the  drillings 
extracted  from  the  six  diamond-drill  bore-holes  which  serve  to  indicate  the  character 
of  the  rock  formations  and  materials  occurring  in  the  immediate  vicinity  of  the  abut- 
ments, anchor  piers  and  main  piers  of  the  Quebec  bridge  now  in  the  process  of  com- 
pletion. The  logs  of  the  different  borings  were  carefully  preserved  in  boxes,  and  the 
following  notes  have  been  prepared  by  me,  together  with  the  sketch  sections  or  illus- 
trations accompanying  them. 

descriptions  of  drillings. 
North  Side  of  the  St,  Lawrence  River. 

No.  I.    Bore-hole.    43  feet.    Anchor  pier,  on  centre  line,  400  feet  north  of  No.  3  bore- 
hole.   Shore  above  water  leveL 


~Sandy  loom. 


rine  yellow 
quarfzOM  sond. 

(mpuTi  sond. 

5cind  i  f  rovel. 
Sofidond  aiA- 
Ofifulor  grwi. 


Trsnton.  Silloqf, 
ond   ArofioMA 
boulders. 


After  penetrating  the  surface  soil  which  consists  of 
a  sandy  loam  one  foot  in  thickness  in  which  grains  of 
clear  quartz  abound,  the  drill  traversed  ten  feet  of  fine 
yellow  quartzose  sand  below  which  occurred  two  feet  or 
more  of  rather  impure  sand,  two  feet  more  of  sand  and 
gravel  underlaid  by  two  additional  feet  of  sand  and  fine 
subangular  gravel.  Eig^t  feet  were  then  traversed,  in 
which  limestone  pebbles  predominate,  thus  reaching  a 
depth  of  twenty-five  feet.  Between  twenty-five  and 
forty-three  feet  depth,  boulders  of  Trenton  limestone 
associated  with  boulders  of  Archaean  crystalline  rods 
and  pebbles  of  sandstones  belonging  to  the  Sillery  grit 
formation  occur.  This  bore-hole  was  not  continued 
deeper. 


Bore-iiole  No.   1,  North  Side. 
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43'  < 


34' o: 


Sondy  loom. 
Quorix  ftond  % 


No.  II.    Bore-hole.    Fifty  feet  east  of  the  centre  line. 

Drillings  consist  first  of  ahout  one  foot  of  sandy  loam,  followed  downward  by 
eight  feet  of  quartzose  sand  rather  coarser  than  the  materials  examined  in  bore-hole 
No.  1,  together  with  a  number  of  small  subangular  fragments  of  various  kinds  of  rock 
and  shale.  Below  this  the  drillings  consist  of  five  feet  of  a  fine,  well  mixed,  drab- 
coloured  gravel  underlaid  by  eight  feet  of  coarse  limestone  gravel  not  unlike  that  met 
at  the  twenty-five  feet  depth  in  bore-hole  No.  1.  The  next  twenty-two  inches  were 
marked  by  the  presence  of  a  boulder  of  fossiliferous  limestone  underlaid  by  five  feet 

and  eleven  inches  of  coarse  and  well  mixed  subangular 
pebbles  of  Sillery  grit,  Palseozoic  limestone,  shale,  &c. 
In  the  next  two  feet  three  inches,  a  boulder  of  a  dark 
crystalline  Archiean  basic  rock  occurs,  probably  dyke 
material,  with  garnet,  &c.,  underlaid  by  one  foot  seven 
inches  of  coarse  brownish  grey  quartzose  sand  asso- 
ciated with  grains  of  felspar  and  grits.  A  limestone 
boulder  was  met  in  the  next  five  inches  at  a  depth  of 
thirty-four  feet,  below  which  sand  similar  to  that  over- 
lying the  boulders  of  limestone  just  described  above 
occurred  to  a  depth  of  one  foot,  underlaid  by  two 
boulders,  one,  consisting  of  sedimentary  or  Palsozoic 
limestones,  the  other,  an  Archsean  gneiss  boulder.  Ei^t 
inches  of  a  dark-coloured,  quartzose  sand  holding  frag- 
ments of  gneiss,  the  grains  of  both  being  subangular, 
are  underlaid  by  a  boulder  of  Archsan  gneiss  fiv€j 
inches  in  thickness,  below  which  three  inches  of  dark- 
coloured  sand  occurred  similar  to  that  above  the  last 
mentioned  boulder.  Six  feet  were  then  traversed 
mariced  by  the  presence  of  boulders^  of  grey  greisses  of 
Archsean  age,  and  others  of  Sillery  grit,  underlaid  by 
some  eight  inches  of  dark  sand  similar  to  that  just 
described,  in  which  were  imbedded  pebbles  of  Sillery 
grit,  and  limestone  of  Trenton  or  Black  River  age. 
The  next  ten  feet,  reaching  a  depth  of  fifty-four  feet, 
were  drilled  in  solid  rock  of  typical  Sillery  grit,  similar 
to  that  which  occurs  in  the  face  of  the  escarpment  on 
the  north  side  of  the  river  at  Victoria  Cove,  Sillery. 


Orob  colour od 
f  ravol. 

Coorst  limettoM 
grovol  ft  pebbltt. 

Limt»loii«  bovlder. 
Coorso  tvbofigulor 
fHr  choi*  ond 
li«C9»oii«  f  rovoi. 

ArchcMn  bouidora. 
Cof— 3owo>^ 


Gnoiss  ond 
grit  bovidorft. 

Sond.limoslon* 
tgrit  pobbU*. 


flock  boltoith 


Bore-hole  No.   2,  North   Side. 
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No.  m.    Bore-hole,  480  feet  from  base-line,  on  the  centre  line;  measurements  taken 
from  the  river  bed.    Bed  of  River  St  Lawrence. 

Drillings  at  this  point  consist  of  three  feet  two  inches  of  drab-coloured  sand  and 
gravel  in  which  quartz  veins  predominate  and  fragments  of  felspar,  limestone,  arena- 
ceous shale  (resembling  shales  of  the  Lorraine  formation)  associated  wiUi  pebbles  of 
Archflsan  and  Trenton  (Ordovician)  age,  are  underlaid  by  a  boulder  of  Arehaan  rock 
eight  inches  in  thickness,  below  which  are  four  feet  four  inches  of  angular  fragments 
of  quartz,  limestones,  shales,  rather  free  from  sand  and  well  washed  and  preserved. 
The  next  three  feet  consiBted  of  a  white  quartzite  and  biotite  (gneiss  or  coarsdy 
crystalline  pegmatite)  boulder  imbedded  in  a  rusty,  chocolate-coloured  sand  followed 
downwards  by  seven  feet  three  inches  of  drab-coloured  mixed  fine  and  coarse  graveU 
below  which  were  struck  boulders  of  ArchsBan  rocks  consisting  of  light  pinkish-grey 
micaceous  and  homblendic  as  well  as  biotite  gneiss  reaching  to  a  d^th  of  nineteen 
feet  five  inches.  Similar  gravel  to  that  just  described  above  the  boulders  of  Archg^n 
rocks  then  characterize  the  drillings  for  the  next  ten  feet  seven  inches  down  to  a  depth 
of  thirty  feet,  where  a  six-inch  boulder  of  Sillery  grit  was  traversed  by  the  drill.  The 
next  eighteen  inches  were  characterized  by  a  mixed  gravel  of  limestone  and  shale 
fragments  whose  average  size  was  about  one  centimetre  across,  below  which,  according 
to  the  engineer,  *  a  piece  of  a  boulder  was  picked  up  with  the  two-and-a-half -inch 
pipe'  measuring  three  inches  across,  which  consists  of  a  pinkish  Archiean  gneiss. 

Four  feet  six  inches  of  coarse,  mixed,  angular  gravel 
with  boulders  of  Archsean  rock  then  follow,  under  which 
occurred  a  boulder  of  f ossiliferous  limestone  of  typical 
Trenton  age,  as  may  be  inferred  from  Uie  following 
lists  of  fossil  remains  recognized  in  its  mass : — 


39'  71 . 


44  ?: 


59'  CL 


Dru>  Cwiour.s  »on4  A 

W'Tipj^J  Archoon 

Owortx.linMaToM  ond 


^Mk 
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Coorj*  onfwior 
^grovel  of  ahaU.iin 


Gril   &   shoU 


1.  Orthis  (JDalmanella)  teaiudinaria,  Dalman. 

2.  Leptwna  (Plectamhonites)  sericea,  Sowerby. 

3.  Rhynchotrema  incequivalvia,  Castelnau. 

4.  Pachydictyay  sp. 

6.  Moniiculiporoid,  indt. 

6.  Trilobite  fragment,  too  imperfect  for  identifr 
tion. 


For  one  foot  two  inches  below  this  Trenton  boulder^ 
similar  gravel  to  that  above  the  boulder  occurred, 
followed  downward  by  a  boulder  of  Arch»an  crystal- 
line rock  to  a  depth  of  sixteen  inches  deeper,  below 
which  again,  similar  gravel  was  struck  to  a  depth  of 
forty-four  feet  seven  inches.  In  the  next  fourteen 
feet  ^ve  inches,  the  drillings  gave  a  gravel  of  grit  and 
shales.  At  the  depth  of  fifty-four  feet  *  the  tube  broke  * 
and  the  bore-hole  was  abandoned. 


Bore-hole  No.  d.  North  Side. 
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South  Side  of  the  8t.  Lav)rence  River, 
No.  IV.    Bore-hole.    Bed  of  river. 


The  drillings  which  were  examined  as  representing 
the  first  forty-eight  feet  of  the  material  obtained  in 
this  bore-hole  consisted  of  small  angular  pieces  of 
ArchsBan  and  Pakeozoic  rocks  together  with  water- 
worn  and  well  rounded  and  subangular  pebbles  of  the 
same  rock  and  grey  shale  or  siliceous  mudstone.  These 
are  followed  downward  for  eight  feet  by  drab-coloured 
and  subangular  gravel  Then  two  feet  of  somewhat 
angular  gravel  with  rounded  blocks  of  limestone  and 
boulders  of  pinkish  gneiss  wtih  Sillery  grit  were  tra- 
versed. The  next  three  feet  showed  the  presence  of  a 
sand  or  gravel  with  drab  and  rather  dark-coloured 
black  shale^  with  which  were  associated  pebbles  of 
Archsean  gneissoid  rocks  and  fragments  of  limestone, 
shales,  &c.,  at  times  very  angular.  Three  boulders  of 
Sillery  grit  or  sandstone  follow  with  limestone  pebbles 
in  the  next  five  feet  of  the  drillings  examined.  These 
were  underlaid  by  five  feet  four  inches  of  similar 
rocks  and  pebbles,  these  in  turn  being  underlaid  by 
similar  strata  to  a  depth  of  seventy-six  feet  seven 
inches,  where  sand  and  gravel  to  a  depth  of  two  feet 
are  then  penetrated  in  which  pebbles  of  Trenton  lime- 
stone, of  Archaean  gneiss,  of  Sillery  grit,  black  shale, 
&C.,  occur,  foUowed  downward  by  Trenton,  Archffian 
and  Sillery  boulders  to  the  bottom  of  the  bore-hole  at 
a  depth  of  eighty-six  feet  seven  inches,  where  the  drill- 
ing was  abandoned. 


Bore-hole  No.  4,  South   Side. 
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No.  V.  Bore-hola     Bed  of  river. 
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21'  0' 


30'  r. 
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Drab  sand 
*  Grav«l. 
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CoorM  Sand. 
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CoarM  grovel 
wilb  pebbl«  of 
Gnl,  shales.  \'m\e  - 
Sfone. 


Well  wo  shed 
quarrx  sond 
with  impuriNes. 


Drillings  consist  of  drab-coloured  sand  and  gravel 
associated  with  Sillery  grit  materials  to  a  depth  of 
ten  feet,  followed  by  eleven  feet  of  subangular  and 
rather  coarse  sand  with  felspar  fragments,  in  turn 
underlaid  by  a  Sillery  grit  boulder  three  feet  six 
inches  in  thickness  below  which,  two  feet  three  inches 
of  a  coarse  sand,  like  that  above,  in  which  boulders  of 
gneiss,  limestone  and  grit  occur. 

One  of  the  limestone  boulders  contained  Lepioma 
(Plectamhonites)  sericea,  Sowerby,  indicating  clearly 
the  Trenton  age  of  the  mass.  A  typical  Sillery  grrit 
boulder  two  feet  thick  was  then  struck,  whilst  the  next 
seven  feet  are  characterized  by  a  mixed  coarse  and  fine 
gravel,  with  pebbles  of  clay  slate,  &c.  This  material 
prevails  throughout  the  drillings  downward  to  a  depth 
of  fifty  feet  seven  inches,  whilst  the  next  twenty-six 
feet  ^Ye  inches  are  marked  by  the  presence  of  well 
washed  quartzose  sand  with  grains  of  felspar,  chlorite, 
&c.,  reaching  to  a  depth  of  seventy-seven  feet,  wherci 
the  drill  stopped. 


Bore-hole  No.  5,  South  Side. 
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No.  VI.  bore-hole.    Close  to  south  cliff,  south  anchor  pier,  200  feet  from  foot  of  cliff. 
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Sondy 
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ear  6  J 


Boulder 
Sf^ry  fine  Cla/  I 
Boulders  liKe  rep. 
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Clay. 

ArsMocMws  Cloy 
!C«orM  oeswior  Sand. 
bouldorS^hry  Gnt. 

Sond  ond 


78' e: 


Sillery  Gr.t. 
Reck  Uito 


Eleven  feet  four  inches  of  a  fine  grained  homogen- 
eous bluish-grey  clay  characterized  the  first  series  of 
drillings  obtained.  Below  this  bed  of  clay  a  layer  one 
foot  in  thickness  of  a  more  or  less  arenaceous  and 
calcareous  clay  occurred,  which  when  exposed  to  the 
air  forms  a  rather  strong  natural  cement,  the  grains 
adhering  to  one  another  very  firmly,  followed  by  some 
thirty  feet  three  inches  of  a  more  or  less  pure  though 
at  times  arenaceous  clay.  At  a  depth  of  forty-three 
feet  four  inches  a  boulder  was  met  with  about  six 
inches  in  thickness,  below  which  occurred  three  feet 
three  inches  of  a  whitish -grey  very  fine  clay,  in  which 
a  Sillery  grit  boulder  was  struck.  This  clay  resembles 
the  first  or  surface  clay  described  in  the  drillings  from 
this  bore-hole.  Six  feet  ^ve  inches  of  a  coarse  sandy 
clay,  mostly  sand  follow,  below  which  is  a  similar 
stratum  eighteen  inches  thick,  forming  a  comparatively 
strong  natural  cement.  Coarse  angular  sand  follows 
two  feet  in  thickness;  then  a  Sillery  grit  boulder 
twenty- two  inches  in  diameter,  below  which  are  ^yq 
feet  two  inches  of  a  coarse  rusty  sand,  continuing  to 
a  depth  of  sixty-three  feet  six  inches.  The  drill  then 
traversed  the  solid  rock  to  a  depth  of  fifteen  feet.  No 
sample  of  the  rock  traversed,  however,  was  present  in 
the  drillings,  but  it  is  very  likely,  and  most  probable, 
that  the  Sillery  grit  rocks  were  struck  at  the  depth  of 
sixty-three  feet  six  inches  and  penetrated  to  the 
seventy-eight  feet  six  inch  level,  as  given  in  the  log 
accompanying  the  drillings. 


Bore-hole  No.  6,  South  Side. 


NOTE. 


In  connection  with  the  building  of  the  piers,  abutments,  &c.,  of  the  Quebec  bridge, 

a  number  of  interesting  specimens  were  obtained  and  forwarded  by  Mr.  M.  P.  Davis, 

contractor,  through  his  manager,  Mr.  A.  A.  Stuart,  to  the  department  for  examination, 

and  as  donations  to  the  Museum.    These  include  fossil  plants  obtained  f?ont^^lWA 
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tions  in  the  caissons  both  on  the  north  and  south  slop^8  of  the  St.  Lawrence  river  bed, 
Victoria  Cove,  Sillery,  and  samples  of  rock  materiids  in  which  these  were  found  im- 
bedded at  various  depths  from  the  surface.  Besides  these,  a  fine  block  of  coarsely 
crystalline  syenite  or  homblendic  granite  employed  in  the  construction  of  the  piers  and 
abutments  from  the  quarries  at  Riviere  h,  Pierre  was  also  presented  by  Mr.  Davis  to 
the  National  Museum,  which  serves  to  illustrate  admirably  the  various  characters  of 
this  building  material  so  excellent  for  heavy  masonry.  Of  this  rock,  Mr.  Davis 
informs  me  that  a  single  block  was  quarried  which  contained  not  less  than  1,900  cubic 
yards,  even  and  homogeneous  in  structure  throughout.  This  single  block  thus  weighed 
no  less  than  9,069,840  lbs.,  equivalent  to  4,535  tons.  The  rock  is  of  a  light  pinkish- 
grey  colour,  quite  pleasing  to  the  eye,  and  takes  a  high  polish,  dresses  and  cuts  well, 
constituting  in  a  marked  degree  a  highly  desirable  rock  for  heavy  works  and  founda- 
tions. 

Qeologt  of  the  Site  of  the  Quebec  Bbuxub. 

Early  in  October,  with  a  view  of  determining  the  rock  materials  and  geological 
formations  upon  which  the  abutments,  anchor  piers  and  main  piers  of  the  Quebec 
bridge  rested,  the  Engineer  in  Chief  and  Deputy  Minister  of  Railways  and  Canals 
presented  a  request  that  I  should  make  a  report  upon  the  same.  The  result  of  the 
examination  made  by  me  from  during  field-work  of  1901,  of  the  drillings  obtained 
from  the  diamond  drill  bore-holes,  along  the  shore  and  in  the  bed  of  the  St.  Lawrence 
river  at  Victoria  Cove,  Sillery,  eight  miles  above  Quebec  city,  were  verified  and  a 
report  prepared,  which  has  been  transmitted  to  the  Department  of  Railways  and 
Canals,  and  a  duplicate  copy  of  the  same  was  deposited  with  the  acting  director  of  this 
department,  and  reads  as  follows:—^ 

Preuminary  Report  on  the  Geolooioal  Formations  in  the  vicinity  of  the  Quebec 
Bridqb  Piers  and  Abutments,  Viotobu  Cove,  Silleey,  Que. 

From  the  examination  made  of  the  materials  obtained  from  within  the  caisson  of 
the  south  main  pier  of  the  Quebec  bridge,  as  well  as  of  the  geological  formations  along 
the  north  and  south  shores  of  the  St.  Lawrence  river  at  Victoria  Cove,  Sillery,  Que., 
I  am  led  to  conclude  that  there  are  at  least  three  distinct  geological  formations  upon 
which  the  abutments,  anchor  piers  and  the  north  and  south  main  piers  rest,  in  the 
following  ascending  order  of  succession  and  of  age: — 

I.  The  Sillery  grit  formation. 
II.  The  boulder  clay  or  glacial  drift  formation, 
in.  The  later  Pleistocene  formation. 

the  abutments. 

The  abutments  of  the  Quebec  bridge,  both  on  the  north  and  south  shores  of  the 
St.  Lawrence  river,  rest  directly  upon  the  Sillery  grit  formation. 

This  Sillery  grit  formation  consists  for  the  most  part  of  greenish  drab-weathering 
and  greenish-grey  sandstones  or  coarse  grits  frequently  assuming  the  character  of  fine 
conglomerates  with  white  quartz  pebbles  at  time  the  size  of  peas. 

These  sandstones  are  sometimes  slightly  micaceous,  and  occasionally  hold  scales 
of  green  and  black  shale,  and  a  few  spangles  of  graphite.  They  are  often  calcareous. 
They  usually  present  massive  beds,  and  at  Sillery,  the  type  locality,  many  of  the  layers 
are  quarried  for  building  purposes,  the  stone  being  used  largely  in  Quebec  city.  When 
broken,  the  rock  presents  a  sharp,  cutting  edge  and  fracture,  the  grains  of  material 
composing  the  rock  being  strongly  cemented  together. 
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THE  ANCHOR  PIERS. 

The  north  anchor  pier  rests  directly  upon  the  Sillery  grit  formation. 

The  south  anchor  pier  rests  in  the  upper  strata  of  the  later  Pleistocene  or  boulder 
sand  formation,  which  at  this  point  consists  for  the  most  part  of  fine  clay  and  sand 
filling  the  interstices  of  rounded,  water-worn  and  subaugular  boulders  of  Archsdan 
and  PalsBOzoio  formations,  such  as  are  seen  strewn  on  the  beach  at  low  water,  held  in 
a  matrix  of  stratified  and  well  washed  sand.  The  Archsan  boulders  are  as  varied  in 
composition,  comprising  as  the  rocks  of  that  primitive  series  the  Laurentian  and 
Huronian  systems  as  they  are  developed  in  the  province  of  Quebec,  including  many 
eruptives. 

THE  KAm  PIERS. 

The  materials  obtained  from  within  the  caisson  of  the  south  main  pier  indicate 
the  presence  of  both  '  the  boulder  day  or  glacial  day '  formation,  and  the  '  sand  and 
gravel  formation '  or  later  drift. 

The  boulder  clay  or  glacial  drift  formation  occupies  by  far  the  greater  portion  of 
the  area  upon  which  the  south  main  pier  rests. 

This  ^  boulder  clay '  is  the  characteristic  ^  till '  or  glacial  day  of  geologists,  the 
*  hard-pan '  of  Canadian  and  other  American  engineers.  It  was  deposited  h^re  at  a 
remote  period  during  the  Glacial  Epoch  of  geologists. 

This  formation  consists  of  an  indurated,  compact,  tough  and  unstratified  rock 
mass,  composed  of  rounded,  angular  and  subangular  boulders  and  pebbles  of  Lauren- 
tian and  Archsean  gneisses  and  quartzites,  associated  with  numerous  boulders  and 
Ijebbles  of  typical  Sillery  grit,  sandstones  and  shales  (of  which  materials  the  Sillery 
formation  is  composed),  besides  well-scored  and  striated  or  glaciated  pd>bles  of  lime- 
stone derived  from  the  Trenton  and  Black  River  limestone  formations  of  the  north 
shore  of  the  St.  Lawrence,  all  cemented  by  an  argillaceous  paste,  and  hdd  compactly 
together. 

The  materials,  however,  that  were  obtained  from  the  two  most  westerly  compart- 
ments within  the  caisson,  consist  of  the  ^boulder  sand  and  gravd  formation.' 
Rounded  and  subangular  boulders  and  pebbles  of  Sillery  grit  and  sandstones,  of  lime- 
stone, quartzite,  gneisses  and  various  other  materials  (not  differing  materially  in  char- 
acter and  composition  from  the  boulders  and  pebbles  constituting  the  boulder  clay> 
formation),  are  hdd  in  a  matrix  of  sand,  which,  upon  examination,  appears  to  consist 
of  well  washed  and  fine  grains  of  quartz,  with  occasional  grains  of  hornblende  and 
other  impurities. 

The  sand  and  gravd  formation  is  of  later  date  than  the  *  boulder  day'  or  glacial 
drift  formation,  and  was  no  doubt  derived  from  the  same,  and  is  a  stratified  deposit. 

THE  NORTH  MAIN  PIER. 

The  north  main  pier  rests  upon  the  sand  and  gravd  formation.  From  the 
materials  obtained  from  within  the  caisson  of  this  pier,  it  is  evident  that  the  bouldera 
of  gneiss,  granite,  quartzites  and  limestone,  &c.,  which  constitute  this  formation,  have 
their  interstices  filled  with  sand  and  gravd,  and  that  the  whole  is  of  sedimentary 
origin,  of  later  date  than  the  *  boulder  clay  or  glacial  clay '  formation,  and  probably 
derived  from  it  for  the  most  part,  being  deposited  as  modified  and  stratified  drift. 

H.M.AML 

Geological  Survey  of  Canada, 

Quebec,  Que.,  October  10, 1902. 
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EXHIBIT  Ho.  125. 
LIST  OF  PLANS  OF  BRIDOE,  WITH  IMPORTANT  DATES. 
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Description. 


Strain  Sheet 

Floor  Beams  for  Anchor  Arms. 


Stringers  of  Anchor  Arms 

Trussed  Floorbeams  of  Cant  Arms. 
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Gen.  PL  675  ft.  Suspended  Span 
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Lower  Sections  of  Anchorafe  Shell 
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Upper  Sect.  Anchor  Shell  k  Splice  PI  . 
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Anchor  Arms 
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Anchorage  Shell ....       

Details  ^  N.  Bent 
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Plan. 


Anchorage  Shell 
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Bottom  Laterals  for  Pan.  1.  Anch.  Arms 
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Mar.  29, '04. 
June  10,  '04. 
June  15.  "04. 
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LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  BATES^Continued. 


Plan  No. 
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Description. 


Struts  ASSl  for  Anch.  Arm .... 
Bottom  Laterals  for  Pand  5  Anch. 


Arm. 


Anch.  Arm.  Lower  Sees,  of  Post  PI , 

End  Top  Chord  AGO  for  Anch.  Arm 

Sub- Verticals  ASVL  „  

Bottom  Chords  for  Panel  4     n  , 

Bottom  Laterals  for  Panels  2,  3  &  4 , 

II  M  8,  Anchor  Arms 

Bottom  Chords  for  Panel  6  u  

Top  Laterals  for  Panel  O  

Anch.  Arm.  Upper  Sees,  of  Post  P2 , . . . 

Sub-Diatronals  ASP-1  for  An.  Arm 

Bottom  Laterals  for  Panel  9  An.  Arm 

Anch.  Arm.  Top  Strut  betw.  Sub  Vert  ASVI. . , 

Bottom  chords  for  Pan*l  7  of  Anch  Arms .... 

Anch.  Arm.  Lower  Sees,  of  Post  P.2 

Sub- Verticals  A  S  V2  for  Anch.  Arms 

Sub-Diags  A  SP2  for  Anch.  Arm 

Bottom  Laterals  for  Panel  7,  Anch.  Arms. 

Hanger  ATOO  for  Anch.  Arms 

Strut  ASS2  for  Anchor  Arm 

Bottom  Chords  for  Panl  8  of  Anch.  Arms 

9  .,  

Sub- Verticals  A  SV-3  for  Anch.  Arms 

Anch.  Arm.  Lower  Trans.  Strutbetw.Hangr*sTO. 

Top  Laterls  for  Panel  A  

Bottom  Chords  for  Pan!  10.  Anch.  Arm 

Upper  Sees,  of  Post  P3  of  „  

Anch.  Arm.  Top  Strut  at  SV.2 

Anch.  Arm.  Diag.  of  Transv.  bracingat  hangersTO. . 

Anch.  Arto.  Bottom  Strut  at  SV2 

H  Upper  Sees,  of  Post  P4 

Trussed  Floorbeams  Anc.  Arm 

II  II  

Anch.  Arm.  Diagonal  of  Transv.  bracing  of  Hang- 
ers TOO 

Anch.  Arm.  Top  Strut  betw.  Posts  P2 

Lower  Sees,  of  Post  PS  for  Anch.  Arms 

Lower  Pedestal  for  Shoe  over  Main  Pier 

An.  Arm.  Diag.  of  Trans,  bracing  at  hangers  TOO 

Diag.  of  .1  u  Po8tP2 

Anch.  Arm  Diag.  of  Transv.  Bracing  at  Post  P2. 

II     Lower  Strut  betw.  Posts  P2 

II     Diag.  of  Trans.  Bracing  Hang'rs  TO.. 

Sub  Dia^.  (A)  SP-3  for  Anch.  Arms 

Suspension  Rods  for  Anch.  Arms 

Trussed  Floorbeams  for  Anch.  Arms. 


Date  of 
Plan. 


A.  Arm  Middle  Sections  of  Post  P4 

Strut  (A)  SS-3  for  Anch.  Arm 

Top  Laterals  for  Panel  8 

Anch.  Arm,  Bottom  Strut  at  SB-3 

II     Top  Strut  at  SB-3 

Bracing  under  Trussed  Floorb'ms  Anch.  Arms. . 

Anch.  Arm,  Lower  Strut  betw.  Posts  P3 

II     Top  Strut  betw.  Posts  P3 

.  II     Lower  Sections  of  Post  P4 

I  II     Diag.  of  Transv.  bracing  at  sub- vert 

SV-3 

I  II     Diag.  of  Transv.  bracing  at  sub-vert 

(A)SV.3 

II     Diag.  of  Transv.  brac'g  at  Post  P3.. 
I  •        II  II  II  II 

Top  LaterOs,  Panel  C 

II  II      D .   

Sub- Verticals  (A)  SB-5  for  Anch.  Arms 

Lower  Sec.  of  Hanger  TOOOO 


Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Sept. 

Sept. 

Aug. 

Sept 

Sept. 

Sept. 

Aug. 

Aug. 

Sept. 

Sept. 

Oct. 

Sept. 

Sept. 

Sept. 

Sept 

Sept 

Sept 

Oct 

Oct 

Oct 

Oct. 

Sept. 

[Nov. 

Sept. 

Oct 

Oct. 

Oct 

Sept 

Sept. 

Oct. 

Oct 

Oct 

Oct 

Oct 

Nov. 

Nov. 

Nov. 

Oct. 

Oct. 

Oct. 

Oct 

Oct. 

Nov. 

Oct. 

Oct. 

Sept. 

Nov. 

Nov. 

Nov. 

Nov. 

Nov. 

Nov. 


18,  *04. 

25,  »04. 
30, '04. 

6,  '04. 
29,  '04. 

8, '04. 
17,  '04. 
17,  '04. 
10,  '04. 

14,  '04 

19,  '04. 
24,  '04. 
23,  '04. 

15,  '04. 

16,  '04. 
5,  "04. 

14,  'Oi. 

21,  '04. 

10,  '04. 

2, '04. 

23,  '04. 

17,  '04. 
12, '04. 
15, '04. 

3,  '04. 

4,  '04. 

26,  '04. 
9,  '04]. 

21, '04 
13,  '04. 

20,  '04. 

17,  '04 
27, '04. 
26, '04. 

4,  "04. 

26,  '04. 

24,  '04. 

19,  '04. 
28,  '04. 

8,  '04. 
12,  '04. . 

18,  '04.. 
31, '04.. 
12,  "04.. 
26,  H)4  . 
23,  '04. 
20, '04.. 

1, '04.. 
6, '04., 

20,  '04.. 
80, '04.. 
11,  '04. . 

4,  '04. . 

21,  '04.. 
17, '04., 
11,  '04.. 
15, '04.. 


Date  Cooper 
Signed. 


Aug.  23,  '04. 

Sept  13,  '04. 

Sept  18,  '04. 

Oct  6,  '04. 

Sept  8,  '04. 

Sept  16,  '04. 

Sept  23,  '04. 

Aug.  23, '04. 


Sept. 

Sept. 

Sept. 

Sept. 

Sept 

Sept. 

Oct. 

Sept. 

Sopt 

Sept 

Sept 

Oct. 

Sept 

Oct. 

Oct. 

Oct. 

Oct 

Oct 

Oct. 

Oct. 

Oct 

Oct 

Oct 

Oct 

Nov. 

Oct. 

Nov. 
Oct 
Oct. 
Nov. 
Dec 
Nov. 
Nov. 
Nov. 
Oct 
Nov. 
Nov. 
Nov. 
Dec. 
Oct. 
Oct. 
Oct 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 


Nov.  30,  '04 

Nov.  21,  '04. 

Nov.  28,  ^04. 

Dec,  3, '08. 

Oct  6,  '04. 

Oct  12, '04. 

Nov.  4, '04. 

Nov.  18,  '04. 


23.  '04. 
23, '04. 
21, '04. 

8,'(k. 
21,  '04. 
£1,  '04. 

12,  '04. 
21,  '04. 
27,  '04. 
17,  '04. 

13,  '04. 
3,  '04. 

23, '04. 
17,  '04. 
22, '04. 
13,  '04. 
13,  '04. 
5,  '04. 

24,  '04. 
3,  '04. 

20, '04. 
26,  '04. 
26, '04. 
5, '04. 
30, '04. 

11,  '04. 

30,  '04. 

29,  '04. 
29, '04. 

9,  '04. 

1,  D4. 

30,  '04. 
30, '04. 

7,  '04 
26,  '04. 

1,'04. 

7, '04. 
12, '04. 

2,  '04. 

12,  "04. 
29,  '04. 

13,  '04. 
17,  '04. 

9,  '04. 
29,  '04. 
30, '04. 
17, '04. 
29,  '04. 


Date  Signed 
by  Dcpt. 


Oct. 

Oct. 
Oct. 
Oct 
Oct. 
Oct 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Nov. 
Nov. 
Nov. 
Nov. 
Oct 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Dec 
Dec 
Dec. 
Dec. 
Dec. 
Dec. 
Dec. 
Dec. 
Dec. 
Dec. 

Dec. 
Dec. 
Dec. 
Dec. 
Dec 
Dec. 
Dec. 
Dec. 
Dec 
Dec 
Dec. 
Dec 
Dec. 
Dec. 
Dec. 
Dec. 
flan. 
Jan. 
Jan. 
Dec. 
Dec. 
Dec. 


Dec.  17,  '04.. 

Dec.  5, '04.. 

Dec.  15, '04.. 

Dec.  15,  '04.. 

Oct.  13, '04.. 

Oct  20, '04.. 

Nov.  12,  '04.. 

Nov.  29, '01.. 


21,  "04. 
'04. 
21,  '04. 
21,  '04. 
21,  04. 

21,  '04. 
17,  '04. 
17,  '04. 

22,  'W. 
22,  "04. 
22,  '04. 

21,  '04. 

22.  '04. 
24,  '04. 
24,  '04. 

7,  '04. 

7,  '04. 

7,  '04. 

7,  '04. 
22,  '04. 

7, '04. 
10,  '04. 
12,  '04. 
12,  '04. 
12,  '04. 
14,  '04. 
'04. 
14, '04. 
14,  '04. 
14, '04. 
14,  •04. 
14,  '04. 

14,  '04. 

15,  '04. 

16,  '04. 

15,  '04. 
15.  '04. 
15, '04. 

15,  '04. 

16,  '04. 
16,  '04. 
16, '04. 
16,  '04. 
14,  '04. 

16,  '04. 

17,  '04. 
16,  '04. 
16,  '04. 

16,  '04. 

17.  '04. 
17,  '04. 

3,  '04. 

3,  '04. 

3, '04. 
30. '04. 
30, '04. 
30,  '04. 


Dec.  30,  '04. 

Dec  31, '04. 

Dec.  31,  '04. 

Dec.  30,  '04. 

Dec  80,  '04. 

Jan.  9,  '05. 

Jan,  16, '05. 
Jan^T.  '05. 
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ROYAL  COMMISSIOy  OX  COLLAPSE  OF  QUEBEC  BRIDGE 


7-8  EDWARD  VII.,  A.  1908 
LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  BAT'ES— Continued. 


PUn  No. 


80 

5 

96 

97 

98 

76 

107 

67 

82 

87 

95 

118 

128 

75 

113 

127 

41 

91 

128 

114 

125 

109 

74 

183 

2 

1 

43 

129 

117 

4 

93 

5 

92 

134 

2 

131 

60 

126 

1 

23 

9 

24 

10 

8 

5 

7 

2 

8 

4 

71 

88 

20 

104 

106 

112 

1 

2 

101 

3 

13 

66 

122 

16 

22 

36 

103 

111 

108 


Description. 


Upper  Sees,  of  Hanger  TOOOO  for  Anch  Arms. . 

Trussed  Floorbeams  Anch.  Arms 

Upper  Sees,  of  Hanger  T5Z  for  Anch.  Arms 

Middle  Sees,    m  h  h  . . . . 

Lower  Sees.      i>  n  ••  

Strut  (A)  SS4  for  Anch.  Arm 

Diag'nls  (A)  Nl  k(A)  N2  for  Anch.  Arms 

Sub-Vert'cls  (A)  SB4  ..  ,.         

Sub-Diag'nls  ( A)  SP4 
Struts(A)SS5A(A)SS6    .,  

..     (A)  SS7  ft  ( A)  SS8    ..  

..     (A)  SS9  ft  (A)  SSIO  ..  ..         

Anch.  Arm  Strut  (A)  SS12L 
Struts  (A)  HI  ft  (A)  H2  .. 
Diag'nls  (A)  N3  ft  (A)  N4    .. 

..        (A)N5ft(A)N6    M  

End  of  Top  Chord  (A)  O 

Anch.  Arm,  Upper  Sees.  Diag.  T60 

Lower  Sees,  of  Diag.  T60  for  Anch.  Arm 

Anch.  Arm.  Lower  Sees,  of  Diag.  T5 

Strut  (A)  H3  for  Anch.  Arms.   

Sub-Diaff.  (A)  SP-5  for  Anch.  Arm 

Bottom  Laterals  for  Panel  10  Anch.  Arm 

Sub- Diagonals  (A)  SP-5  for  Anch.  Arm 

Anch.  Arm  I-bars  for  Diagonals 

Top  Ohord  I-bars  for  panels  o,  d,  c^  /,  g  Anc  Arms. 

Top  LaterTs  for  Panel  O , 

Anch.  Arm,  Transverse  Strut  (A)  H4 

,.  M     Strut  (A)  SS-ll-L 

11  M     I-bars 

M     Strut(A)SS-14-L 

u  !•     I-bars 

Struts  (A)  SS13 

Anch.  Arm,  Laterals  (A)  L-41-L 

Upper  Pedestal  for  Shoe  over  Main  Pier , 

Anch.  Arm.  Upper  Sees,  of  Diag.  T5 , 

Hanger  TOOO  for  Anch.  Arm. 

Top  LaterTs  for  Paul  H.. 

Cen.  Post  Foot  over  Main  Pier 

Brackets  ft  Cap  Pi's  for  Cen.  Post  See's  OPl  . 

Over  Main  Pier,  Brk'ts  for  transv.  Bracing 

Upper  Top  Strut  betw.  Cen.  Posts 

Se<».  CP3-4  for  Cen.  Posts  over  Main  Piers 

Lower  Sees,  of  Cen.  Post       k  h        

Bottom  Struts  betw.  Shoes    i>  >•        

Bottom  Diag'nls  betw.  Centre  Poets 

Trussed  Floorbeams  betw.  Cen.  Posts 


Date  of 
Plan. 


Top  LaterTs  for  Panel  T* 

Anch.  Arm  Top  Strut  atSV4 

Stringer  Seats,  Anch.  Arms 

Anch.  Arm  Diag.  of  TrauFV.  Br'cing  at  8y4. . . . 


M       at  Poet  P4., 
u         Pins,  Pilots,  Washers  ft  Bolts 

ti         Bottom  ft  Intermed  Struts  at  SV4. '. 

•I         Pins,  Washers  ft  Rods 

Sect  CP2  of  Cen.  Post  over  Main  Pier 

Top  Later's  for  Panl  E 

G 

Cen.  Tower,  Transv.  Strut 

Sec  CPl .  for  Cen.  Post  over  Main  Pier. 

Upper  Cen.  Post  Sec 

Anchor  Anr  Top  Strut  betw.  Poets  P4 

Diagnl.  of  Transv.  Br.  at  Ppet  P4  . 

II  Intermed.  and  Lower  Struts  betw, 

Posts  P4 


Nov.  10,  XH.. 
Nov.  9, '04.. 
Nov.  24,  '04.. 
Dec.  3,  "04.. 
Dec.  12, '04.. 
Nov.  7, '04.. 
Deo.  8,  "04.. 
Oct.  22, '04.. 
Nov.  16, '04.. 
Nov.  14,  '04.. 
Nov.  21,  '04.. 
Dec  21,  '04. . 
Dec.  28,  '04. 
Dec  3. '04.. 
Dec  10, '04.. 
Dec  31,  '04.. 
Sept.  27,  '04.. 
Nov.  18,  '04. 
Jan.  5, '06.. 
Dec  13,  '04.. 
Dec  28,  '04.. 
Dec.  19, '04.. 
Dec  9, '04.. 
Jan.  14,  '05.. 
Oct.  20, '04.. 
Aug.  5, '04.. 
Sept.  26, '04.. 
Jan.  4,  "05. . 
Dec  16,  '04.. 
Dec  12, '04.. 
Jan.  9,  '06. . 
Jan.  3, '05.. 
Jan.  9,  '05. . 
Jan.  14,  '05. . 
Jan.  11, '05.. 
Jan.  5,  '05. . 
Oct.  8, '04.. 
Jan.  12,  X^.. 
Jan.  16,  '05. . 
April,  11.  "05.. 
Feb.  14,  '06.. 
Mar.  28,  '05  . 
Feb.  22,  "Oe.. 
Feb.  1,  '05. . 
Jan.  26, '05.. 
Jan.  31,  '05. . 
Jan.  30, '06.. 
Jan.  6, '05.. 
Jan.  21, '05. 
Oct.  24, '04. 
Nov.  15,  '04., 
Aug.  11, '04., 
Nov.  29, '04. 
Dec  12,  '04. 
Dec  15, '04. 
Oct.  26,  "04. 
Oct  31, '04. 
Nov.  24,  '04. 
Nov.  4,  ^04. 
Mar.  14, '06. 
Oct  18, '04. 
Dec.  22, '04. 
Mar.  23, '06. 
April  17,  '05. 
May  3. '06.. 
Nov.  30,  '04.. 
Dec  10,  '04.. 


Date  Cooper 
Signed. 


Nov.  16,  '04. 
Nov.  16,  '04. 
Dec  2,  '04. 
Dec  19,  '04. 
Dec  17,  "04. 
Jan.  20,  '05 
Dec  16,  '04. 
Oct     29,  '04. 

10,  '04. 

17,  '04. 
2.  '04. 

23,  '06. 
-__  25,  '05 
Dec  17,  '04. 
Jan.    28,  '06. 

23, '06. 

26,  '06. 

10,  '04. 
-  2,  'u6. 

Dec.    21.  '04. 
Jan.       6,  "06. 
2,  '05. 

17,  "04. 
8,  '06. 

14,  '04. 

10,  '04. 
5,  '04. 

21,  '05. 
Dec  21,  '04. 
Dec    14,  '04. 

14,  '06. 

14,  "OS. 
25,  '05. 


Dec 

Nov. 

Dec 

Jan 

Jan 


Jane 
Jan. 
Dec 
Feb. 


Feb. 
Dec 
Feb. 
Dec 
Dec 
Oct. 
Feb, 


Date  Signed 
by  Dept 


Jan.  17,  X)5. 
Jan.  17,  X)6. 
Jan.  81,'OBL 
Jan.  31,  '06. 
Jan.  31,  XKL 
Jan.  31,  X)6. 
Jan.  31.  XK. 
Jan.  31.  ^ 
Jan.  31,  X)6. 
Feb.    3,X». 


Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Ftsb. 


3. '06. 

4.1)6. 
4.  IK. 
4,X)6. 
3, '06. 
S.'OSi 


Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Oct 
Jan. 
Feb. 
May 
Feb. 
May 
Mar. 
Feb. 
Feb. 
Feb. 
Feb. 


23, '05. 
20,  "06. 
19  '04. 
23,  '05. 

8,  XXS. 
2,  '05. 

20,  '06. 

12,  '05. 

6,  '05. 

9,  '06. 
20,  '06. 
16,  'OS. 
16,  Mb. 

Feb.    16,  '05. 
Feb.    16,  '05. 

1,  '04 
June  10^  "05 ! 
Aug.  15,  '04. 
Dec    19.  '05, 

19,  '04. 

30,  '06. 
ItXH 
7, '04. 

2,  '04. 
16,  "04. 

April  1,  '05. 
Oct  26,  '04. 
Dec  29,  '04 
May  12,  '06. 
May  >2,  '06. 
(Not  siRned). 
June  10,  '06. 
Dec  20,  '04. . 


Dec 

Dec 

Nov. 

Nov. 

Dec 

Nov, 


Dec    9,  '04. . .  Dec, 
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Feb.  14,  '06. 
.  Feb.  14.  % 
..Feb.  HXKu 

Feb.  14,  "06. 

Feb.  14,  ^ 

Feb.  14,  tK. 

Feb.  23. '05. 

Mar.    7.  "OS. 

Mar.   7,  Xtt. 

Feb.  23.  ^ 

Mar.    7, '06. 

Mar.    7. '06. 

Mar.  15,'06. 

Mar.  15, '06. 

Mar.  16, '06. 

Mar.  16,  t)6. 

Mar.  16,W». 

Mar.  16.  t)6. 
..Mar.  16, '06. 
.'June22.'06i 
.  June  22.  \K. 
.  June  33,  ^X^ 
.  I  June  22^  W. 
.  I  June  22.  Wi 
.  June  22,  "06. 
.  June  22,  XI6. 
.  June  22,  Wl 
.  {June  22,  Wl 
.  June  22»  W. 
.  June  22,  "OR 
.  j  June  22,  '^ 
.  I  June  28,  Wi 
. ;  June  22,  'OS. 
.  June  22,  tfi. 
.  June  22,  W. 
.  I  June  22;  W. 
.  I  June  22,  "OS. 

June  23,  Wi 

June  22, 'Od 

June  22.  '0& 

June22,XI6. 

June22,'06i 

June  22, '06. 

June  22,  W. 

June  22,  Vi. 

June22,'06i 

June  82,^ 

June  29,^01 

June  29. '2a. 

June  29, '05 


rune  29.  W 
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SESSIONAL  PAPER  No.  164 

LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  DATES— Con^tnwei. 


Plan  No. 


15 

14 

130 

3 
11 
12 
19 

6 

1ft 

37 

25 

26 

30 

32 

124 

120 

110 

121 

53 

54 

55 

132 

51 

52 

9 
50 
115 
15 
16 
21 
11 
10 

3 
45 
46 

2 

1 

18 

22 

1 

1 
4 

33 
28 
29 
12 
19 
26 
25 
31 
32 
27 
17 
30 
20 
23 
21 
35 
34 

5 
36 
37 
38 

1 
49 


Tranav.  Bracing  betw.  Cen.  Posts. 


End  Bottom  Choids  over  Main  Shoe  Anch.  and 

Cant.  Arms 

Main  Pier  Shoes 

Portal  Strut  betw.  Cen.  Posts 

Cen.  Tower  Bracing  for  Portal 

11    Poets  Knee  Brac'g  for  Portal 

Anch.  Arm  Pins,  Pilots,  Washers  and  Bolts, 

Stress  Diagm.  for  Cant.  Arms 

Cen.  Posts,  Knee  Braces  for  Portal 

Lower  Top  Strut  betw.  Cen.  Posts 

Bracing  for  Top  Strut  betw.  Cen.  Posts 

Top  Duignls.  for  Portal 

Cen.  Posts  Top  DiagnL  for  Portal 

Anch.  Arm  Duignl.  of  Trans  v.  Bracing  at  SV5... 

Diognl.  of  Transv.  Bracing  at  SYS 

Anch.  Arm  Top  Strut  at  SV5 

It  Interm.  and  Lower  Struts  at  SV5.. 

Bottom  Portal  Strut 

Top  M  

Gussets  for  End  VokXA 

••          End  Top  Chord  A  O  for  Anc.  Arm 
Diagnls.  for  End  Portal  Struts 


Description. 


Bottom  Chords  Panel  9  for  Cant.  Arms . 
End  Post 


Upper  Sections  of  T5Z  for  Cant.  Arms 

Panel  9  Bottom  Laterals  for  »  

Brackets  at  End  Floor  beam  Anch.  Arms 

Panel  10  Bottom  Laterals  Cant.  Arms 

Bottom  Chords  Panel  10  Cant  Arms 

Members  of  Trussed  Floorbeam  10  Cant.  Arms. . 

Middle  Sec  of  Post  P4  for  Cant.  Arms 

Lower  Sees,  of  Post  P4  »  

Members  of  Trussed  Floorbeam  FBIO  Cant.  Arm. 
Top  Chords  .,  FB9   and    FBIO 

Cant.  Arms 

Lower  Sees,  of  DiagnL  T5  for  Cant.  Arm.. 
Upper  Sees.  n  h  .. 

Ry.  Stringers  for  Cant.  Arms 

It  Suspended  Span 

DiagnL  Bracing  Upper  Truss'd  Floorbeam  FBIO 

Cant.  Arms    

Side  Struts  SS4  and  SS5  Cant.  Arms 

Upper  Sees,  of  DiagnL  T50  Cant.  Arms  . 
Sub-Diagnls.  SP5  for  Cant.  Arms 


Strut  SSI  for  Cant.  Arms. 

SS2  and  SS3  for  Cant.  Arms 

SS6  for  Cant.  Arms 

SS7L  

H2  

H3 
Sub-DiamiL  SP6     .»  ......  V^..   V   '.'.'.'. 

Bottom  &  Intermed.  Struts  at  S  V5  for  Cant.  Arms 

Top  Strut  at  SV6  for  Cant.  Arms 

Strut  HI  for  Cant.  Arms 

Diagnls.  Nl  and  N2  for  Cant.  Arms 

DiagnL  Bracing  at  S  V5  for  Cant.  Arm.s 

Lateral  LllL  for  Cant.  Arms 

Sub- Vert.  SV5  ..  

Strut  T6  Under  Floorbeam  FBIO  for  Cant.  Arms, 

Diagnls.  N3  and  N4  for  Cant,  Arms 

Top  Laterals  for  Panel  H         »         

Lower  Sees,  of  DiagnL  T50      n         

Pins  for  Cant.  Arms 

Strut  SS8 


Date 
of  Plan. 


Date 

Cooper  Signed. 


Mar.  % 
Feb.  24, 

Jan.  12, 
Feb.  9, 
Feb.  25, 
Feb.  18, 
Mar.  15, 
June  16, 
May  23, 
April  19, 
April  5, 
April  13, 
April  7, 
AprU14, 
Dec.  29, 
Dec.  20, 
Dec.  14, 
Dec.  22, 
Nov.  17, 
Nov.  25, 
Nov.  14, 
Jan.  4, 
Oct.  29, 
Nov.  8, 
Julv  8, 
Nov.  3, 
Dec.  14, 
Aug.  3, 
July  26, 
Jan.  19, 
July  17, 
July  29, 
Aug.  9, 
Sept.  16, 
•Sept.  6, 
July  21, 

July  17, 
July  28, 
Aug.  7, 
Aug.  31, 
Aug.  26, 

Aug.  16, 
Aug.  11, 
Aug.  16, 
Aug.  18, 
Aug.  11, 
July  24, 
Aug.  2, 
Aug.  9, 
Aug.  9, 
Aug.  14, 
Aug.  14, 
Aug.  10, 
July  27, 
Aug.  10, 
July  31, 
Aug.  9, 
Aug.  3, 
Aug.  17, 
Aug.  16, 
Aug.  39, 
Aug.  17, 
Aug.  22, 
Aug.  24, 
July  25, 
Aug.    5, 


'05.. 
•OS.. 

'05.. 

'05.. 

'05. 

'05.. 

'05.. 

'06.. 

'05.. 

'05.. 

'05.. 

'05.. 

'05.. 

'05.. 

'04.. 

'04. 

'04.. 

'04.. 

'04.. 

'04.. 

'04.. 

'05.. 

'04.. 

•04.. 

'05.. 

'04.. 

'04.. 

'05.. 

'05.. 

'05.. 

'05.. 

'05.. 

'05.. 

'05.. 

'05.. 

'05.. 

'05.. 
'05.. 
'05.. 
'05.. 
'05.. 

'05.. 
'05.. 
'05.. 
'05.. 
'05.. 
'05.. 
'05.. 
'05.. 
'05.. 
'06.. 
'05.. 
'05.. 
'05.. 
'05  . 
'05.. 
'05.. 
'03.. 
'05.. 
'05.. 
'05.. 
'05.. 
'05.. 
'05.. 
'05.. 
'05.. 


May  12,  '05.. 
May  12, '06... 

Feb.  2, '05... 
Feb.  20. '06... 
May  10, '06... 
May  10, '05... 
May  12,  '05... 
Jan.  25,  '05. . . 
May  25,  '05... 
May  16, '06... 
May  16,  '05. . . 
May  16,  '05. . . 
May  16,  '05. . . 
May  16,  '05. . . 
Jan.  6, '(^5... 
Jan.  6, '05... 
Dec.  19,  '04... 
June  22,  '05. . 
Jan.  13.  '05. . . 
Jan.  13,  '05. . . 
Jan.  13.  '05  . . 
Jan.  13,  '05. . . 
Jan.  13,  '05... 
Jan.  13,  '05... 
July  14,  '05. . . 
Jan.  13, '05... 
Jan.  13,  '06. . . 
Aug.  11, '06... 
Aug.  7, '05... 
May  10, '06... 
Aug.  7,  '05. . . 
Aug.  4,  '05... 
Aug.  24,  '05... 
Nov.  4, '06... 
Nov.  4. '05... 
Aug.  23,  '06... 

Aug.  23,  '05. . . 
Aug.  23,  '05... 
Aug.  23,  '06. . . 
Sept  22,  '05... 
Sept.  22, '05... 

Aug.  30,  '05. . . 
Aug.  28,  '05.  . 
Aug.  30,  '05. . . 
Aug.  29.  '05... 
Aug.  28,  '05. . . 
Aug.  7, '06... 
Aug.  11,  '05. . . 
Aug.  23,  '05... 
Aug.  29,  '05. . . 
ISept.  7,  '05... 
Aug.  30,  '05. . . 
Aug.  24,  '05. . . 
Aug.  28, '05... 
Aug.  29,  '05... 
Aug.  24,  '06... 
Aug.  23,  '05. . . 
Aug.  29,  '05. . . 
Aug.  30,  '06... 
Sept.  7,  "OS. . . 
j Aug.  30,  '05... 
Sept.    7,  '06. . . 

7, '05... 

9,  '05. . . 

9,  '06. . . 

9,  '05. . . 


June  29,  '05. 
June  29,  '06. 

June  29,  '05. 
June  29,  '05. 
June  29,  '05. 
June  29.  '05. 
June  29,  '06. 
June  29,  '06. 
June  30,  '05. 
June  29,  '05. 
June  29,  '05. 
June  29,  '05. 
June  29,  '06. 
June  29,  '05. 
July  5,  '05. 
July  5,  '05. 
July  -  5,  '06. 
July  6,  '05. 
July  24,  '05. 
July  24,  '05. 
July  24,  '05. 
July  24,  '05. 
July  24,  '06. 
July  24,  '05. 
Aug.  22,  '05. 
Aug.  22,  '05. 
Aug.  22,  '05. 
Dec.    9.  '05. 


Sept. 
Sept. 
Sept. 
Sept 


Date  Signed 
Department. 


Dec. 
Dec. 
Dec 
Dec. 
Dec 
Dec. 
Dec. 
Dec 


9, '05. 
9, '06. 
9,  »06. 
9,  '05. 
9, '05. 
9,  '05. 
9,  '05. 
9, '06. 


Dec.  9,  '05. 

Dec  28,  '06. 

Dec.  2S,  '06. 

Dec.  9,  '06. 

Dec  9,  '05. 


Dec 
Dec 
Dec. 
Dec 
Dec. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 


9,  '05. 
27, '06. 
27,  X)6. 
26,  '05. 
26, '05. 

6,  '06. 

4,  06. 

4,  '06. 

4, '06. 

6, '06. 

4, '06. 

4, '06. 
10,  '06. 
10,  '06. 
10,  '06. 
10,  '06. 
10,  '06. 
10,  '06. 
30, '06. 

30,  '06. 

31,  '06. 
31,  '06. 
31.  '06. 
31,  '06. 
31,  '06. 
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Plan  No. 


3 

7 

8 

8 

3 

51 

2 

52 

53 

6 

6 

57 

19 

9 
59 
11 
48 
54 

S 

9 
61 
62 
14 
65 

7 
66 

3 

6 

I 
15 

4 
69 
56 
73 
47 
16 
10 
64 
63 
18 
11 
71 
67 
13 
2&4 
66 
70 
12 
75 
79 

3 
17 
68 
135 
83 
74 
141 

7 
89 
88 

2 
5&6 
90 
93 
60 
78 


Description. 


Strut    T2A  Under   Trussed     Floorbeam    FB9 

Cant.  Anns 

Roadway  Stringers  for  Cant.  Arms 

Members  of  Trus'd  Fl'b*m  FB9  for  Cant.  Arms... 

Pilots,  Rods,  Capst  &c,  for  Cant.  Arms 

Strinafer  Seats  for  Cant.  Arms 

Members  of  Trus'd  FirTsm  FB9  for  Cant.  Arms.. 

Bottom  Chords  Panel  8  Cant.  Arms 

Elec.  Ry.  Stringers  for  m  

Sub- Vertical  Sv4  for  ..  

Railway  Stringers  for  n  

Top  Strut  at  S  V4  for  ..  

Bottom  and  Intermed.  Struts  SV4  Cant.  Arms. . 
Elec.  Ry.  Stringers  for  Cant  Arms 


Date 
of  Plan. 


Date 
Cooper  Signed. 


Date  Signed 
Department 


Roadway 

Diagnl.  Bracing  at  SV4         »  

Strut  T2V  Under  Trussed  Floorbeam  FB8  for 

Cant  Arms 

Top  Chord  Trussed  Fh^'m  FB8  for  Cant.  Arms. 

Sub-Diagonal  USP4  for  Cant  Arms 

Members  of  Trussed  Flr'b'm  FB8  for  Cant  Arms. 

Strut  H4  for  Cant  Arms 

Sub-Diagnl.  SP4  for  Cant   Arms 

Railway  Stringers  h  

Elec.  Ry.      u  ..  

Struts  SS9  and  SSIO  ..  i 

Diagnls.  N5  and  N6  .i  

Floorbeam  FB6  u  

Lower  Sees,  of  Hanger  T4Z  for  Cant  Arms. 
Pin  Packing  for  Diagnl.  Bars  T4         .• 

Bottom  Laterals  Panel  6  for  Cant  Arms 

I  Bars  for  Cant  Arms 

Bottom  Chords  Paul  6  for  Cant  Arms 

t  Bars  for  Cant.  Arms 

Elec  R'y  Stringers  for  Cant  Arms 

I  Bars  for  Cant  Arms 

Top  Laterls  for  Panel  G.  Cant  Arms 

Upper  Sec'te  of  Hanger  T4Z      ••  

Top  Lat«^rls  for  Panel  F  .,  

Upper  Sec*8  of  Poet  P4  ••  

R'dwy  Stringers  u  . 


Aug.  31, 
Sept  25, 
Aug.  ?0, 
Aug.  3, 
Oct  5, 
Sept  5, 
Oct.  11, 
Sept.  23, 
Sept  .  , 
Sept  16, 
Sept.  26, 
Sept.  28, 
Sept.  29, 


Oct 
Oct. 


6, 

3, 

13, 

11. 

20, 


Oct. 

Oct. 

Oct 

Oct 

Oct. 

Sept.  28, 

Oct.     9, 

Oct.   21, 

Oct    18, 

Oct    ~ 

Nov. 

Oct. 

Dec. 

Nov. 

Nov. 

Oct. 


21, 
3. 
3. 
7, 

9, 
23, 


21 
27, 
27, 
26, 


StruU  SSll  „  

Panel  7  Bottom  Later'is  ••  

Floorbeam  FB6  &  FB3  

Floorbeam  FB7  •. 

4  DiagnTs  of  Transv.  brae,  at  Post  P4  Cant.  Arms 
2  II  II  II 

R'y  Stringers  for  Cant.  Arms 

Suspension  R'ds  for        m 

Intermed.  &  lower  Struts  betw.  Posts  P4,  C.  Arms 

Bottom  Later'is  Paul  5  for  Cant  Arms 

R'dway  Stringers  u  

Sub- Vert  SV3  u  

Lower  Strut  betw.  Posts  P3        ••  

Bottom  Chords  Pan'l  No.  3         n  

Floorbeams  FB4  &  FB2  .i  

Top  8trut  at  P4  ,,  

Cornice  for  bottom  Portal  Strut 

Top  Later'is  for  Panel  E  for  Can.  Arms Dec  12, 

Strut  SS12  ,1  Nov.  27, 

Portal Jan. 

Bottom  Chords  Pan'l  7  for  Cant  Arms Oct 

Top  Later'is  for  Pan'l  D  i.  Dec.  20, 

Sub  Diag'nl  SP2  , Dec.  18, 

Pins  for  Cant.  Arms July  28, 

Suspension  R'ds  for  Cant.  Arms Nov.  20, 

Hanger  TOOL  ,i  Dec  26. 

TopLatrlsPanl  C Jan. 

Paul  8  Bottom  liatrls     i,         Oct.   17, 

HangerTOOL  Dec.     1, 


July  28, 
Nov.  13, 
Nov.  10, 
Nov.  14, 
Oct.  26, 
Nov.  21, 
Nov.  27, 
Nov.  - 
Oct 
Oct. 
Oct 

Nov.  24; 
Oct  20. 
Nov.  15, 
Nov.  8, 
Nov.  8, 
Nov.  2, 
Oct  30, 
Nov.  16, 
Oct.  30, 
Nov.  27, 
Dec.  6, 
Jan.  29, 
Dec.  9, 
Nov.  21, 


'05.. 
'05.. 
"OS.. 
'05.. 
•05.. 
'05.. 
'06.. 

m 

'06.. 
'06.. 
'05.. 
'05.. 
'05.. 
'05.. 

'a\. 

•05.. 

'05.. 

'05.. 

'05.. 

'06.. 

'05.. 

'06.. 

'06.. 

'06.. 

'05. 

'05.. 

'05.. 

'05.. 

'05.. 

•06.. 

•05.. 

'05.. 

'05.. 

'05. 

'06.. 

•06.. 

'05.. 

'06.. 

'05.. 

'06.. 

'06.. 

'06.. 

'05.. 

'»5.. 

'05.. 

'05.. 

'06.. 

"oe.. 

'05.. 
'05.. 
'05.. 

m. 

'05.. 
'05.. 
'05.. 
'05.. 


|Sept.  9,  '05. . 

Nov.  8,  '06. . 

Sept  9,  06. . 

jNov.  8,  '05.. 

Nov.  8, '06. 


Jan.  81,^06. 
Feb.    1,  -m. 


iSept  9,  "05. . 
;Nov.  15, '06.. 
Nov.  8,  '06.. 
Nov.  18,  '05.. 
Nov.  17,  '06.. 
Nov.  20, '05.. 
iNov.  21, '06.. 
jNov.  22,  '05.. 
iNov.  22,  '05. . 
I  Nov.  21,  '05.. 


Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 


1, '06. 

6,  "oe. 

1.  "06. 

2,  \)6. 

2,  "oe. 

2.  XW. 

3.  '06. 
3,  '06. 
3,  "06. 


'06.. 
'05.. 
'06.. 
'06.. 
'06.. 
'06.. 
'06.. 
'06.. 
'05.. 
'06.. 
'06.. 
'06.. 


Nov. 
•Nov. 
INov. 
INov. 
;Nov. 
INov 

;N0V. 

iNov. 

Nov. 

Nov. 

Nov. 

Nov. 

Dec 

Nov. 

Dec 

Nov. 

Aug. 

Dec. 

Dec 

Dec. 

Dec 

Dec 

Dec 

Dec 

Dec 

Dec 

Dec 

Dec 

Nov. 

Dec. 

Dec. 

Dec 

Dec. 

Nov. 

Dec 

Dec 

Dec 

Jan. 

Feb. 

Jan. 

Dec. 

Mar. 

Jan. 

Dec. 

Mar. 

Nov. 

Jan. 

Jan. 

Dec. 

Dec 

Jan. 

Jan. 

Dec 

Jan. 


23,  '06. . 

22,  X)6.. 

23,  "05.. 

23,  05. . 

25,  "06.. 

24,  '05. . 
24,  '06.. 

24,  '06.. 

26,  '05. . 

25,  "oe.. 

28,  '05. . 

29,  "OS.. 
18,  *Qb.. 
29,  "05.. 
18,  '06.. 
28, '06.. 

4,  '06.. 
16,  '05. . 

13,  '05. . 
7, '06.. 
4, '06.. 

15, '06.. 
21, '06.. 

15,  '05.. 
15. '06.. 

6,  '05.. 

6,  '06.. 
29,  •05.. 
28, '06.. 

6,  06.. 

6,  '05.. 

16,  '06.. 

14,  '06. . 
28,  '06. . 

7,  "OS.. 
15, '06.. 
28,  '06.. 

3, '06.. 
28,  '06.. 
31,  "06. . 
16,  "06. . 
28, '06.. 

5,  •06.. 
22,  '05.. 
28,  "06.. 
17, '06.. 

28,  "06.. 
22,  '06.. 

29,  '06.. 
14,  '06. . 

26,  "06.. 

31,  "oe.. 

5,  05.. 
8, '06.. 


Feb.  13,  "06. 
Feb.  13.  *06. 
Feb.  13,  '06. 

Feb.  16.  W. 
Feb.  15,  *06. 
Feb.  15,  '06. 
Feb.  17,  "06. 
Feb.  17,  XW. 
Feb.  !«,  *06. 
Feb.  16,  '06. 
Feb.  21,  "06. 
Feb.  21,  X». 
Feb.  20.  '06. 
Feb.  28,  '06. 
Feb.  24.  H)6. 
Feb.  28,  '06. 
Feb.  24,  '06. 
Feb.  26,  "06. 
Feb.  26,  XW. 
Mar.  5,  '06. 
Mar.  9,  "06. 
Mar.  9,  HK. 
Mar.  10,  '06. 
Mar.  6, '06. 
Mar.  8,  '06. 
Mar.  20,  '03. 
Mar.  90,  "06. 
Mar.  27,  D6. 
Mar.  26,  "06. 
Mar.  24, '06. 
Mar.  26,'06. 
Mar.  26,  '06. 
Mar.  26,  'Oa 
Mar.  29,  XK. 
Mar.  27.  X)6. 
Mar.  28,XI6. 
April  6,  X)6. 
April  6,  X)6. 
April  6.  X)6. 
April  18,  XI6. 
Aprill8,'06. 
April  19,  X)6. 
April  18,  XK. 
April  18,  XK. 
April  18,  X)6. 
Aprill9,X)6. 
AprU19,X)8u 
April  19,  "Oa 
April  ILXW. 
April  11,  XK. 
April  12,  W. 
April  10,  V&. 
April  10,  X)6. 
April  10,  X)6. 
April  10,  X)6. 
April  10,  XK. 
Aprilll,  X)6. 
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Plan  No. 


116 

119 

137 

49 

56 

48 

67 

102 

106 

68 

84 

43 

80 
86 

86 
4 
5 

81 

6 

'  7 

8 

82 

87 
186 


84 
88 
18 
17 
27 
29 
31 
44 
41 
85 
3 
6 
20 
21 
7 

92 
98 
102 
91 
94 
76 
95 


100 

101 

95 

77 

104 

105 

19 

21 

20 

5 

8 

42 

9 

10 

11 


DiAgl  of  Transv.  bracing  betw.  Posts  Pa,  Cant. 

Anns 

Lower  Seo's  of  Post  P3  for  Cant.  Arms 

Bottom  Strut  SV3  ..  

Diagn'l  of  Transv.  Brae.  betw.  Posts  P3  Cant. 

Arms 

Stmt  SS13  for  Cant,  Arms 

Bottom  Chords  Pan'l  4  for  Cant.  Arms 

Diag*nl"Brace  at  Sub- Vert  S V3  .! 

Pins,  Caps,  Washers  etc  it  

II     Rods,  Cape,  Pilots  etc.       »  

Pin  Pack'g  for  diagnl  Bars  T8  ,.  

Diag'nl  Bracing  at  Sub-Vert  S  VS..  

Sub-VertlSvS  

Full  Size  detail  Mold'g  for  Cornice,  Bot.  Portal 

Stmt  

Top  Later!  Pis.  at  Cen.  Poet 

Ceo.  Tower  Roof  Sections 


Description. 


Cornice  for  End  Poet 

Ornaments  for  Portal  Strut  Anchor  Arms 

Detail  Oomioe  Mold'g  for  Bottom  Portal  Strut  . 
Cornice  for  End  Post  EP 


Date 
of  Plan. 


Caps  for  End  Posts  EP,  R  &  L. 
Cornioe  for  Posts       n  *. 

Caps  for  End  Poets  EP    


Peakof  Cen.  Post. 


Upper  Sees  of  Post  P8  for  Cant.  Arm. 
Lower      i.        ..        P2  .. 

Cen.  Tower 

Ereot*n  Plan  for  Tower 

Shims  for  Anch.      ..      

Cen.  Tower  Roof  Sects 


Anch.  Arm,  Pins,  Washers  k.  Nuts 

Bottom  Laterls  Panl  4  for  Cant.  Arms 
II  .1  ..3  1.  . 

Top        .     ..  ..      13 

,    Strut  at  SV2 
..     P2 
..     P3 
Bottom    ..     SV2 

..       Strut  betw.  P2  .. 

II  Chords  Pani  2 
Lower  See's  of  Post  PI 
Diag'nl  Bracing  at  SV2 


M     Transv.  Bracing  betw.   Posts  P2  Cant. 

Arms 

Top  Strut  at  SV3  for  Cant.  Arms 

Bottom  Strut  PI  ..  

..     LatrlsPn'12        '..  

R'y  Stringers  ..  

Roadw'y  Stringers  «•  

Elec.  RV  "  ••  

I-bars  for  Cant.  Arms , 


Pins,  Rods,  Cape,  Pilots,  &c.  for  Cant.  Arms 

Upper  Sec.  of  Post  P2  „  

Pins,  Rods,  Caps,  etc.,  for  Cant.  Arms , 

I-bars  .1       ..  M    

Pin  Pc'kg  for  diagonal  Bars  T2  Cant.  Arms. . . 


Dec.  24, '04.. 
Dec.  19,  '04. 
Feb.  4,  '05,. 
Oct.  11,  '04. . 


Nov.  22,  '04.. 
Dec.  8, '04.. 
Dec  12, '04.. 
Nov.  24,  '04. . 

Dec.  18, '05.. 
Dec.  4, '06.. 
Dec  6,  '06. . 

Jan.  8,  '06. . 
Dec.  16,  '05.. 
Jan.  2,  '06. . 
Dec  4, '06.. 
Dec.  14,  '06. . 
Nov.  .30,  '05.. 
Dec  18, '06.. 
Dec  13, '06.. 
Dec  21,  '06. . 
Dec.  16,  '06. . 

Jan.  28, '06.. 
Mar.  29,  '06. . 
April  24,  '06.. 
April  19,  '06.. 
April  14, '05.. 
Mar.  9,  "05. . 
Mar.  7, '06.. 
Mar.  28, '06.. 
April  10, '06.. 
April  11, '06.. 
Jan.  10, '06.. 
Jan.  4, '06.. 
April  1,  '06.. 
M!ay  13, '06.. 
May    3, '06.. 


April  3, '06.. 
April  17,  '06.. 
Jan.  6,  '06. . 
Jan.  16, '06.. 
Jan.  10,  '06. . 
Dec.  26,  '05. . 
Mar.  12,  '06. . 
Dec     8,  '06. . 

2,  '06. . 

9,  '06. . 
20,  '06. . 

6,  '06.. 

9,  '06. . 
15,  '06.. 


Jan. 
Jan. 
Feb. 
Feb. 
Jan. 
Jan. 


Jan. 
Dec. 
Jan. 
Feb. 


Dec. 
Dec. 
Nov. 
Feb. 
Feb. 
July 
July 
July 


26.  '06.. 

6,  '06.. 
24,  '06. . 

7, '06.. 
. .  '06. . 
23,  '06. . 
26,  '05. . 
13, '06.. 

6,  '06. . 

6,  '06. . 

14,  '06. 

11,  '06. 

28, '06. 


Date 

Cooper  Signed. 


Mar.  28,  '06. . . 
Mar.  28, '06... 
Mar.  28,  '06. . . 
Mar.  28, '06... 
Mar.  28,  "Oe,.. 
Mar.  28, '06... 
Mar.  28,  '06... 
Mar.  28,  '06... 
Mar.  28,  '06. . . 
Mar.  28,  '06. . . 

Jan.  31,  '06. . . 
Jan.  7, '06,.. 
Jan.    3,  '06. . . 

Jan.  31,  '06. . . 
Jan.  22. '06... 
Feb.  6,  '06. . . 
Jan.  6,  '06. . . 
Jan.  22, '06... 
Dec  29,  '06... 
Jan.  26, '06... 
Jan.  17,  '06... 
Jan.  22,  '06. . . 
Jan.  19,  '06. . . 

Mar.  28,  '06. . . 
May  16, '06... 
April  11,  '06... 
AprUll, '06... 
April  11,  '06... 
AprUll, '06... 
April  11,  '06... 
April  11,  'OK... 
April  11,  '06... 
April  11, '06... 
Feb.  14.  '06... 
Feb.  9, '06... 
April  11,  '06... 
AprUll, '06... 
April  11, '06... 
AprUll,  '06... 
April  11, '06... 
May  10,  '06.  . 
Feb.  16,  '06. . . 
Feb.  16,  '06. . . 
Feb.  9,  '06. . 
Jan.  26, '06.. 
Mar.  27,  '06. . . 
Mar.  27, '06... 
Feb.  16,  '06. . 
Feb.  16,  '06. . . 
Mar.  14,  '06.. 
Mar.  14,  '06. . . 
Feb.  16,  '06... 
Feb.  16,  '06. . . 


April  10,  '06. 
AprillO,  '06. 
April  12,  '06. 
A;.riH2,  '06. 
April  10,  '06. 
Ai>rilll.  '06. 
Ai>rilll, '06. 
ApnU7, '06. 
Apnll7.  '06. 
ApnU8,'06. 

April  18,  '06. 
April  17,  '06. 
April  17,  '06. 

AT^r[l:», '06. 
April 20,  '06. 
April 30,  '06. 
AjriiaO,  '06. 
Ar>ii]l9.  '06. 
April  19, '06. 
AprtU9,  *06. 
April  30, '06. 
Ai>ril20,  '06. 
April  19,  '06. 

April  19,  '06. 
May    7. '06. 


Feb. 
Jan. 
Mar. 
Mar. 
Tan. 
Feb. 
Feb. 
Jan. 
Mar. 
Mar. 
Sept. 
Sept. 
Sept. 


16,  '06. . 

3,  '06.. 
27,  '06. . 
13,  '06. . 
31,  '06.. 

1, '06.. 

1,  '06. . 
18,  '06.. 
13,  '06. . 
10,  '()6. . 

12,  '06. 

6,  '06. 

6, '06. 


Date  Signed 
Department. 


Mny 
May 
Msy 
Mav 

May 


7,  '06, 
7, '06. 

8,  '06. 
7,  "06. 
7,  '06. 


I  ILTl! 

.Inni 


Ju 


Digitized  by 


May  7, '06. 
May  4, '06. 
May  7, '06. 
May  14,  '06. 
Uay  12,  '06. 
May  12,  '06. 
Mav  11,  '06. 
May  14,  '06. 
May  14,  '06, 
Mny  11,  '06. 
Mav  18,  '06. 
Jiiii'p  29,  '06. 
jTini^  l»,  '06. 
JuiK'27,  '06. 
.Tiini '29,  '06. 
.Iinu'^, '06. 

29,  '06. 

^,  "06. 

'J8,  '06. 

.», '06. 
<h]Ev  ■i6,  '06. 
Jun.*^  '06. 
hily  26,  '06. 

June  37,  '06. 
Jiilv  8,  '06. 
July  3,  '06. 
Jiilv  3,  '06. 
Junr^  39,  '06. 
July  3,  '06. 
Jinih29,  '06. 
-Ti]ly  3,  '06. 
J  lily  3,  '06. 
Jiily  26,  '06. 
Mav  16,  '07. 
Mny  14,  '07. 
Mny  14,  '07. 
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LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  DATES^C ontinued. 


Plan  No. 


13 

40 

109 

111 

113 

114 

116 

116 

117 

118 

119 

107 

108 

10 

16 

14 

130 

126 

126 

112 

121 

1 

123 

110 

106 

27 

26 

24 

23 

12 

1 

2 

14 

10 

26 

1 

3 

2 

1 

4 


6 
Q. 
10 
72 
14 
13 
47 
45 
31 
57 
58 
62 
61 
38 
39 
40 
48 

7 

25 
34 
23 
56 
65 
66 
33 
55 
43 


Deacription. 


I-ban  for  Panl.  00  for  Cant.  Arms. 
Upper  Sec.  of  Poet  PI 
Hanger  TOL 
Sub  diagonal  SPl 
bottom  Stmt  at  SPl 
Top  Si  rut  at  S  VI 
Transv.  Bracing  betw.  SVl 
Top  Laterals  for  Panl  00 
Strut  OO  Top  Chord  00 
Sub-Ver'tl  SVl 
Tramv.  Bracing  betw.  SVl 
Diag*nl  of  transv.  br*oing  betw.  Post  PI  Cant.  Ar . 
11  II  11  II  II 

Pine,  Cap8.  Pilots,  etc.,  for  Cant  Arm 

I-bars  for  l*an*l  O  m        h         » 

Bye-bars  for  Cant  Arms 

Top  Chord  Strut  Panl  O  for  Cant  Arm 

TopLat'rlPrsPan'lO 
I.      Panl  O 
11    A 
Bottom  Laf  rl  Panel  1 
Bottom  Chords       h 
Bottom  Lateral  Struts 
Top  Strut  at  Poet  PI 
Stmt  SS  14 
Stringer  Bricte 
Roadway  Stringers 
K'y  Stringers 
Elec.  R*y  Stringers 
Pin  Pc'kg  for  diagonal  Bars  Tl  for  Cant.  Arms. 

II  II     Suspended  Span 

Eye  Bars     n  n  n     

Stringer  Bk'ts  m  h     

End  Floor  bm.  &  Horis.  Girder  for  Susp.  Span. 
II  II  11      Cant  Arms. 

Rectang.  Pins  betw.  Susp.  Span  &  Cant 

Top  Stmt  at  E.  P.  for  Susp.  Span 

Bottom  Stmt  at  E.  P.  for  Susp.  Span 

End  Poet  E.  P.  n       u         «    

Dia'gnl  of    Transv.    Bracing  at  Poet  E.  P.  at 

Susp.  Span  

Oia'gnl  of    Transv.   Bracing  at  Poet  E.P.  at 

Susp.  Span  

Connecting  Links  for  Susp  Span . .   

(Revr'sd.)  Stress  Dg'm  for  1  675  ft  Susp.  Span. 
End  Bottom  Chord  Sec'ts  for  »         n    .  . . 

Sub-Diag'nl  SP3  for  Cant  Arms 

Middle  Sec'ts  of  Hanger  T6Z  Arms 

Lower  Sec'ts  m  »         u     

Transv.  Bracing  betw.      SV2     for  Susp.  Span . 


Posts  P2 

SV3'&P3 

SVl 
Posts  PI 


Top  Later'k  Panels  E  &  F 
A 
B 
B 
C 
1 
2 
3&4 
O 

00 
Stmts 


Bottom  Lat'ris 


Date  of 
Plan. 


Aug. 

July 

July 

June 

July 

Aug, 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

May 

May 

Oct 

Sept 

Aug. 

Nov. 

Oct 

Oct. 

July 

Sept 


IS,  "06. 
23,  *06. 
25. '06. 
6, '06. 
13,  '06. 

17,  '06. 
8,  '06. 
9, '06. 

10,  '06. 
20, '06. 
22, '06. 
21,  "06. 
21,  '06. 
19,  '06. 
28, '06. 
29, '06. 

18,  '06. 
26, '06. 
29, '06. 
25, '06. 
26, '06. 


Oct 

May 

Mar. 

Nov. 

Sept 

Sept 

Sept 

July 

Feb. 

Feb. 

Jan. 

Jan. 

Oct 

Feb. 

Oct. 

Oct 

Oct 


15, '06. 

25,  "oe. 

30,  "OO. 

2,  "06. 

is, '06*. 

7,  '06. 
30, '06. 

8, '07. 

13,  W. 
25, '07. 
17,  '07. 
19,  to. 

14,  '07. 
12, '06. 

1, '06. 
13,  "06. 


Oct      9,  "OO. 


Oct 

Nov. 
Nov. 
Tan. 
Nov. 


12,  '06. 
3,  '06 
27, '06. 
11,  '07. 
27, '06. 


July 
Feb. 
Feb. 
Jan.- 
Feb. 
Feb. 
Mar. 
Mar. 
Feb. 
Feb. 
Feb. 
Feb. 
Dec. 
Jan. 
Jan. 
Jan. 
Feb. 
Feb. 
Feb. 
Jan. 
Feb. 
Feb. 


18, '05. 
14,  '07. 

8,  '07. 
29,  '07. 
19,  '07. 
25, '07. 

8,  '07. 

4,  "07. 

4, '07. 

2,  '07. 

8, '07. 
13,  '07. 
10,  '06. 
24,  '07. 
29,  '07. 
24,  '07. 
19, '07. 
28, '07. 
28, '07. 
31, '07. 
19,  '07. 

6, '07. 


Date  Cooper 
Signed. 


Sept 

Sept 

Aug. 

Aug, 

Aug. 

Sept 

Sept 

Sept 

Sept 

Sept 

Sept 

Aug. 

Aug. 

Nov. 

Oct 

Oct 

D^ 

Nov. 

Nov. 

Aug. 

Oct 

Oct 

Oct 

Nov, 

Sept 

Sept 

Sept 

Oct 

Mar. 

Mar. 

Feb. 

Feb. 

Oct 

Mar. 

Oct 

Oct 

Oct 


12,  '06. 
6,  X)6. 
24,  '06. 
24,  'oe. 
24,  '06. 

12,  "oe. 

13,  "06. 
6,  '06. 

12, '06. 
13,  "06, 
13,  '06. 
24, '06. 
24,  '06. 
23, '06. 
24. '06. 
18,  'OH 

17,  "06. 
28, '06. 
23, '06. 

9. '06. 
11, '06. 

13,  "06. 

18,  "06. 
9,  "06. 
9, '06. 

28, '06. 
29,  •06. 
29,  "06. 
29,  "06. 

18,  "06. 
7, '07. 
7, '07. 

19.  W. 

14,  "07. 
26,  '06. 
21, '07. 
20, '06. 
18, '06. 
17,  •06. 


Oct     18, '06.. 


Oct 
Nov. 
May 
Feb. 
Mar. 
Aug. 
Aug. 
Feb. 
Mar. 
Feb. 
Mar. 
Mar. 
Mar. 
Mar. 
Feb. 
Feb. 
Feb. 
Mar. 
Jan, 
Feb. 
Feb. 
Feb. 
Mar. 
Mar. 
Apr. 
Feb. 
Mar. 
Mar. 


18,  "06. 

16,  '06. 

17,  "07. 

6,  •07. 

7,  H)6. 
9, 'OS. 
9, '05. 

21,  '07. 

1,  •07. 
21, '07. 
21,  '07. 
21,  '07. 
28,  "07. 
28, '07. 
21,  '07. 
26,  '07. 
26, '07. 
28, '07. 
15,  '07. 

1.  '07. 
15, '07. 

6, '07. 

6, '07. 
13, '07. 
12  •O?. 

19,  •07. 
6,  •07. 
1.  •07. 


Date  Signed 
Department 


May  15.  W. 

May  14.  X)7. 
May  14,  X>7. 
May  14,  '07. 
May  14,  '07. 
May  16.  ^07. 
May  17,  Hfl. 
May  17,  '07. 
May  16.  '07. 
May  15,  V7. 
May  16,  W. 
May  22,  W. 
May  21,  W. 
May  21.  •07. 
May  21,  "07. 
May  20,  '07. 
May  20,  VI. 
B(lay21,'07. 
May  21.  W. 
May  20.  •07. 
May  17,  "07. 
May  17.^, 
May  18,  H}fl. 
May  20,  VI. 
May  20.  VI. 
May  20,  VT. 
May  20,  VI. 
May  22,  107. 
May  20,  "07. 
May  18.  '07. 
May  22,  W. 
May  22,  Vj. 
May  20,  '07^ 
May  22.  V7. 
May  21,  •07. 
May  22,  "07. 
May  17,  '07. 
May  18,  =07. 
May  18.  VI. 

May  17,  VI. 

May  18,  VI^ 
May  18,  '07. 
June  3,  "07- 
May  31.  '07. 
May  31,  VI. 
May  31,  VI. 
May  31.  '07. 
June  12.  '07. 
June  20.  VI. 
June  24.  '08. 
June  24.  '07. 
June  18,  "07. 
June  17.  •07. 
June  18,  "07. 
June  12,  '07. 
June  12,  •07. 
June  12.  VI. 
June  12,  VI. 
June  18,  VI. 
June  1.  VI. 
June  17,  *07. 
June  17,  "07. 
June  17,  V7. 
June  12,  '07. 
June  14,  VI. 
June  14,  '07. 
June  15,  VI. 
June  11,  "07. 


Digitized  by 


Google 
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SESSIONAL  PAPER  No.  154 

LIST  OF  PLANS  OF  BEIDGE,  WITH  IMPOETANT  DATES— Concluded. 


PlanNa 


11 
60 
41 
60 
14 
16 
32 
87 
36 
21 
24 

8 
49 
22 

9 
17 
12 
l& 
19 

27 

28 

30 

46 

64 

42 

68 

9 

11 

12 

13 

16 

17 

2 

8 

6 

7 

6 

13 


44 
16 
61 
67 
71 
19 
16 
19 

8 
21 

4 

70 


2 
63 
64 
68 
69 
20 

8 


Defcoriptioii. 


Bottom  LatVl  Struts  at  HVl  for  Suspen.  Span 
.1         at  aV3 
at  SV2 
Top  Struts  T16  &  T17 
T12 
T13 
T14 
T16 
Strut     SS2 
SSI 
LT18 
Hanger  TOL 

TOOOL 
TOO 
Top  Chord  ^'ts  A«  R  ft  L 
II      II         II       Cf  R  A  Zi 
II      II         II        D,  R  &  L 
II      n         II       D»  R  a  L 
II      II         II       £)  R  &  L 
Bottom  Chord  Seo'ts  O 
..       2 

.1      OOR&L 
11       1 

II  3  S.  R  &  li    n  II 

Upper  Sec*ts  of  3 N,  R&  LPost PI  .i 

II    Post  P  2,  Susp.  Span 

II       II     PI)        11  


Lower 

II  II      II     P2, 

Eleo.  R'y  Stringers  tor 


Roadway 


Date  of  Plan. 


Date 
Cooper  Signed. 


Jan. 

Feb. 

Feb. 

Feb. 

Jan. 

Jan. 

Jan. 

Feb. 

Jan. 

Jan. 

Jan. 

Dec. 

Feb. 

Jan. 

Dec. 

Jan. 

Jan. 

Feb. 

Feb. 

Jan. 

Mar. 

Feb. 

Feb. 

Mar. 

Feb. 

Feb. 

Feb. 

Feb. 

Jan. 

June 

Jan. 


Railw'y 


Sub- vert  SVl  u  .i  

II        SV2  11  .1  

II        SV3  II  11  

Sub-Diag.>nal,  SP2    h  »  

II  SPl    II  II  

N  SP3    II  II  

Diag'nlTS  h  h  

„      T80S&T30N  

Floor  B'ms  FB3  &  FB5        ..  

FBO&FBl        .1  

II         FB2&FB4         11  

Bracing  Shims  in  Cen.  for  R'y  Stringers  Susp.  Spn 

Shims  tor  Susp.  Span - 

Variation  betw.  Coords  &  Stringers  for  var.  load- 
ing Sus.  1  Span 

Bottom  Chord  Sees.  S4  &  L.  South  i  Susp.  Sp. . . 
II  Strut  SM4L  for  Suspen.  Span .... 

Eye-bars  in  bottom  Chord  h  

Pms,  Caps.  Washers,  &c  «  

Lower  Sec^s  of  Post  P3  n 

Upper  II  II  .... 

Strut  L117      «       for  h 

Struts  SS3  &  SS3x    ••  .. 

Top  Chord  Sees.  FSRL  &  FN       ,i 

Pins,  Caps,  Pilots  in  Cen.  for        u  .... 


10,  '07. 
26/07.. 

4/07.. 
19/07.. 
14,  '07. , 
23, '07.. 
28,  W.. 

1,  "07. 
30, '07. 
24, '07. 
24. '07. 
28, '06., 
16, '07. 

26,  '07. 
21,  "OO. 
22, '07. 
28, '07. 

6,  '07. 
14,  '07. 

27,  '07. 
6, '07. 

22, '07. 
9, '07. 

18,  '07. 
12, '07. 

19,  '07. 
7/07. 

20, '07. 
12,  07. 
16, '07. 
18,  '07. 


Feb. 
Feb. 
June 
July 
Dec. 
Dec 
Deo. 
Jan. 
Feb. 
Feb. 
Feb. 
June 
Feb. 
Mar. 
Mar. 
Mar. 
Feb. 
Feb. 
Dec. 
Mar. 

Nov. 
Mar. 
Mar. 
Mar. 
Mar. 
Mar. 
Feb. 
Mar. 
Feb. 
Feb. 
Mar. 


6, '07. 

9, '07. 

21,  '06. 

3,  '04. 
16,  "OO. 

21,  '06. 
7/06. 
9,  '07. 
1,'07. 

20, '07. 

9, '07. 

12,  '07. 

18,  '07. 

4,  '07. 
12,  *Q7. 

1/07. 
11,  "07. 
16,  '07. 
31,  '06. 
20, '07. 

22,  m. 
16,  07.. 
11, '07.. 
13, '07.. 

6.  '07. 

2, '07. 
27, '07. 

6, '07. 
26.  '07. 
22,  W. 

9, '07- 


Jan.  26,  '07. 
Mar.  28,  '07. 
Feb.  21,  '07. 
Mar.  28, '07. 
Jan.  26,  '07. 
Feb.  14, '07. 
Feb.  14, '07. 
Feb.  19,  '07. 
Feb.  16,  '07. 
Feb.  14, '07. 
Mar.  7,  W. 
Feb.  1,  '07. 
Mar.  27, '07. 
Feb.  16, '07. 
Jan.  26, '07. 
Feb.  6,  "07. 
Feb.  1,  '07. 
Feb.  21, '07. 
Mar.  28,  '07. 
May  10, '07. 
May  10, '07. 
May  10,  "07. 
May  10,  '07. 
Apr.  12,  W. 
Mar.  1,  '07. 
Mar.  21/07. 
Fob.  26,  '07. 
Mar.  21,  '07. 
Feb.  26,  '07. 
Feb.  26, '07. 
Feb.  26, '07. 
April  12,  '07. 
April  12,  '07. 
April  12,  '07. 
June  26,  *07. 
Feb.  26, '07. 
April  12,  '07. 
April  12,  '07. 
April  12,  '07. 
Jan.  26,  '07. 
Feb.  16, '07. 
Mar.  27, '07. 
Feb.  16,  '07. 
Feb.  1,  '07 
Mar.  27, '07. 
Mar.  30,  '07. 
Mar.  30,  '07. 
May  10,  '07. 
April  13,  '07. 
April  13,  '07. 
May  10,  '07. 
May    10,  '07. 


June  12,  '07. 
June  16,  "07. 
Juae  12,  '07. 


Jan. 
June 
June 
June 
June 
Jime 
June 
June 
June 
June 
June 


16,  W. 
11,  '07. 
11,  '07 
11,  '07. 
11, '07. 
13, '07. 
13,  '07. 
13,  '07. 
13,  '07. 
13, '07. 
13,  'i»7. 


Date  Signed 
Department. 


June  24,  '07. 
June  19,  *iyr. 
June  14,  '07. 
Jane  11,  '07. 
June  19,  '07. 
June  17,  '07. 
June  14,  '07. 
June  18,  '07. 
June  19,  '07. 

June  13/07!' 
June  20,  '07. 
June  20,  "07. 
June  17,  '07. 
June  17,  '07. 
June  14,  '07. 
June  14,  '07. 
June  13,  '07. 
June  13,  '07. 
June  17,  '07. 
June  29,  '07. 
June  17,  '07. 
June  18,  '07. 
June  13,  '07. 
June  12,  '07. 
June  13,  *(r[. 
June  14,  '07. 
June  13,  '07. 
June  13,  '07. 
June  13,  "07. 
June  13, '07. 
.Tune  13, '07. 
June  13,  '07. 
June  13,  '07. 
June  14, '07. 
June  24,  '07. 
.Tune  19, '07. 
June  13,  '07. 
June  24,  '07. 
.Tune  13, '07. 
.Tune  17, '07. 
June  12, '07. 
June  17,  '07. 
.Tune  11. '07. 
.TuDel3,'07. 
June  14, '07. 
June  12, '07. 
.Tune  14, '07. 

June  13, '07. 
June  26,  "07. 
June  26, '07. 
.Tune  26, '07. 
June  26,  '07. 
July  2, '07. 
June  27,  '07. 
June  27, '07. 
June  28, '08. 
July  3,  '07. 
June  27, '07. 
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7.     View  of  the  centre,  post  cap  and  connections,  right  tnisa.     Date,  May  18,  1907. 
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12.      View  of  web  intersection  between  panels  9  and  10,  anchor  arm,  right  truss.     Note  the  joint 
in  the  main  diagonal,  T-5— T-5().     Date,  June  12,  1907. 
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13.     View  of  part  of  the  centre  i)08t,  left  truss.     Note  the  framing  of  the  double  sway 
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16.     View  of  web  interHection  l)etween  panels  3  and  4,  cantilever  arm,  left  truss. 
Date,  June  12,  1907. 
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16.    View  of  swfty  bracing  over  main  pier  and  of  upper  part  of  centre  post,  left  truss. 

Date,  May  23,  1907. 
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IT.      View  of  the  foot  of  post  P-2,  left  truss,  cantilever  arm.     Note   the  bolting  of  the  sub-post 

joint.     Date,  May  23,  1907. 
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20.     View  of  inner  bend  of  chord  9,  left  truss  anchor  arm.     The  view  is  taken  looking  south  and 
all  four  rtb*^  are  visible,  the  angle  of  the  bend  being  roughly  90^     Date,  Sept.  2,  1907. 
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21.     View  of  bend  shown  in  20,  but  taken  looking  north.     Date,  Sept.  2,  1907. 


Digitized  by 


Google 


i 


) 


Digitized  by 


Google 


S 


T3 
O 


cq 
cq 


Digitized  by 


Google 


I 


Or    THE 


v"-:  1  3  I  T  Y 


Digitized  by 


Google 


1 


1 


CO 
0\ 


Digitized  by 


Google 


/  : 


\ 


Digitized  by 


Google 


7-8  EDWARD  VII.  SESSIONAL  PAPER  No.  154  A.  1908 


EXHIBIT    No.    124 


154— Ex.  124— a 

Digitized  byLjOOQlC 


Digitized  by 


Google 


i 


11 


II 


«  i  I 

•*  J  2 
•fit 

|i| 
Si*© 

l.s§ 
III 

00     l«     O 


•jIj 


?  ©    » 

"3  bog 
III 

.2  2   d 

"  ?*--. 

£  £^ 

»  fe    Q 


8' 


2 


I  S 


^   ©  'a. 
—  .5  0 


©     Oi 


o  8; 

3  5 


154— Ex.  124— ai 


Digitized  by 


Google 


.  <.  A  K  Y 


Digitized  by 


Google 


2.     ShoWB  buckling  of  a  \x)»t  having  two  laminated  webs  latticed  with  angles.     The  four-angle  strut 

in  the  foreground  is  part  of  the  lateral  Bystern.  f^  r-\r^r^}r> 

Digitized  by  VjOOV  IC 


Digitized  by 


Google 


CO 


Digitized  by 


Google 


Digitized  by 


Google 


00      V 

8? 


ll 

;9    'g 


.^5 


-3  a 


la 
I  s 

.s  s 

It 

ll 


Digitized  by 


Google 


■I 


O'  -HE 


Digitized  by 


Google 


Shows  typical  nipturw  of  connection  of  fl(X)r  beam  to  pot't.     This  action  is  undoubtedly  the  result 
of  the  fall.     Note  the  general  uniform  strength  of  the  joint  as  indicated  by  the  failure  in  various 
ways  of  the  floor  beam  connection  angles,  and  also  of  the  rivet«.    In  this  instance,  where  the  rivets 
failed  they  yielded  by  direct  tension,  and  almost  without  exception  necked  down  j^^h^(^^|p 
manner  as  a  perfect  tension  specimen  pulled  in  the  laboratory.  O 


Digitized  by 


Google 


0.     Shows  the  unbroken  chain  of  eye-bars  of  the  top  chord  of  the  (Quebec  side  desi^natediSn^ 


as  AdR,  AoR  and  AfR. 


Digitized  by 


e^6gle 


Digitized  by 


Google 


Digitized  by 


Google 


Digitized  by 


Google 


154— Ex.  124—6 


Digitized  by 


Google 


Digitized  by 


Google 


Ill 

1  8'8 
^  s  c 

©     *     ^ 

2  ^  ** 

c   £   ^ 
«8:g  -o 

*   ,-   * 

•5   2   S 

5  .2  ^ 

^   J     » 

III 
111 

4*     fl     4, 
4,     O     g 

"5  $  a 
.£   a  "5 

111 

^  -O    08 

ft  2  -^ 

4)     t*.   ■* 
*a     O     "" 


a 


S^ 


•t:  2   c   (v 

I  °  S  2 
^  I.2I 


154— Ex.  124— 6j^ 


Digitized  by 


Google 


) 


Digitized  by 


Google 


r 

f 

^^^^^^By^^^^B'  ^^^^^^h.^^^^^^D^i      jB^^  ^^B^^ 

1 

1 

Digitized  by 


Google 


Digitized  by 


Google 


if 


Si 


I 


'3 


«e   u 


■"  s 


eS 


Digitized  by 


Google 


Digitized  by 


Google 


Digitized  by 


Google 


Digitized  by 


Google 


I 

8 


S 


i 


'a 
2 

I 


2 

eS 

IS 

O 

J3 

n 

CO 


Digitized  by 


Google 


Digitized  by 


Google 


6 

a 
o 


be 

o 

e8 


Digitized  by 


Google 


(..... 


-.(.-      \ 


Digitized  by 


Google 


1 


c8 


Digitized  by 


Google 


/'  OP  ^HE 

'  J  ; ^: '  \'r  R 3 1 T  Y 


Digitized  by 


Google 


a 


i. 
s 

I 


154— Ex.  124— c 


Digitized  by 


Google 


Digitized  by 


Google 


^ 


* 

8.1 

MA 

-   3   p   ® 
S  g  §  5 

Cu    O  '-^  .2 
t2   ^   'O   CH 

c   5  2  .S 

llis. 

lilt 

»"  ^    *»  »2J 

"3 


"  2   ^   S 
§  I   §  J 

to   Q   a   « 


^  JC  *3 


^  *  •  -  = 

«  £  3  .2 

9i  «  ®  * 

S  *-  ^  -S  "S 

g  $  §  >>  o 

2  iu  i»  s  ,d 

"  -  I  I  .3 


154— Ex.  124—4 


Digitized  by 


Google 


I 

I 


Digitized  by 


Google 


Digitized  by 


Google 


Digitized  by 


Google 


§ « 


§1 

a>   a 

ll 

|l 


•o  5 


^ 

& 

►» 

M 

^ 

J3 

§ 

« 

^ 

^ 

*a 

i^ 

«M 

a 

e8 

■»» 

^ 

a 

•s 

"S 

<T> 

a 

2 

a 

.2 

4> 

ti 

> 

a 

•c 

o 

1 

g 

^ 

2 

© 

^1 

.9  J 
I  ^ 

-^  i 

^^ 
•Si 

CO    fl 


Digitized  by 


Google 


G  1  T  Y  , 


Digitized  by 


Google 


Digitized  by 


Google 


Digitized  by 


Google 


o 


1 


i 


i 


O 


o 


C^ 


Digitized  by 


Google 


'*i*U 


'f  1 


T#ff 


-r,;vissrT 


Digitized  by 


Google 


I 


§ 
1 


a 

e8 


2 
-a 


o 

x: 


cq 


Digitized  by 


Google 


Digitized  by 


Google 


^ 

s 

1 

s 

s 

QO 

>» 

M 

1-1 

u 

^ 

^ 

M 

a-c 

g 

u 

-id 

> 

^ 
> 

h 

o 

a 

en 

^ 

Ou 

■4J 

> 

s 

s 

o 

o 

o 

■s 

a 

<«^ 

^ 

o 

1 

i 

g. 

d 

X 

>. 

CO 

■*a 

»-< 

c 

a> 

0) 

^ 

s 

■*» 

1 

s 

^ 

CO 

sT 

(b 

■*» 

•5 

> 

00 

>4 

ID 

■1 

s 

OS 

00 

^ 

1 

I 

t 

^ 

o 

T! 

X 

a; 

a-o 

4= 

c 

^ 

o 

b 

«^ 

0) 

u 

TJ 

% 

>» 

g 

c 

1 

>» 

00 

s 

S 

s 

fa 

es 

43 

2  i^ 

c 

08 

1 

i 

^ 

u 

4 

73 
<3j 

21 

hi 

« 

•5 

e9 

jC 

V 

00 

e» 

H 

c 

a 

hi 

1 

> 

4 

c 

s 

i 

<s 

o 
1 

-^ 

■^^ 

CO 

S 

-5 

5  J   §  1^ 


CO 
CI 


Digitized  by 


Google 


Digitized  by 


Google 


7-8  EDWARD  VII.  SESSIONAL  PAPER  No.  154  A.  1908 


EXHIBIT   No.    126 


154— Ex.  126-7- a  Digitized  by 


Google 


• '/ 


Digitized  by 


Google 


I 


^ 


I 


§ 

o 


154— Ex.  126-7— a  J 


Digitized  by 


Google 


Digitized  by 


Google 


4 

1 


■i 
•c 

I 


1 


I 
.1 
1 


1 


I 


I 

1 


C 


Digitized  by 


Google 


;  7  Y 

4- 


Digitized  by 


Google 


I 


Digitized  by 


Google 


Digitized  by 


Google 


I 


4.1.  View  of  big  traveller  while  in  course  of  erection.  Date,  June  3,  1905.  Note  the  erecting 
platform  which  is  lifted  step  by  step  as  the  traveller  frame  is  built  up,  and  which  is  carried  by  the 
traveller  frame. 
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6.     View  of  big  traveller  in  full  working  condition.     Date,  August  8,  1905. 
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8.    View  of  centre  poet  shoe,  pedestals  and  stub  chords,  left  truss.    Date,  Sept.  8,  1905. 
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9.     View  of  portal.     Date,  Oct.  9,  1905. 
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16.    View  showing  the  driving  of  a  pin  in  the  centre  poet  cap.     Date,  June  25,  1906. 
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